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PUBLIC WORKS, IRELAND. 


NINETEENTH ANNUAL REPORT 
FROM | 


THE BOARD OF PUBLIC WORKS IN IRELAND. 


TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 


MAY IT PLEASE YOUR LORDSHIPS, 


‘TE have the honour to submit our Nineteenth Annual Report, embracing in 


the usual manner the several services entrusted to our management, viz. :-— 


Accounts :— 


Loans and Grants for Public Works, Repayments to Her Majesty's 
Exchequer, Sanctions for Grants. | | 
Landed Property Improvement. 
' Public Buildings :-— 
Government Buildings in and near Dublin. 
Queen’s Colleges. 
Maynooth College. 
Lunatic Asylums. - 
Customs Buildings. 
Constabulary Buildings. 
Roads and Bridges. 
Post Roads repaired. — 
Roads completed by Loans from Relief Repayments. 
Drainage (Arterial:) 
Piers and Harbours. 
Limerick Docks. 
Inland Navigation. 


Fisheries. 


LOANS. 
B 


IRELAND :—NINETEENTH ANNUAL REPORT 
LOANS AND GRANTS FOR PUBLIC WORKS. 


Sratements of all Loans and Grants made for Pustic Worxs will be found in the APPENDIX; and the 
following is an Abstract of the Funds which have from time to time been made applicable thereto ; showing the 
Amounts Issued on account of each description of Loans, and the Amounts repaid to the 5th January, 1851. 


Po PP 
On Woo 


bw 


Original Aperoprlation by Act | & 2 Will. IV., c. 33 

Additional Sum by Act 6 and 7 Will. IV., cap. 108 

Re-issued pursuant to Act 1 and 2 Will. IVv., cap. 33 

Of 50,0002. pursuant to Act 1 Vict., cap. 21, 4,0002. 
was appropriated to Grants, leaving for Loan. 

15,000/. per quarter by Act 6 and 7 Vict., cap. 44, 
commencing 10th aaa 1843, when Exchequer 
Bill issues ceased . 

By Act 9 and 10 Vict., cap. 108, in aid of Relief 
Works, 9 Vict., cap. ] 


By Act 10 and 11 Viet., cap. 106, "for Arterial 


Drainage . 

By Act 12 Vict., cap. 23, for Arterial Drainage 

By Act 13 and 14 Vict., cap. 31, for Arterial Drain- 
age and Public Works . 

15,000/., per quarter for five years, from 5th April, 
1847, to 5th January, 1852, inclusive, ee to 
Act 9 and 10 Vict., cap.85 .. 

Re-issues pursuant to Act 11 and 12 Vict., cap. 51, 
of repayments under Act 10 and 11 Vict., cap. 87, 
for the completion of Relief Works and Arterial 
Drainage . ‘ 

By Act 2 and 3 Vict., cap. ‘Ql, for the Improvement 
of the Navigation ‘of the River Shannon (Loan 
portion) : 

Sums charged upon the Consolidated Fund for the 
Employment of the Labouring Poor, pursuant to 
Act 9 and 10 Vict., cap. 107, 4,848,2335/. 2s. 6d., 
of which there has been certified to be repaid, viz. 

By Counties, pursuant to Act 10 and 11 Vict., cap. 87 

By Landed eagle pursuant to Act 10 Vict., 
cap. 10 ; . 

By Act 10 Vict., cap. 32, for the Improvement of 
Landed Property . 

By Act 12 Vict., cap. 28, “for the Improvement of 
Landed Property : 

By Act 13 & 14 Vict., cap. 31, for ihe Improve- 
ment of Landed Property . ; . ‘ 


Total Amount of Funds placed at our disposal 
for Loans, to 5th January, 1851 


Out of the sums sanctioned as above Issues have been 


made as follows :— 

By Exchequer Bills, Act 1 and 2 Will. IV., cap. 
33, &e. ‘ 

By Commissioners for the Reduation ef. the National 
Debt, Act 6 and 7 Vict., cap. 44, and subsequent 
Acts, viz. :— 

For ordinary Loans . ‘5 ‘ i 
For Arterial Drainage 


For Relief Works, Act 9 Vict. cap. Ls ‘ 


By Act 2 and 3 Vict., cap. 61 (Shannon Navigation) 
By Act 10 and 11 Vict., cap. 87, being the moiety of 
sums issued to Counties, per Act 9 and 10 Vicet., 

cap. 107 yj : 
And the amount issued per Labouchere’s Letter for 
Drainage, and charged on Proprietors ‘ 
By Paymaster of Civil Services, per Act 10 Vict., 
cap. 32, and subsequent Acts for the Improvement 


of Landed Property 


Total issued to the 5th January, 1851 . 


Leaving to be issued, viz. :— 
For ordinary Loans and River Drainage 


For Land Improvement 


£. s. ad. 
500,000 O 0 
100,000 O 0O 
244,650 0 0 

0 


210,000 


0 
145,000 0 
370,000 0 
200,000 0 
800,000 0 


300,000 0 0 


131,381 6 10 


ere ee rere 


2,244,585 2 4 
200,159 3 1 


rere 


1,500,000 0 0 
300,000 0 0 
200,000 0 0 


nd 


230,641 15 6 
813,973 3 4 
226,349 19 11 


2,244,585 2 4 
200,159 3 1 


° e 


885,416 8 1 
940,889 9 2 


ee 


890,650 0 0 


2,156,381 6 10 
294,090 0 0 


9,444,744 5 5 


2,000,000 O 0 


7,785,865 12 3 


890,650 0 0 


1,270,964 18 9 
294,090 0 0- 


2,444,744 5 5 
1,059,110 10 10 


5,959,559 15 0 


1,826,305 17 3 


7,785,865 12 38 
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TotaL Repayments to Her Maszsty’s Excuequer to the 5th January, 1851. 


Principal Interest. ; ToraLs 


LL, SID TTI 


£ & dl. Be eo wd, Le. s. ad. 


By transfers on account of 1 and 2 
Will. IV., cap. 33, &c., including 
70,0002. repaid by the Ecclesi- | 
astical Commissioners direct to 
the Exchequer : js 650,036 11 1 227,212 14 4 877,249 5 5 

By transfers on acconnt of Act 6 
and 7 Vict., cap. 44, &c., for 
ordinary loans and arterial drain- 
ages. 

For relief works, per ‘Act 9 Vict., , 
cap. 1. P 58,568 15 3 16,605 1 2 75,173 17 

By transfers on “apeaunt of "Act 2 
and 3 Vict., cap. 61, for Shannon 
Navigation, viz. :— 

Counties . £247,656 2 6 
Individuals. 9,053 2 5 


99,706 3 1| 66,184 8 5 165,890 11 6 


Or 


223.657 6 5 33,051 18 6 256,709 4 11 


ie, 


1,031,968 16 10 343,054 2 Cs 1,375,022 19 3 


| By transfers on account of Act 10 
and 11 Vict., cap. 87, for the 
employment of labouring poor, 
viz.:— 
Counties . £259,232 14 0 
Proprietors 27,146 2 2 


Repaid on the principle of an Annuity. 286,378 16 2 
By transfers on account of Act 10 | 
Vict., c. 32, for improvement of 
landed property . : ‘ Ditto ditto 91,263 17 7 


| 1,752,665 13 0 


Total Sanctions for Grants. 


See Loans. £. & ds £. s. d. 
A.2 | Appropriated by Act 1 and 2 Will. IV., cap. 33, for 
and Public Works . 50,000 
A.3 | Appropriated by Act 1 Vict., cap. 21, for Public 


0 0 
Works A 50,000 O 0 
Portion of 50,0002. by Act 1 and 2 Viet. 7” cap. 88, 

0 0 


appropriated to grant . 4,000 
_Appropriated by Act 6 and 7 Viet. es cap. 44, for 
Public Works. * . . 21,000 0 O 
————_—__—_-——— 125,000 0 0 
A.4 | By Act 9 Vict., cap. 1, for aid of Relief Works ‘ 50,000 0 0 
By Act 9 and. 10 Vict, .. cap. 108, for aid of Relief 
Works ‘ : ‘ , ‘ 175,000 0 0 


EE PSTNSEESTIIED Minhas OCR 


295,000 0 0 
A.5 | By Act 2and 8 Vict., cap. 61, in aid of River Shannon 


Improvements ‘ ‘ . — 290,717 0 0 

A.3 For Piers and Harbours Act 9 Viet; cap. 3 4 50,000 0 O 
For Piers and Harbours Act 10 and 11 Viet. cap. 7 5 40,000 0 0 | | 

| —_———_ —_ ——— 90,000 0 0 
A.3 | For Navigation, in connexion with Drainage Act ' 

5 and 6 Vict., cap. 89,&e. . ee 141,073 0 O 
A.6 | For The Employment of Labouring Poor Act 9 and , 

10 Vict., cap. 107, moiety expenditure against 

counties made ius by Act 10 ea j1 Mats ey 

87 . : eo4 2,231,077 4 1 


SOE PRR ES (TT 


£ 3,102,867 4 1 
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Land Improvement. LANDED PROPERTY IMPROVEMENT ACT. 


In making this our Annual Report on the Works in operation under the 
Landed Property Improvement Act, we have the pleasure to state, that during the 
year 1850 the Act has continued to work in the same satisfactory manner as during 
the three previous years ; and, as will appear by the extracts from the Reports of 
our several Inspectors of Drainage hereinafter quoted, the spirit of agricultural 
improvement, which revived in some measure through the operation of this Act, 
has continued unabated throughout the country, the proprietors, as well as many 
of the tenant farmers, being convinced by experience that deep thorough draining, 
followed by subsoiling, effects such an increase in the productive qualities of the 
soil as to enable it, when moderately excited by manure, to produce returns suffi- 
cient to repay the entire expenditure, in some cases in one, and frequently in two 

ears, 
: But we must again repeat the caution expressed in former Reports, that if the 
operations under the Land Improvement Act be confined to thorough draining 
alone, comparatively little advantage will be derived from the expenditure, except- 
ing perhaps in pasture lands of superior quality. 

In our last Report we suggested that improvements might advantageously be 
carried on jointly by the landlord and tenants, the landlord to undertake the cost of 
the thorough draining and the tenant the subsoiling ; by this arrangement both 
would be benefited, the land would be more than doubled in value, at the average 
cost to the proprietor of about 3/. per acre, and thus his rent would be amply 
secured, and the tenant, receiving a double return, would be transformed from a 
struggling pauper to a thriving farmer. 

Several successful examples of this joint arrangement have come under our 
notice during the last year, and we have the pleasure to state that they are on the 
increase: and we feel assured that the extension of the principle, by creating a 
unity of interest and action between the landlord and tenant, will tend much to the 
agricultural improvement of the country. 

At the present moment a feeling of hope has succeeded to apathy, and a spirit 
of industry prevails from the highest to the lowest. All agriculturists agree that, 
dependance can alone be placed on an improved system of husbandry. 

The cultivation of flax, hitherto confined to a few of the north-eastern counties, has 
now become more general. ‘The extent sown this year, exclusive of the northern 
district, will more than double that of the last or any previous year, and the 
quantity would have been considerably increased if scutch mills had existed at 
convenient distances throughout the southern and western districts. One ton of 
dried flax straw is reduced to 5 ewt. by the process of seutching, and it is to be 
observed that wherever a scutch mill has been erected the proprietors and tenant 
farmers of the neighbouring district have this year sown flax extensively. 

There can be no doubt that the mild and humid climate of Ireland is peculiarly 
suited to the growth of flax, as well as of root crops of every description; and as 
this country has been at all times proverbial for its pastures, it becomes evident 
that the attention of farmers should be directed, in addition to the flax crop, 
more to the breeding and feeding of cattle, sheep, and pigs. In fact, except in 
a few very favourable localities, oats is the cereal crop which is best suited to 
the moist climate of Ireland, and in the production of which it can compete with 
any country. Barley and rye succeed well, but owing to a deficiency of heat at 
the season when it is most required, samples of wheat are rarely produced which 
will bear comparison with those grown in more favoured climates. 

If the foregoing view be assented to, deep draining and subsoiling become 
doubly important, for unless the soil and subsoil be dry, finely pulverized, and 
accessible to the influence of sun and air, the root crops, as well as flax, will be 
deficient in quantity and quality. 

The only novelty which has occurred connected with our land improvement 
operations during the last year is the authority given by the Act 13 and 14 Vic., 
cap. 31, to make loans for the erection of farm-office buildings, in addition to 
the loans for thorough draining, fencing, &c., given by the original Act, 10 Vic., 
cap. 32. : 

This power was necessary to enable landed proprietors who possessed large 
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tracts of land, at present unoccupied, to fit them for letting in extensive farms Zad Improvement. 
to superior agriculturists, by the erection of farm buildings suited to the modern 
system of improved husbandry. 

Acting on the principle that the public loans should be applied to farms of 
sufficient extent to require well arranged offices, your Lordships directed us, in 
issuing our regulations and instructions relative to loans for the erection of farm 
buildings, to commence, as the minimum, with farms whose annual value 
amounted to 100/. according to the general townland valuation ; that the sum to 
be expended in each case should be limited to two years’ rental, and that no loan 
should exceed 1,000/. In addition, it was also required, that when there is not 
at present a suitable residence for the farmer on the lands, that the proprietor 
should be required to erect a dwelling-house out of his own funds, at an expense 
at least equal to one-third of the amount of the loan for farm buildings, | 
_ A few proprietors have objected to the minimum, and wished to have it reduced 
from farms of 1001. to farms of from 50/. to 60/. in annual value, so as to enable 
them to borrow money for the erection of farm buildings to suit such farms. In 
addition to other reasons, the repayment of the loan being by a fixed rent charge 
on the property for 22 years, it would be inexpedient and unjust to construct any 
but substantial farm buildings suited to an improved system of agriculture which 
it would be difficult to introduce in farms under 100/. in annual value. And 
besides, it is well known that the lower we descend in the scale of tenant farmers, 
the greater difficulty will be experienced in inducing them to preserve the 
buildings in perfect repair, the repayment of the cost of which will become a lien 
on the estate. 

On examining the instructions, together with the plans and estimates prepared 
by us for carrying out the loans for farm buildings, it may appear at first sight 
that the whole has been conceived on an expensive scale; but on looking into the 
detail, it will be found that the plans given are intended for a farm the annual 
value of which would amount to about 4002, and that on such a farm, to carry out , 
the modern alternate system of cereal and green crops, the several buildings and 
arrangements adopted would be required. In making out the detail of the work, 
however, we have classified and divided the estimates in such a manner that any 
portion may be erected, so that any proprietor wishing to apply for a loan, say of 
200/., for the purpose of erecting farm offices on a farm of 1002. in annual value, 
can do so, according to our plans, by merely ascertaining, in the first instance, the 
number of heads of cattle he could winter, and on this point the Instructions con- 
tain the following notice :— 

“To assist proprietors who may wish to erect farm buildings, the Commis- 
‘ sioners have prepared the general design appended to these Instructions, which, 
“without being in any degree binding on them, may serve as a guide to what 
*“* may be required. 

_ “Tn their outline plans the Commissioners have endeavoured to preserve uni- 
“formity in design and dimensions throughout, in order that the plans may be 
“* extended or diminished to suit the maximum or minimum sums authorized by 
“the Lords Commissioners of Her Majesty’s Treasury to be expended on such 
“ buildings, according to the prescribed regulations. 

“The general breadth within the walls recommended for all cattle-houses, 
“stables, &c., is 14 feet, which is sufficiently wide for ordinary buildings of this 
“‘ kind, and the timber necessary for the roof of which is less expensive, in propor- 
“ tion to the accommodation afforded, than that required for buildings of a greater. 
“breadth, inasmuch as a roof of this span can be constructed of adequate 
“ strength by using simple rafters and collar-braces, while for roofs of greater: 
“‘ span it would be necessary to introduce the ordinary frame system. 

“ By adopting the breadth of 14 feet within the walls, if it be required to make a 
* bullock-house, say for eight head of cattle, according to the plans they should be 
* placed in four stalls across the building, having a feeding passage in the centre, 
“in front of the heads. of the cattle, and a passage behind to receive the 
“ droppings, ss 

“ Having ascertained the cost of erecting a building for eight head of cattle, 
“‘ by reference to the estimate, should one capable of containing 12 or 16 head 
“be required, the amount may be increased in proportion, and so on for any: 
“number that may be required; and as the breadth is uniform, the only alteration 
“‘ will be extending the building in length. 
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Land. Improvement.  « The same system may be followed in regard to stables, barns, or other build- 
“ings; the cost of a certain length of each being determined, the amount for any 
“increased length will be easily ascertained. According to this arrangement, ~ 
“ detailed specifications and dimensions having been adopted for every description 
“ of building, there will be no difficulty in determining the cost of any square of 
“farm offices, which, according to the instructions received from the Treasury, 
“‘ may range in proportion to the extent and annual value of the farm, between 
“ 2002. and 1,0007, | 

“ The variety of accommodation and extent of each given in the plans, are such 
‘“‘as may be suitable for average situations, where the improved system of agricul- 
“ ture is practised, and where the farm is divided into fields suited to a four or five 
“¢ years’ rotation course of crops, and which, in consequence, must include a suit- 
“able proportion of every variety of farm offices. But in those localities where 
“ dairy farming is most practised, particularly in the south and west, it will be 
“ necessary to include a large building to be used as a dairy, and perhaps diminish 
“ the proposed extent of other buildings. | 

“It is to be understood that the general plans which have been prepared, as well 
‘as the dimensions and proportions of each contained in the specifications and 
‘ forms of estimates, are intended merely as an index or assistance to landed pro- 
“ prietors who will consider the matter, and, when thought advisable to suit local 
“ circumstances, will suggest such alterations, either in the general arrangements 
‘ or dimensions of the farm buildings, as may appear to be desirable. 

“ The Commissioners have not entered upon the consideration of matters of 
“ detail in regard to the system of using box-stalls instead of ordinary divisions for 
“ cattle, horses, or sheep, or relative to the peculiarities in the positions, form, or 
“ dimensions, of feeding troughs for cattle, pigs, &c., or whether in some cases, 
“ railed, instead of solid flooring, might not be introduced; all such being left to 
“ the judgment of the proprietor or farmer. At the same time it is admitted that 
“ such details are matters of considerable importance as bearing on the success of 
“ cattle feeding practised under the best system, and in this view the Commission- 
“ erg will at all times be ready to receive practical suggestions from persons who 
“ have devoted attention to such matters. 

“ It will be observed that the specifications do not refer to any machinery for 
“ threshing or cleaning corn, or the erection of a steam-engine, &c, the loan in 
“each case being limited to the erection of farm buildings suited to the most. 
“ approved system of agriculture, consequently the cost of all machinery, together 
“ with implements of husbandry, dwelling-house, &c., must be provided for by. 
“ the proprietor independent of the loan.” . 

Such is the groundwork of the instructions we have issued with a view to car- 
rying out the principle laid down by your Lordships in regard to making loans 
for farm buildings, and we are happy to say it has been generally approved and 
adopted by those who have obtained loans, particularly those of moderate extent. 

At the time of passing the Act it was anticipated that a considerable number of 
experienced tenant farmers, possessing sufficient capital, would have taken large 
farms in the country, but hitherto such has rarely been the case ; in consequence 
the applications for loans for the erection of extensive ranges of farm buildings 
have been limited to a few. 

But perhaps under the circumstances of the country it is fortunate that such 
should have been the case, as by this means more time will be allowed for matur-~ 
ing plans, and the proportions and internal arrangements of those buildings in 
process of erection will have been tested by experience as well as criticised by 
farmers of the modern school. 

Up to the end of the year 1850, though many personal inquiries were made, 
and much correspondence took place relative to farm buildings, still only thirteen 
regular applications for loans were received. The following schedule gives the 
names of the applicants and amounts applied for, together with the loans made or 
declined in each case, from which it appears that up to December last only seven 
loans, amounting in the aggregate to 5,6501, were actually made. Several of 
those are now in progress, and will be completed during the present season. 

Up to the present time, April, 1851, the total number of applications which 
have been received are 33, of which 14 have been approved, amounting in the 
whole to the sum of 7,6507. We have found much greater difficulty in making. 
final arrangements relative to the proportions of the buildings connected with the 
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small loans, varying from 200/. to 400/., than for the large ones, but still matters 2a4 mprovement. 
are progressing regularly and steadily, and we feel assured that on the completion 

of a few squares of farm-offices in any district, that the number of applications 

will increase in proportion as the benefit derived from the buildings becomes 

apparent to the neighbouring proprietors and principal tenant farmers. 


Farm Buildings. 
Appuications for Loans received to 3lst December, 1850. 


Amount 


No. County. Name of Applicant, Applied for. OxBsERVATIONS. 
£. s. d 
1 | Cork . . . | Arthur H. Lucas. . 216 17 0 | 2000. allocated. 
2 a » « « | Geo. C. Hingston. 100 0 O| Farm not 1002. annual value. 
3 | Galway . . . | Patrick Fitzpatrick .- 310 0 0 - ss 
4 >9 «© « « | Thos. A. Joyce . . 1,000 0 0 | Declined, being within a demesne 
connected with the proprietor’s 
residence. 
5 | Kilkenny . . | Jas. H. Bunbury. . 300 0 O | Farm not 100/. annual value. 
6 | Limerick . . | George Fosberry. . {| 1,000 O 0 | Plans not as yet supplied. 
7 | Londonderry Sir Henry H. Bruce. | 2,116 5 5 | 1,000/. allocated. Plans returned 
for reconsideration. 
8 | Queens . . . | George Adair . . | 1,000 0 0 | 9001. allocated. 
9 | Roscommon. . | Dean Pakenham. . 650 0 0 | 5501. allocated. 
10 | Sligo . . . | Rich. G. Brinkley . {| 1,000 0 O/ 10004. allocated. 
11 bel . . . | James Kirkwood. . 388 0 0O| Farm not 1002. annual value. 
12 | Tyrone . . . | James W. Macrum . 200 0 0 43 . 
13 | Tipperary . . | John Carden. . . {| 1,000 O Of 10002. allocated. 


Sums Hapended, and Progress of the Works during the Year 1850. 


In our Report for the year 1849, we stated that up to the 3lst December of 
that year the total sum applied for amounted to 3,501,776/., while the gross 
amount of loans granted, deducting those relinquished, was 1,617,5297, leaving a 
balance on hand up to that date, exclusive of 57,730/. allocated, of 124,7414. out 
of the sum of 1,800,000/. previously voted by Parliament. 

During the last session of Parliament the Land Improvement Fund having been 
further increased by an additional vote of 200,000/. (Act 13 and 14 Vict., cap. 
31, sec. 1), a great number of applications which had been postponed, or of which 
only a portion of the sum applied for had been sanctioned, were entertained, and 
loans perfected to the amounts requisite to complete the works previously 
approved of by us. In consequence a number of new loans have been made 
during the period which has intervened between the 31st December, 1849, and 
31st December, 1850, to which our present statement refers. 

Up to the 31st December, 1850, the total sum applied for amounted to 
3,835,734/1., and the amount of loans sanctioned, deducting those relinquished, 
amounted at that time to 1,777,954l., leaving an apparent balance on hand of 
222,046/. out of the 2,000,000/. allocated by Parliament; but at that period 
investigations had been completed, and allocations made relative to new loans 
not then recommended for your Lordships’ sanction, but which either have been 
or will be immediately submitted for your Lordships’ approval, amounting to 
91,2867, leaving only an unappropriated balance of 130,760/. 

The gross amount of instalments on loans which have been issued from the 
commencement up to the 31st December, 1850, is 1,042,6171., of which 250,609/. 
has been issued between 31st December, 1849, and 3lst December, 1850. 

According to the several Reports of our Inspectors, it appears that the sum of 
719,4521. has been expended in thorough draining, subsoiling, making farm roads, 
&c., up to the 31st December, 1850, and the sum of 323,165l., being the amount of 
the instalments which have been last issued to the several proprietors, may be said 
to be in progress of expenditure. 

In our last Report we expressed our regret that a few proprietors who had 
obtained loans, either in the autumn of 1847 or early in 1848, and to whom an 
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instalment had. been issued, had not then expended the money: we have now the 
pleasure to state, that in consequence of the pressing expostulations which have 
been made to such defaulting proprietors, the greater number commenced opera- 
tions, and having expended the money advanced ina satisfactory manner, have 
since received additional instalments. On the whole, then, when we consider the 
pecuniary difficulties which press upon a large portion of the landed proprietors of 
Ireland, and that 2,281 distinct loans have been made, on which 1,042,617/. has 
been issued, we are happy to say that the amount of instalments which have not 
yet been brought to account is insignificant, when compared with the total amount 
which has been issued. 

The number of acres that have been thorough drained under the Land Improve- 
ment Acts, from the commencement up to the date of this Report, amounts to 
107,660, giving an average cost of 4j. 10s. per acre, of which 30,000 acres have 
been drained during the year 1850, and a considerable portion of the land drained 
has been subsequently subsoiled. | a 

The extent both of new stone and earth fences and farm roads made has been 
considerable, and much has been done in clearing rocky lands of stones, &c., so as 
to admit of their being ploughed. 

In regard to fences, many applications have been made by proprietors for the 
erection of stone walls for enclosing farms bounded by main roads at an expense 
varying from 15s, to 20s. per running perch of 5% yards. : 

Though we have thought it advisable, in some cases, to entertain such applica- 
tions, when in conjunction with the thorough draining of the adjoining land, 
still we have in every case limited the expenditure to be defrayed out of the loan 
to the usual cost of an ordinary farm fence composed of dry masonry, which rarely 
exceeds 7s. per running perch. | | 


Or THE DRAINAGE. 


The system of thorough drainage at present adopted is similar to that described 
in our last Report, according to which, excepting in particular localities, the 
parallel drains are sunk to the depth of 4 feet from the surface, and are usually 
placed at distances of from 36 to 40 feet from each other. 

At the present time it rarely happens that any proprietor or surveyor expresses 
any doubt as to the advantage of following the deep system, the general success of 
which is amply described in the extracts from the Reports of our several Inspectors 
of Land Improvement Drainage, as well as in letters from several of the pro- 
prietors themselves. 

The preference of pipe tiles to broken stones as a conduit for the water is 
rapidly gaining ground, and is proved by the great increase which has taken 
place, not only in the number of tileries which have been erected, but also in the 
amount of sales at nearly the whole of those which had been previously established. 
We may also mention that the tiles at present manufactured are very superior to 
those at first produced, both in the accuracy of the moulding and perfection in 
the burning. In consequence, the greater portion now manufactured are equal to 
the best hitherto imported from England; and some, particularly those from the 
Florence Court Tilery, belonging to the Earl of Enniskillen, are fully equal, if 
not superior, to any hitherto produced in the British empire, and orders for them 
have been received from Scotland. 

In addition to the ordinary thorough drainage, the modern system of opening 
drains for the improvement of mountain sheep pastures, as practised in the south 
of Scotland, particularly in the counties of Roxburgh, Berwick, Selkirk, and 
Peebles, has been successfully introduced during the last year by Sir Robert A. 
Ferguson, Bart., in the neighbourhood of Castlederg, in the county of Tyrone, 
and by Colonel David C. La Touche, in the mountains of Luggelaw, in the 
county of Wicklow. Both of those gentlemen have followed the system adopted 
in Scotland, according to which a series of shallow open drains are cut nearly at 
right angles with the declivity of the mountain, having barely fall sufficient to 
discharge the water slowly, and thus avoid the injury from cutting which always 
follows in such situations when the drain has been made in the direction of the 
declivity. The distance between the drains will, of course, be proportioned to the 
wetness of the mountain and the angle which the declivity makes with the horizon, 
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When the mountain slope is uniform, the drains will present the appearance of Land Lmprovement. 
contour lines, and may be considered as much in the light of intercepting as dis- 
charging drains, by this arrangement these drains can at any time be con- 
verted into flooding courses for irrigating the surface at certain seasons, a practice 
which has been successfully adopted in Scotland, and which will be followed by 
both Sir Robert Ferguson and Colonel La Touche as soon as the improvement in 
the quantity and quality of the herbage (which always takes place a year or two 
after the drainage) has been effected. 

As the drainage of pasture for sheep is a novelty in this country, we have at- 
tached to the Report of our Inspector for the county of Tyrone extracts from a 
detailed description of the system adopted by Sir Robert Ferguson, at Castlederg, 
which has been prepared by Mr. Anderson, his superintendent, and which 
may be found useful to those who wish to carry out similar works in other loca- 
lities. We also include a short description of Colonel David La Touche’s sheep 
draining, in our observations relative to the Land Improvement Works at present 
in progress in the county of Wicklow. 


Execution of the Work. 


The system of superintendence sanctioned by your Lordships for ensuring the 
due execution of the works, according to the terms contained in the Act, continues 
without alteration up to the present time. And we have the pleasure to state that 
all our inspectors have continued to execute the trust reposed in them in a satis- 
factory manner. It is mainly owing to their zeal in the performance of their duty, 
and the advice given by them, that the works have been conducted so systemati- 
cally and successfully, and it is gratifying to find that ample testimony is borne by 
the proprietors who have obtained loans, in regard to the important benefit they 
have derived both from the advice of the inspectors and from their requiring the 
local superintendents and labourers to carry out the works strictly in accordance 
with the plans and specifications approved of by us. 

The sum actually expended on works between the 31st December 1849 and 
31st December 1850, which have been favourably reported on by the inspectors, 
amounts to 207,000, while not more than 3,5002. has been paid for progress in- 
spections, being at the rate of 1/. 14s. Od. per cent. on the expenditure. 


Distribution of the Fund. 


In making our recommendations for your Lordships’ sanction of the several 
loans which have been made during the last year, we have, as heretofore, been 
guided by your Lordships’ instructions of the 14th June, 1847, and have directed 
our chief attention to the distressed and impoverished districts of the south and 
west. This will be apparent by reference to our general schedule given in the 
Appendix, as well as in the annexed abstract, which shows the proportion of the Appendix B. 
total amount of the Land Improvement Fund of 2,000,000/. which has been 
apportioned to the different counties and districts in Ireland, arranged in groups 
as north, midland and east, west and south. 

The Schedule exhibits in each case the amount applied for, the amount 
sanctioned, the amount relinquished, and the amount issued, exclusive of loans for 
farm buildings, which, as being only in their commencement, have been arranged 
in a separate schedule. 
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Land Improvement. If we take the Northern District, including the following counties, we find the— 


Total Amount Amount sanctioned mount of : 
applied for. and Loans perfected. . ee ssiniieaia 

Ey. & & &. & i, 8d. f. Be a, 
Antrim . « » | 221,903 6 3 81,200 0 O 5,650 0 O 41,810 0 O 
Londonderry «. . 95,982 6 9 36,000 O 0 1,220 0 O 25,390 0 0 
Donegal - « «+ | 187,051 18 10 108,200 0 0O 4,890 0 0 64,740 0 O 
Fermanagh. . - | 82,796 16 1 36,650 0 O 8,850 0 0 13,380 0 0 
Tyrone. . « « 88,849 18 11 57,150 O 0 6,620 0 O 27,335 0 O 
Armagh. . . 40,472 19 6 22,500 0 O 9,750 0 0 6,270 0 0 
Down . — 36,340 4 0 22,100 O O 890 0 0O 12,810 O 0 
£1} 153,307 10 4 363,800 0 O 37,870 0 O 191,735 0 0 


In the same manner, if reference be made to the Midland and Eastern District, 
which comprehends 14 counties, we find as follows :— 


Total Amount Amount sanctioned, Amount of Loans : 
applied for. and Loans perfected. relinquished. ATONE sete. 


ny ee enna eect | amet 


| 


. d i. 8 4, £. & @ 28 s. d. 

Cavan a 8 33,900 0 O 18,150 O 0 11,470 0 0O 
Monaghan . . . 2 37,400 0 0 6,560 0 0 17,540 0 0 
Longford. é Il 28,350 0 0 120 0 O 16,610 0 O 
Louth % « «* « 7 24,350 0 0 1,880 0 0 12,750 0 0 
Meath . . . . 4 37,200 0 0 6,780 0 0 23,780 0 0 
Westmeath . 4 20,250 O O 0 0 10,860 0 0O 
Dublin : 9 13,600 O O 0 0 7,480 0 0O 
Kildare . . . 8 16,550 0 0 0 O 7,990 0 0 
King’s County . 6 25,000 0 0 0 O 12,970 0 0 
Queen’s County. . 0) 53,250 0 O 0 0 28,350 0 0 
Wicklow. . . . 10 44,850 0 0 0 0 26,290 0 0 
Carlow . . . . 2 43,800 0 0 0 0 21,160 O 0 
Kilkenny 6 69,700 0 O 0 0 32,730 0 0 
Wexford. 4 72,800 0 0 0 0 45,210 0 0 
£1 939,208 3 9 521,000 0 O | 275,190 0 0 


In the Western District, which includes six counties, we find that the— 
cezersimar unm: zununnctshser neta SP GAPS TT SD OT TT ND 


mount sanctioned Amount of Loans : 
ery Lh ea Loans partectedl relinquished, MOUS Aasued. 
£ gs. da x. ‘se dd £, s. £. s. de 
Sligo . . . «| 1063571611] 49,050 0 0 500 0 0] 26,890 0 Oo 
Leitrim . . .{ 91,416 8 0| 48,800 0 Oj 12,546 0 O| 28,944 0 0 
Mayo. . «. . 294,081 8 0}; 170,150 0 0 34,890 0 0 71,480 0 0 
Roscommon . .| 112,842 15 2| 64,300 0 0 8,750 0 0] 41,010 0 0 
Galway. . . .| 287,297 610] 156,350 0 0} 32,100 0 O| 170,350 0 0 
Chait « 2 125,833 0 4 68,600 0 0 10,210 0 0 29,290 0 0 


’ £11,017,828 15 3} 557,250 0 0 98,996 0 O| 267,964 0 0 
orem nme a he AP SS OT ST nN NN 


And in the same manner, the Southern District, comprehending five counties, 


V1Z.i— 
Total Amount Amount sanctioned, Amount of Loans Apeoiunt teeubd. 
applied for. aud Loans perfected. “relinquished. 

s. s. a nae s. d ee s. d Bu 4 Si ee 

Limerick . . . 241,617 18 0 144,800 0 0 9,110 0 O 81,000 0 0 
Tipperary. . . 126,734 1 6 48,100 0 O 2,800 0 0 47,380 0 0 
Waterford. . . 73,042 19 4 44,750 0 0 3,199 0 0 26,180 0 0 
Cork «© «© « = 280,212 1 4 J49,100 O 0O 17,480 0 0 82,108 O 0 
Kerry . . . - | 403,782 16 7 | 169,150 0 0 8,650 0 0 71,060 0 0 
£ 1,125,389 16 9 585,900 0 0 307,728 0 0 


The grand totals being— 
gr SS SS 


Total Amount A t sanctioned, Amount of Loans : 
aeilied | fe snd [oats perfected. relinquished. Amount issued. 
x. fs. d. £ s. da ae s. d. £. s. d. 
£ 8,835,734 6 1 2,027 ,950 0 O 249,996 0 O}|1 042,617 0 0 


eee aaa 
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In regard to the number and names of proprietors who have obtained loans in 
the several counties, the amount granted to each, and the sums that have been 
issued, we beg to refer to the General Schedule. 

For the purpose of giving a succinct view of the state of the drainage works 
generally, the progress that has been made, and the beneficial results which have 
been already derived from them in the several districts into which we have 
divided the country, we shall here introduce extracts from the Reports of some of 
our inspectors of drainage, which, on the whole, are encouraging and satisfactory. 


NortTueErn District. 


We shall commence with the Northern district, which comprehends the 
counties of Antrim, Londonderry, Donegal, Fermanagh, Tyrone, Armagh, and 
Down. 

In this district the sum of 47,115/. has been issued during the year 1850, in 
the following proportions, viz.,—Donegal 14,590/., Antrim 10,960/., Londonderry 
7,7801., Tyrone 5,6651, Fermanagh 4,390, Down 2,280/., and Armagh 1,450/. 

The Northern district may be considered to represent the best cultivated and 
the most prosperous part of Ireland, and one in which, previously to the passing of 
the Land Improvement Act, considerable progress had been made in general 
agriculture according to the improved system, as well as in works of thorough 
drainage. 

In making our review of the works executed in this district during the last 
year, we shall commence with the county of Antrim, and beg to refer to the 
following extracts from the Report of Mr. B. G. Brooke, our Inspector of 
Drainage for that county, and for part of the county of Down. 

_ “In submitting my Report on the working of the Land Improvement Act for the 
year ending 31st December, 1850, I am happy in being able to state that its effects 
are even more visible than during the years 1847, 1848, and 1849. 

_“ The benefits arising from the operation of the Act are now being fully and 
“clearly understood both by the proprietors and their tenants. The works exe- 
“cuted consist, for the most part, of open main and thorough drainage, but I 
“regret to say that subsoiling, the great after-improvement, has hitherto been 
“ much neglected. 

“Since the commencement, 55 loans have been granted to proprietors in 
“Antrim; of these 22 have come into operation during the past year (1850), of 
“‘ which 15 have been sanctioned for proprietors who had not previously obtained 
“loans, and who had been averse to borrowing money under the provisions of the 
“ Act, but who have changed their opinion in consequence of observing the 
“improvements effected on neighbouring properties, and the benefits resulting 
“ both to landlords and tenants. i 

“The remaining 7 have been second and third loans granted to some pro- 
“ prietors who wished to complete the improvements originally commenced under 
“the Act, which clearly proves an increased confidence in the working of the Act. 

“The benefits arising from the expenditure of these loans in the county are 
“ threefold :— 

“Ist. The improvement of the land by rendering it capable of yielding crops 
“nearly double of those previously obtained ; | 

“2. The improvement in the labourer, who is enabled by task-work to earn 
‘increased wages, and to depend upon his own exertions for support in preference 
“ to the idleing and demoralizing system of daily wages hitherto practised for all 
“ farm work; | 

“3. The number of intelligent practical agriculturists who have been brought 
“into the country to superintend the works, whose advice and example have been 
“ gradually listened to and followed, producing a new system of farming, which, 
““ were it not for the passing of this Act, might have been deferred. 

‘‘ With regard to their execution, the works have been generally carried out in a 
“‘ satisfactory, and in many cases in a superior manner; the latter is particularly 
“applicable to those loans which have been for some time in operation, and where 
“the labourers have become trained to the execution of works of a peculiar 
“¢ character. 

“From the abundance of stone in this county it is the material generally used 
“as the conduit in thorough drainage, but tiles are being gradually introduced. 

“In compliance with the wishes of the Commissioners, I have induced some 
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“ proprietors to adopt the deep system of drainage, and where it can be carried 
“ out, it has proved most effectual, but in many instances in this county it is dificult 
“ to sink the drains to the depth of four feet, owing to the occurrence of rock near 
“to the surface. 

“The best executed works which I have inspected during the past year are those 
“of Messrs, A. H. & W. R. Halliday, Mr. Alexander Fullerton, Mr. John 
“McGildowney, Mr. George A. Wray, Mr. Alexander Stewart, Rev. Hugh 
“McNeille, Mr. Thomas Montgomery, Mr. John MeNeille, Mr. Hugh Mont- 
“oomery, Mr. Arthur Henry, the Earl of Antrim, Mr. Edward McDonnell, Mr. 
“David 8. Ker, and Mr. Thomas Gregg; but I may say, that all have exerted 
‘themselves, and have conducted their works with spirit, and, consequently, with 
“ success.” 

Mr. James Brownlow, Inspector of Drainage for the county of Londonderry, 
reports :— 

Mi With respect to the working of the Land Improvement Act in my district for 
“the year 1850, I beg to say, that its beneficial effects have now become so appa- 
“rent, that all scruples or dislike which formerly existed in the minds of the 
“labouring population with regard to thorough draining have been completely 
“removed. In every part of my district there is a general desire to improve land 
“ by draining, deep tillage, and levelling superfluous fences; and notwithstanding 
“the present low prices of farm produce, it is admitted by all that the cost of 
“ yeclamation is quickly repaid: in proof of which, I will here state a few exam- 
“ples, selected from the wildest and most remote districts in this county :— 

“In the townland of Derrylane, barony of Keenaght, a small tract of cut-out 
“ hog, with a tenacious clayey subsoil, the property of Mr. Richard Hunter, was 
‘‘ drained and subsoiled in the year 1849, at the cost of 6/. 10s. per acre; and 
“ having been afterwards limed and planted with potatoes, without additional 
“manure, it produced a fair crop fit for seed. The following year it was sown 
“ with oats, and produced 11 cwt. of meal per statute acre. The same process 
‘was pursued on the townland of Gortnaghy, and the tenant refused 5/. 12s. per 
“ statute acre for the ‘ oats on the foot.’ 

“ In the townland of Feeny six acres of cut-out bog were drained and clayed, 
“ata cost of 6/. 10s. per acre; they were subsequently planted with potatoes. 
“ The following year 6/. 15s. per acre was refused by the tenant, who informed 
‘me he considered the crop worth upwards of 7/. per acre. | 

“ On the townland of Templemoyle, after the same process, the proprietor sold 
“the oats for 41. 4s. per statute acre. Such are a few of the many examples of 
‘reclamation which I could mention as having occurred on land in elevated 
“ situations, previously of little value, growing httle but heath, and which could 
“ now be let at the rate of 17s. 6d. per acre. 

‘The whole of the works which I have inspected in this district have been 
“ executed in a very permanent and satisfactory manner, particularly those on the 
“ estate of Sir H. H. Bruce, Bart., Mr. Richard Hunter, Mr. Mitchell Smith, 
“ Mr. Henry Richardson, Mr. Acheson Lyle, Mr. Thomas Scott, Mr. Marcus 
‘ MeCausland, Mr. J. Osborne, Rev. P. B. Maxwell.” 

Mr. Powell Foxall, Inspector of Drainage for parts of the counties of Armagh 
and Down, reports— | | 

“The improvement to the land and the labouring population throughout my 
“ district has been progressive and satisfactory during the past year, and the most 
“ sceptical are now convinced that works, such as those executed under the Land 
“Improvement Act, must precede all other improvements. I shall here refer to 
“two out of many similar cases which I might bring forward to prove the 
“ advantages which have been derived. | 7 

“The Earl of Roden has drained and enclosed some fine valleys and table land 
“ upon the mountain portion of his estate, in the barony of Upper Iveagh and 
“eounty of Down. The lands operated on, though possessing naturally a 
“ fertile soil, were so much injured by springs and inundations trom mountain 
‘streams that they were of little value. By diverting the streams, and thorough 
“ draining the surface, these lands have now become fine draw farms during the 
“ winter months, and will improve each year by depasturing sheep upon them. 

“] may also mention, that on the Rev. Mr. Chamley’s glebe, about three miles 
“ from Armagh, a tract of land composed of stiff tenacious clay, cold, and un- 
“suited to the growth of tap-rooted plants, having been thorough drained and 
“ subsoiled, produced last year an excellent crop of carrots, much to the surprise 
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“ of the proprietor, as well as his neighbours, who will no doubt follow so suc- 444 nas 
** cessful an example. ; 

“Among the proprietors who have obtained loans, and have executed their 
“‘ works in a satisfactory manner, I may mention the Earl of Gosford, in whose 
“‘ demesne extensive works of thorough drainage, 44 feet deep, and 33 feet apart, © 
“ have been effected on cold lands, having an unusually stiff, retentive, clayey sub- 
“soil. | 

“In these lands, drains had been previously sunk to the depth of 3 feet, and 

“ 16% feet apart, but the surface still continued wet and unfruitful. 
_ “ The following gentlemen have also effected valuable improvements in my dis- 
“ trict, —the Hon. Henry Caulfield, Mr. Robert W. C. Cope, Sir James M. Stronge, 
** Bart., to whom an additional loan for a large amount has been lately made, Mr. 
“ William J. Armstrong, Mr. T. J. White, &c., &c.; and in Down, the Earl of 
“‘ Roden, Mr. David S. Ker, Mr. W. B. Forde, Lady H. Forde, Mr. A. H. Mont- 
“ gomery, and Mr. Alexander Stewart.” : 

Mr. James Sinclair, inspector of drainage for the western portion of the county County of Tyrone, 
of Tyrone, reports :— iene 

“The working of the Land Improvement Act in my district has been attended Drainage. 
* with the most beneficial results, of which the continued applications for new loans 
“is a proof. Thorough draining and reclaiming of waste lands are in my opinion 
“the most remunerative works that can be effected by loans under the Act. In 
“ my Report of last year I gave a detailed account of reclamation on the properties 
“ of Mr. Sinclair and Mr. Ogilby, in the neighbourhood of Strabane, the results of 
“which are very satisfactory. In those instances*the lands were not previously 
“ worth ls. per acre. Two crops of oats have now been taken off them, which 
“have nearly repaid the outlay, including seed, labour, &c., leaving the ground 
* Jaid down in grass, and worth IJ. per acre. The elevation of the lands varies 
“ from 300 feet to 500 feet above the level of the sea. 

“The thorough draining in my district on arable land has been executed for the 
““ most part in small lots on the farms of tenants, and has very much improved the 
“appearance of the country. The deep system is now universally preferred, and 
“has been effectual in every instance. Drainage and other works of improvement 
“ continue to be executed in a very satisfactory and permanent manner, on the 
‘“‘ properties of the Marquis of Abercorn, Lord Templemore, Sir Robert A. 
““ Ferguson, Bart., Viscount Powerscourt, Sir James M. Stronge, Bart. Mr. S. 
““ Vesey, Mr. George Young, Rev. P. B. Maxwell, Mr. William Ogilby.” 

_ In addition to the ordinary thorough draining in this district, we have to notice 
the successful introduction, by Sir Robert A. Ferguson, Bart., of open drains for 
the improvement of mountain sheep pastures, as practised in the south of Scotland. 
The following detailed statement, prepared at our request by Mr. James Anderson, 
Jun., who conducted the operations for Sir Robert Ferguson, shows the system 
which has been adopted so clearly that other proprietors who may wish to improve 
oe pastures for sheep will be enabled without difficulty to carry out similar 
works, 3 
“ Sheep drains to improve hill and moorland pasturages have, to a great extent, 
“‘ been resorted to in the large sheep-walks in the south of Scotland, particularly 
“in the counties of Roxburgh, Berwick, Selkirk, and Peebles, and the result is 
‘stated to have been that the size, quality, and healthiness of the stock in these 
“ districts has been so much improved as to be scarcely credited by those who are 
“ unacquainted with the past and present condition of the farms and flocks, 

““ Sheep-draining has been found highly beneficial in removing the unwhole- 
“some quality of the grass which a superabundance of moisture produces, and in 
“improving both the grass and heather by relieving the ground from the water 
“ stagnant on the surface and confined beneath the soil, which, in a great measure, 
“ causes the rot and other diseases so fatal to sheep and cattle. 

“Such have been the benefits derived from the adoption of this system in 
“Scotland; and from even one year’s trial, there can be little doubt, that equally 
“ beneficial results will be experienced from its being acted on in the mountain 
“ pastures of Ireland. 

“The mode of drainage adopted is as follows :— 

“ On the sides of the hills, drains 1 foot in depth, from 18 inches to 2 feet 
“broad at the top, and from 1 foot to 15 inches broad at bottom, are cut with a 


“ gentle inclination along the mountain side till they reach the stream into which 
“ they are to discharge. 7 
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Land Improvement. ‘ When sheep drains were first introduced into Scotland they were laid out 
aie: *‘ with too great a descent, and as the soil was easily washed away by the force of 
“the current, deep and dangerous cuts were formed which every succeeding 

“‘ torrent increased. : 

“To prevent which the practice at present adopted is to cut the drain in a 
“ direction nearly at right angles, to the current of the burn or stream into which 
‘« they are finally to discharge. 

“ The expense of these drains is computed in Scotland at ld. per rood of 
“6 yards, or by contract 8s. per 100 roods; they can best be cut by a 
“peculiarly broad heavy spade from 20 inches to 2 feet broad at upper part, 
“and from 18 inches to 2 feet long, tapering towards the point, having a short 
‘handle to be used with both hands; those we use were made at the foundry at 
“ Castlederg, from a pattern brought from Stobo, in Peebleshire. The labour 
“is in lifting the spade, as by its own weight it sinks through the boggy or moory 
“ surface to the proper depth. 

“ In constructing these drains the labourers may be divided advantageously into 
“ gangs of five men each, and a superintendent will find sufficient employment in 
“ keeping four such gangs at work. 

“A line is laid along the centre-of the future drain ; two men follow opposite 
‘each other cutting its sides with the heavy spades which should never be lifted 
“out of the ground ; a third man cuts the sod across the entire breadth with one 
“cut of a large spade; the fourth drags out the sods so cut laying them about 
“2 feet from the lower edge of the drain, so that the sheep or cattle may not 
“tramp them in again; the fifth cleans the drain with a dished shovel from 
*¢ 10 inches to 1 foot in breadth. 

«“ The two labourers who cut the drain should be trained men; indeed as the 
“ work is severe on those cutting and cross-cutting, they should change frequently 
‘“¢ with the others, consequently, all should be competent men. 

« Four trained gangs under one superintendent have finished 600 English 
“ perches in one day when the ground was favourable and the days long, but, 
« generally, where levels have not been previously taken, it is found advantageous 
“to work in wet weather in order to witness the effect of the drain by the run 
“ of the water while in progress, and because the turf or sod is less tough when 
“ thoroughly wetted. Under such circumstances the average work per day, in- 
“ cluding broken days, amounts to about 500 perches of 53 yards each. 

‘The water collected by these drains should, if possible, be turned to the useful 
“ purpose of irrigation, and will be more valuable if, when loaded with the 
“ periodical washings of the sheep-walks, it be judiciously scattered over a portion 
“ of the ground, from which it will not only extirpate the heath, but encourage the 
“ growth of nutritive grasses. 

“In the piece of draining laid down on the plan, one drain towards the west 
“runs into Croagh burn, and the others into a stream previously there; the 
“highest drain (A), shown on the plan, being carried eastward above its source. 
“ Those towards the east carry the water to another burn or stream which falls 
“into the Croagh burn lower down. The long lines of drains are cut so that they 
“may be afterwards used as irrigating courses, and by placing a sod across the 
“ drain, the water may be turned either way over them. ‘The space on which no 
“ drains are marked on the plan is a round hill, which does not at present appear 
“ to require them. 

“In first draining a lot, great care should be taken not to overdrain it, but to 
“ proceed cautiously, and as the drains take effect, to add others where they appear 
“ to be necessary. 

“« No system of distances can be laid down for sheep-drains, it being necessary to 
“ study the nature of the ground, and add a drain where required. 

“In the months of September and October 1849, 6,275 perches (English) of 
“‘ sheep-drains were cut in about 120 English acres, on the opposite side of Croagh 
“burn. The land produced a coarse kind of ling, with a short white moss, and in 
“some cases benty grass; it was partially covered with stunted heather, and the 
“ value per acre did not exceed a penny per annum. It was so wet that the drains 
“were cut with a view to drainage only, and although two or three years are 
“ generally required (and sometimes more) to bring land into proper grass, yet 
‘this tract has already shown symptoms of improvement. There is a material 
“difference in the herbage this year; the coarse ling and moss are gradually 
“disappearing, and, to adopt the expressive phrase of one of the labourers, the 
“‘ orass has bloomed this year, which it never did before. 
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‘“‘ It has been ascertained by actual measurement that during the year 1850, 
“* 19,376 statute perches (54 yards) have been cut within 600 English acres, and 
“as the surface has become more firm, and as irrigation can be resorted to, it is 
“ expected that the improvement in the quantity and quality of the herbage will 
“ be rapid. 

ee T's: thos who may wish to inspect the improvement, it may be necessary to 
“add that the drainage is situated not far from the road leading from Donegal to 
“ Castlederg, being distant ten miles from Donegal, four from the gap of 
“ Barnesmore, and eight from Castlederg.” 

Mr. Andrew F. Knox, Inspector of Drainage for the county of Donegal and 
parts of Tyrone, reports :— 

“On the advantages generally to this country from the expenditure of loans 
“under the Act, I beg to offer a few observations, Among the many indirect 
“ advantages, I consider a more friendly feeling has been created between landlords 
“and tenants. That it is for the interest of both parties to engage in the perma- 
“nent improvement of the land has become a fact unquestionably proved and 
‘admitted ; and since the cost of the different descriptions of works under the Act 
“is known, any difference of opinion as to the adjustment of their respective par- 
“ ticipation in the outlay and profits—although a matter of private arrangement, 
“and not coming within my province as Inspector—is, I am aware, more readily 
“ effected between landlord and tenant than heretofore. As an instance I may 
“ mention that in the commencement several noblemen and gentlemen were obliged 
“to insist on the tenant whose lands were improved paying his portion of the 
“interest on the amount expended, while at present the same individuals who 
“ previously objected are anxious, and beg as a favour, that drainage works may 
“be undertaken on the same terms. The labourers are much improved, having 
“‘ become more skilful in the execution of the various works,—more alive to the 
“advantages of ready-money wages, and much more inclined to take contract work 
“from farmers than formerly. 
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“In the barony of Banagh, county of Donegal, Mr. Sinclair has, by a judi- Barony of Banagh. 


‘* cious and liberal expenditure, been very successful on his property at Bonnyglen, 
‘“‘ which at one time was the poorest district in the county: The results of his 
“ operations are, that the poor-rate has been reduced to the lowest limit; and, 
“ secondly, land that was a worthless moss has been much sought after, and let at 
“ 10. 5s. per statute acre for potatoes, 

“ Mr, Brooke, of Lough Eske, has by thorough drainage completely changed 
‘the appearance of his demesne; and the manifest success in both these cases has 
“ had such an effect on the neighbouring peasantry that, although in one of the 
“ wildest parts of Donegal, many patches of small holdings have been thorough 
“drained by their occupiers at their own expense. 

“Tn the barony of Kilmacrenan, the Earl of Leitrim has undertaken and par- 
‘tially. completed very extensive and successful improvements on a wild and 
“ hitherto only partially cultivated estate. In addition to main draining, thorough 
‘‘ draining, and sub-soiling, 250 miles of farm fences, and 13 miles of farm roads, 
“have been completed in a very satisfactory manner. It is to be observed that 
‘‘ the works were originally commenced for the joint objects of permanently im- 
“ proving the estate, and keeping down poor’s-rate by affording employment to a 
“starving population: The labourers were unskilled, the climate ungenial, and 
“exposed to the blast of the North Atlantic ; but the works having been con- 
“ ducted in a regular and systematic manner, the labourers have been instructed, 
“and such a spirit of industry infused, that on many farms good fences and well- 
“executed thorough drainage, have been completed independent of the Land 
‘‘ Improvement Act, showing that these improvements, taking both objects into 
“‘ consideration, have been eminently successful, and it is expected that the whole, 
“when completed, will sufficiently repay the proprietor for the outlay. 

“ Mr. Brooke, of Manor Park, has also successfully drained about 160 acres, 
“ which he commenced under considerable difficulties, owing to the dogged oppo- 
“ sition given by his tenants to such improvement, but who at present are most 
“anxious to avail themselves of the benefit of the drainage which has been 
“ effected. 

“In the barony of Raphoe, the works of improvement on the property of Lord 
“ Wicklow have been very extensive; about 160 acres have been already thorough 
“ drained, at an expense of 4/. 10s. per acre, for 70 acres of which pipe-tiles have 
“ been used as the conduit for the drains. 
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“Mr. A. Ferguson has also drained about 84 acres; on 49 acres of which 
“‘ pipe-tiles have been used, at an increased cost of ls. per acre only. It is to be 
“ regretted that the proprietors did not use pipe-tiles throughout, as experience 
“‘ proves them to be very superior to broken stones as a conduit for water. 

“T have ascertained that in the last two examples, and, indeed, in many 
“ others, the entire expense has been repaid by the second, and invariably by the 
“ third crops. i 

“On the estate of the Earl of Wicklow, Mr. John Ferguson thorough drained 
‘a field containing ten acres, previously worth about 8s. per acre; itis now 
“valued at 17s. 6d., and has been let this year for a crop of flax at the rate of 
** 61. per acre. | 

“On Lord Erne’s property much has been done and a large amount expended 
“with signal success. In one case a field containing 1{ acres, previously of 
« little value, was drained and subsviled in March, 1848; in the year 1849 it 
“ produced eight barrels of wheat per statute acre, and in 1850 four ewt. of flax 
“‘ per statute acre, which sold for 3/. per cwt. of 1241bs. Mr. R. G. Montgomery 
«has usefully expended 300/. on works of thorough drainage, and Mr. James 
‘“ M‘Curdy has completed a very useful embankment on the River Mourne in a 
“ permanent and workmanlike manner, and which will more than double the 
‘value of the rich alluvial lands which were hitherto liable to frequent inun- 
«¢ dation. 

“In the barony of Innishowen much has been effected by the judicious expen- 
“ diture of loans on the properties of Mr. Young and several others. 

“In the barony of Tyrhugh the works on the property of Mr. Wm, H. Foster 
“are the only ones which I have inspected ; the land operated on, which was 
‘formerly a worthless bog, now produces good crops of oats, turnips, and 
“* meadow. | 7 

“On the property of Mr. Sinclair, at Holyhill, in the county of Tyrone, a large 
“cut-out turf bog, formerly worth from 2s. to 4s. per acre, now lets readily at 
« from 20s, to 30s. per acre for the season’s grazing. 

« Among the many proprietors engaged in the execution of works under the 
« Act in my district, | would more particularly refer to the following, viz.: The 
« Earl of Wicklow, Earl of Leitrim, Earl of Erne, Lord Templemore, Sir E. S. 
“ Hayes, Bart., Sir Robert Bateson, Bart., Mr. George C. Wray, Mr. Thomas 
“ Brooke, Mr. James Sinclair, Mr. Andrew Ferguson, Mr. J. Ferguson, the Rev. 
*¢ Archdeacon Torrens, Mr. William Knox, Rev. W. H. Foster, Mr. J. R. Boyd, 
«¢ Mr. R. G. Montgomery, Mr. George Knox, Mr. J. Johnston, &c. 


MIDLAND AND Eastern DIstTRICcT. 


We shall next refer to the principal works, consisting chiefly of thorough 
draining and subsoiling which have been executed during the past year in the 
Midland and Eastern District, which comprehends 14 counties, viz.: Cavan, 
Monaghan, Longford, Louth, Meath, Westmeath, Dublin, Kildare, King’s 
County, Queen’s County, Wicklow, Carlow, Kilkenny, and Wexford, for the im- 
provement of which the snm of 65,970/. has been issued during the year 1850. 

On examining into the detail of the works executed within this group of counties, 
we find that, as before, Wexford holds the first place in regard to the extent 
and success which has attended the exertions of its proprietors in carrying out the 
improved or deep system of thorough draining in a soil of peculiarly tenacious and 
retentive character, the amount issued during the year for that county being 
12,4107. Next in amount stands Kilkenny, 7,610/. having been issued; then 
Wicklow, 6,890/. Carlow, 5,9407. Meath, 5,370/. Queen’s County, 5,300/. 


‘Monaghan, 38,7701. Longford, 3,200. Westmeath, 3,040/. King’s County, 


2,890/. Kildare, 2,030/. . Cavan, 2,000/., and Dublin, 1,150. 

According to our arrangement, we commence our review with Monaghan, the 
most northern county of the group, and select some passages from the report of 
Mr. Edward Golding, Inspector of Drainage for the eastern portion of that county. 
He states :— | 

“ Generally speaking, there has been less desire this year to obtain loans for 
‘ draining than the last, which is owing to several causes—the principal being the 
‘¢ oreat reduction in the number of able-bodied labourers requiring employment. 
* Proprietors finding the number in the workhouses so much diminished, and the 
‘¢ noor’s-rate consequently lessened, have not been as anxious as formerly to provide 
‘employment by means of loans. Many landlords have also adopted the plan of - 
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“inducing their tenants to execute drainage works themselves, and have allowed 
“‘ the cost in their rents; of course where this system prevailed, there has been 
“no necessity of borrowing money under the Act. Only seven new loans, each 
“for a small amount, were granted during the last year, which are proceeding 
“* satisfactorily ; and the decided improvement which has taken place in the lands 
“ previously drained, under former loans, is admitted by all. Hence the desire on 
“the part of the tenant-farmers to drain their lands has become general; and 
“ where arrears of rent have accumulated, allowing such work as a set-off, enables 
“the proprietor to improve his estate on better terms than by borrowing money 
“under the Act. On the whole, I do not think that there has been less drainage 
“executed this year than the last, possibly it may have been greater; but being 
“more scattered, and not under my general superintendence, I am unable to speak 
_“ with certainty. 

“I beg to conclude by remarking, that the following proprietors have executed 
“ extensive works of drainage under the Land Improvement Acts, and have carried 
“them out in a most judicious and satisfactory manner: viz., Mr. Charles P. 
“ Leslie, the Messrs. E. J. and Charles Shirley, the Right Hon. Edward Lucas, 
“Mr. A. A. Murray, Mrs. E. J. Woodright, Mr. Thomas Rothwell, &c. 

Mr. Henry M. Bond, Inspector of Drainage for the county of Longford, 
reports :— 

“ During the last year, 1850, I am happy in being able to state that the general 
“operations under the Land Improvement Acts have been conducted ina very 
“ satisfactory manner; that in several cases the instalments issued on previous 
“ loans have been expended on most beneficial improvements, and that several of 
“ the works have been completed. 

‘“ The most extensive operations have been earried out on the property of Major 
“ Samuel W. Blackall ; all the main drains have been widened and deepened so as 
“to prevent the adjoining lands from being flooded as heretofore, and also to 
“ allow excellent outfalls at a low level for the thorough drainage of every portion 
“of the wet lands. I may here state that the expenditure of a late loan of 1001. 
“ for the deepening and iproving of the Balloo and Kilfinton River has been very 
“ successful; a large tract of good bottom land, formerly flooded for the greater 
“ part of the year, is now completely relieved from water, and its value has been 

_“inereased fourfold. On Lord Longford’s property improvements have been 
“ effected by main and thorough drainage, levelling, and new fencing ; the farms 
“ have been new arranged, and divided into fields of equal size; the whole of the 
‘works have been executed ina satisfactory manner. At Lissard, the property 
“ of Mr. John L. O’Ferrall, a tract of cut-out bog having been thorough drained, 
“has been brought into cultivation and produced a good crop of rape: it was 
“ previously worthless, but now promises to be a valuable adjunct to the estate. 
“ On the properties of other proprietors the works, which consisted of fencing and 
‘ordinary thorough drainage, have been well executed; and I am happy to say 
“ the tenants on Colonel Palliser’s property express their opinion that the thorough 
‘‘ drainage which was effected by deep drains through a rather retentive subsoil, 
“has been far more beneficial in its results than they could have anticipated. 
‘‘ Many proprietors, seeing the great advantages to be derived, have made appli- 
“ cation for loans under the Acts within the last year ; viz., the Earl of Longford 
* (a second application), Mr. Richard W. Bond, Rev. James Marshall, Rev. 
“ J. F. Leathley, Mr. Mark W. Daly, Sir Robert Gunning, Bart.; Major Samuel 
“ W. Blackall (a second loan) ; Mr. Hugh Morrow, Baron Lefroy, Mr. Anthony 
“ Lefroy, Mr. William Fleming, Mr. More O’Ferrall, Mr. James Twaddle, Dr. 
‘O'Reilly, and Mr. Edward M‘Evoy; except in a few of the latter cases, which 
“are not perfected, instalments have been issued, and the works are now in active 
** operation. 
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“ Extensive improvements, in levelling, fencing, main and thorough drainage, . 


“are in course of execution on the properties of Baron Lefroy and Mr. Anthony 
“ Lefroy. The thorough drainage is generally effected by drains four feet deep; 
‘‘ the material used as a conduit for the water is broken stones, which are easily 
“ procured. There are no tileries in this district, but I understand it is the 
“intention of Dr. O’Reilly to erect one at Castlewilder, which will be a great 
“acquisition to this county. On the whole, I am of opinion that the Land 
“ Improvement Acts have worked admirably, and that large tracts of land have 
“been permanently improved, which, without such aid, must have remained 
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“ unproductive; they have been the means of affording employment to a large 
“portion of the destitute labouring population, and of greatly improving their 
«habits. Many have become very expert workmen, and can earn good wages, 
‘“* at moderate prices, by piece-work. 

Mr. Joseph Fishbourne, Inspector of Drainage, employed in the county of 
Carlow, Queen’s County, and Kilkenny, reports :— 

“ The general working of the Land Improvement Acts in my district continues 
« satisfactory; the overseers and labourers employed have greatly improved in 
« skill and expertness; works have been better executed at the usual rates; 
“ proprietors and their agents are now paying attention to the execution of the ° 
“ works in progress; labourers know the value of work and preter being employed 
« by task; the old system of day-work is exploded everywhere, and labourers are 
“contented. The money payments required under this Act have established a 
« system heretofore little known, but now well understood and appreciated by all 
« good labourers. Within the year 1850 many of the drainage works have been 
“completed, which has caused a want of employment in several places, in 
“ consequence, many able-bodied labourers have found it necessary to become 
“inmates of the Union workhouse at Carlow. Several proprietors who, until 
« they saw the improvements effected under this Act at a moderate cost, declined 
“to borrow money for draining, have lately obtained loans and are proceeding 
“with their works. Others having expended loans previously obtained, appre- 
“ ciating the advantages, have again applied for loans, and have recommenced 
* operations. | 

“ Few proprietors or others managing farms in my district can furnish accounts 
‘of profit and loss, such as could be relied on, to show the advantages in that 
“ yespect arising from improvements effected, I therefore cannot venture to enter 
“into details in particular cases. I will, however, mention one example which 
«has come under my own observation ; it will, I trust, show, to some extent, the 
« benefits which have accrued to borrowers under the Acts:—A cold and wet 
“ mountain farm, situate in the barony of Cullenagh, in the Queen’s County, in 
“the occupation of the proprietor, Mr. William C. Cooper, for upwards of 20 
“years, afforded only scanty pasturage for young cattle for four or five months 
“during the summer and autumn. It was thorough drained in 1848 and 1849; 
“dry cows were purchased in April, and fed on the lands during the season ; 
“ they were fatted and sold in Dublin market in November at the highest price 
“of the day. It is expected that the herbage and quality of those lands will be 
‘ still further improved Ly liming the surface, and that they will soon become prime 
“ pasturage for both sheep and cattle. So highly do farmers appreciate the value 
‘of having the lands drained, formed into square fields, and put into fair farming 
‘condition, that farms lately thrown up by tenants to proprietors in the worst 
‘order, have been so improved by thorough draining, fencing, &c., that notwith- 
‘standing the existing depression, they have been relet to solvent tenants at 
“ advanced rents. 

“ Among the proprietors who have obtained loans, and who have carried out 
“ their works in a very satisfactory manner, I may mention the Earl of Courtown, 
“ Right Honourable William F. Tighe, Mr. Horace Rochfort, Mr. Walter 
“ Newton, Mr. Henry Newton, Rev. Thomas Kelly, Mr. William Cope Cooper, 
‘Mr. Charles Putland, Mr. Stewart Trench, Mr. Samuel Edge, Mr. Matthew 
“ §. Cassan, Lord De Vesci, Right Honourable J. W. Fitzpatrick, Mr. W. H. 
“ Stubber, Sir Hunt Walsh, Bart., Sir Charles Coote, Bart.” | 

Mr. William F. Irwin, Inspector of Drainage, employed in the counties of 
Louth, Meath, Westmeath, Kildare, and Wicklow, reports :-— 

‘The Land Improvement Acts have conferred great benefits on both landlords 
“and tenants, whether we view it as improving lands, lightening the poor’s-rate 
“by giving employment not only to the able-bodied in sinking drains and sub- 
“soiling, but also to the old men and young lads in breaking stones, &c., or 
“ teaching the labouring class the great advantage of skilled over unskilled labour. 
“ Men who, at the commencement, could scarcely earn 7d. per day, when trained 
« could, at similar work and prices, earn from 13d. to 17d. per day. It has also 
‘introduced a system of cash payments, heretofore but too little known in this 
** country. 

« On the failure of the potato crop, a change in the course of farming hitherto 
“ pursued was inevitable. 'Turnips and other green crops could only be grown at 
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““a serious loss on wet and shallow lands. To drain and subsoil these lands 
“ would entail a greater outlay than either landlord or tenant could afford. Were 
“it not for the Land Improvement Act, large tracts of such land would have 
“ continued in an unprofitable state. Never was the idea of making land too dry 
“more clearly shown to be fallacious than last year, which, from want of rain, 
“‘ was in ordinary cases a bad turnip year; but on lands drained and subsoiled the 
“turnips never flagged, nor did the ground cake or become hard on the surface. 
“ The superiority of deep over shallow drainage is becoming daily more evident ; 
‘and where the outfall permits, I consider 4 feet deep should be the minimum; 
“ the distance apart should vary according to the subsoil, and fall, say from 30 to 
** 50 feet. : 

“On the lands of Oriel, in the barony of Ferrard, county of Louth, the pro- 
“perty of Lord Massareene, with a yellowish clay subsoil, one of the most 
“retentive 1 have met with in Ireland, I found drains 4 feet deep and 28 feet 
“apart effectually dry the land; while drains 30 inches deep and 15 wo 18 feet 
“apart, previously executed, had failed to do so. 

“ Among the many cases of improvement which have come directly under my 
“ observation, I beg to supply brief notices of a few, consisting principally of 
“letters received either from proprietors or their agents who are carrying on 
“ works under these Acts: :— 

“* Extract of a letter received from Mr. John M‘Clintock :— 

““ Lands hitherto yielding, after much labour, but very poor crops, and in 
which turnips had never grown, now yield large crops of grain, and green crops 
of every kind.’ 

“ Lord Massareene’s steward states :— 

““* The land drained, which has been permanently laid down, was before 
“*< drainage worth 7s. 6d. per acre, is now worth 15s, per acre.’ 

“ Extract of a letter from Mr. R. C. Wade :— | 
““* T have expended as much as 9/. per statute acre in draining, clearing, and 
“ subsoiling, and still find the improved value well repays the. expenditure.’ 

.“ Mr. St. George Gray states :— 

‘“‘« Among other improvements, one field, containing 14% acres, of little value, 
“*< was drained at a cost.of 47/. 17s.;‘the expenditure on burning, ploughing, and 
“ ¢ all other labour, including carriage of the crop to Dublin, amounted to a further 
“sum of 494. 17s. 6d. Previous to the drainage, from two to three acres only 
“ “were capable of producing any crop. Subsequently the first crop (rape) repaid 
““ “the entire expenditure, and left a balance in hand. The account stands thus: 
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£. s. d. 

Drainage. ; : . 4717 0 
Labour, &e. . ‘ ; ‘ ; é ; . 49 17 6 
97 14 6 

Cash received for rape seed, at 22s. per barrel . . 109 8 11 
Clear profit on first crop . £11 14 5 


. «There is every reason to expect an abundant crop of oats next season at 
“ «little expense; and when well manured for a green crop next year (1851), and 
“ “Jaid down, it.will rank with the best land in the neighbourhood.’ 

“ Mr. William Bellingham writes :— 

“* Though difficult to state the actual increase in the value of land, owing to 
** the altered circumstances of the country, I have, by thorough drainage, doubled 
“** the produce of tillage land in one year.’ 
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_“ Works of thorough drainage are being extensively carried on in the county of County of Wicklow. 


“ Wickiow on the properties of the Earl of Wicklow, Messrs. Wade and Hoey, 
“ Colonel Sir Ralph Howard, Bart.; and Mr.Samuel Gamble reports that the results 
“from the drainage and su bsoiling on Colonel David La Touche’s estate at Luggelaw 
« have been most successful ; the land being now sufficiently dry and in suitable 
“ tilth for all agricultural purposes, so that liming has had a striking effect. 
“* Last autumn there were about 70 statute acres of oats and 25 acres of turnips 
“on the drained land; both crops were abundant beyond expectation. The 
“‘ Swedish turnips averaged from 20 to 25 tons per acre, and there were from 9 
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“ to 12 barrels (5 to 7 quarters) of oats per acre of excellent quality. And it is 
“to be observed, that those crops were obtained from land situate on a mountain 
‘© 780 feet above the level of the sea. On the sheep drainage the expenditure 
« has not as yet been considerable. About 44,000 perches of surface drains have 
« been made, but there is little doubt of its proving a profitable undertaking; a 
‘large proportion of those drains have been construeted in courses somewhat 
‘resembling contour lines, for the purpose of intercepting the surface water, 
‘‘ but additional drains are made to dry particularly wet and soft spots, which 
“ having a natural tendency to produce grass already show signs of improvement, 
« but no doubt several years must elapse before the full return which may be 
“‘ expected from the sheep drainage will be obtained.” 

« Tn addition to those mentioned, other proprietors, who have obtained loans 
“ under the Acts, have executed works on their properties in a most satisfactory 
** manner. 

“ In Wicklow, viz—The Earl of Meath, Lord Monk, Mr. William J. Westby, 
“Mr. W. W. F. Hume, Mr. Christopher Fitzsimon, the Messrs. Kirkpatrick, 
«¢ Sir Ralph Howard, Bart., Colonel Smith, Mr. R. Sanders, &c. 

‘Tn Kildare—Viscount Harburton, Mr. William Bellingham, Mr. John La 
«Touche, Mr. George Reid. 

‘© In Louth—Mr. Thomas Fortescue, the Messrs. Skelton. 

“Tn the county of Meath—Mr. A. Montgomery, Mr. J. L. Napper, Mr. E. 
« Bligh, Mr. Charles Hamilton. 

«In Westmeath—Lady Harris, Mr. A. D. Chaigneau, Dean Vignoles, &c.” 

Mr. Henry Newton, Inspector of Drainage for the county of Wexford, reports 
as follows on the general state of the works under the Land Improvement Acts in 
the county of Wexford for the year 1850 :— | 

« The proprietors in the barony of Gorey who have received loans are the Earl 
“ of Courtown, Viscount Pomerscourt, Mr. Stephen Ram, the Rev. A. J. Ram, 
“and Colonel Owen. Lord Courtown’s operations under the Acts are confined 
« chiefly to thorough draining. I am assured his Lordship is well satisfied with 
“the improvements that have followed from the expenditure of the loans he 
“ obtained. In this barony, and the barony of Ballaghkeene, the subsoil through- 
“ out the greater portion of the land drained consists of a stiff tenacious yellow 
“ clay, varying in thickness from one to two feet, below which there is a thick 
«bed of blue clayey marl. It was formerly the opinion of many improvers of 
“ Jand in this district, that deep thorough draining would be inoperative on land 
« sq circumstanced ; but extensive experience has proved, that the deeper the 
“¢ minor drains have been cut, the drier the land has become. Previous to 1847, 
« Lord Courtown expended large sums of money in shallow draining a large 
“tract of his estate, nearly the whole of which is now being redrained to a depth 
« of upwards of 4 feet in the parallel drains. 

“The extensive improvements on the property of Mr. Stephen Ram in this 
“barony, and in the baronies of Bantry and Shelmalier West, by main and 
“thorough drainage, subsoiling, levelling, and fencing, are worthy of observa- 
‘tion. Land covered with water for many months in the year has become the 
‘‘ most: productive and valuable on his property. The same may be said of s me 
“ portions of Lord Powerscourt’s estate, where from thorough draining and sub- 
“ soiling heavy grain and green crops are now grown on land previously covered 
“with rushes and other aquatic plants. ‘The property of the Rev. A. J. Ram 
« has also been much improved by thorough draining and subsoiling. 

“The proprietors in the barony of Ballaghkeene who have obtained loans are 
«the Earl of Arran, Mr. Robert S. Doyne, Mr. John Maher, Mr. William J. 
« Wallace, Mr. William Bolton, Mr. Jolin C. Pounden, Mrs. Fanny C. Irvine, 
“ Major Bolton, &c. The most remarkable improvement in this barony is that 
«executed by the Earl of Arran on his estate at Tinrahear, where land nearly 
« worthless, and formerly resorted to by waterfowl, is now, by the execution of 
« open main and thorough draining, become so dry that loads of any weight can 
« be drawn over it; the drains are from 45 to 50 feet apart, and 50 inches in depth. 
«Some few fields on Mr. Doyne’s property, which did not at first dry out as 
“ quickly as others (though double the number of minor drains were inserted), 
«have gradually improved, and are now nearly, if not quite, as dry as the 
« other drained lands, and a manifest increase in the yield and quality of corn, 
“ green crops, meadow and grass, are the results. Mr. Maher has also been very 
successful in his draining operations under the Acts, Mr. William Bolton of- 
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“the Island has just completed his works by draining about 90 acres of land 
‘“ under a 4001. loan. I am within bounds when I state that the land drained is 
‘© worth 1007. ayear more than it was previous to its imp rovement, thereby making 
“a return of 25 per cent. on the expenditure. . 

‘‘ Three proprietors in the barony of Scarawalsh have obtained additional loans, 
“viz. the Rev. Brook H. Bridges, the Rev. William Batt, and Mr. Thomas 
** Braddell; the latter gentleman is actively engaged in completing his drainage 
“ works ; 30 acres subsoiled by manual labour, and cleared of stones within the 
. “ last year, are now cropped with wheat and winter oats. Mr. Braddell is a great 
“ advocate for subsoiling with spades and picks, and each year’s experience con- 
“firms him as to its utility. Lord Monck and the Rev. Brook Bridges are em- 
“ ploying all the hands that offer, and are proceeding successfully. 

“ Lord Carew, one of the most successful improvers in the barony of Bantry, 
“has drained and subsoiled a considerable tract of land in his own occupation, and 
“ also some occupied by tenants. His Lordship finds some difficulty in procuring 
“a sufficient number of hands. Major Blacker, Mr. John F. Richards, Mr. H. 
“ Alcock, and the Rev. C. J. Grogan, proceed with their works at all times that 
“ labourers apply for employment. 

“Tn the barony of Shelmalier East, the works commenced by the Earl of 
“ Arran, Mr. George Le Hunte, and Mr. J. C. Redmond, are nearly completed, 
“and the whole will be brought to a close during the present year. | 

“ Mr. Cliffe, Mr. H. T. Hore, and Mr. Ram are the only proprietors who have 
*¢ obtained loans in the barony of Shelmalier West. 'They express themselves 
“ perfectly satisfied with the improvement of their properties from works of drain- 
“ing and subsoiling. | 

“In the barony of Forth, the principal drainage operations have been carried 
‘* out by Mr. Le Hunte in the neighbourhood of the town of Wexford; and in 
“ the barony of Bargy by Mr. Cliffe, who continues his works with unabated skill 
‘‘ and success: they will be completed during the year 1851. 

“Tn the barony of Shelburne, Lord Templemore’s extensive drainage works 
“ will be nearly completed within the year 1851. In addition to thorough drain- 
“ing, his Lordship has subsoiled extensively, and with great success, the yield of 
“ every description of crop being much above an average. 

+ © On the whole, I must bear testimony to the energy and zeal with which the 
“ noblemen and gentlemen of the county of Wexford have carried out the Land 
“‘ Improvement operations on their estates, and it is gratifying to know that the 
‘‘ expense incurred will be amply returned by the improvement both in the quan- 
“ tity and quality of the produce which has been obtained.” 


Western District. 


We next proceed to consider the various works of thorough drainage executed 
during the past year in six of the western counties, viz., Sligo, Leitrim, Mayo, 
Roscommon, Galway, and Clare, comprehending the province of Connaught with 
the addition of Clare. | 

Considerable exertion has been made by many proprietors in some of the counties, 
and, on the whole, a large sum, amounting to 61,164/., has been issued for this 
district during the past year, the largest amount being issued for the county of 
Galway, viz., 18,260/.; Mayo, 13,380/.; Roscommon, 9,260/.: Clare, 8,330/. ; 
Sligo, 6,7701.; and Leitrim, 5,164. | 

As heretofore, we commence our review from the north, and bug to refer to 
the following extracts from the notes of Mr. Wm. P. Prendergast, Inspector of 
Drainage for an extensive district, comprehending the counties of Leitrim, Cavan, 
parts of Sligo, Fermanagh, and Roscommon, who reports:— 

_ “ Tn the district in which I have been employed, I am happy to state that the 
“results obtained through the drainage operations have been very satisfactory. 
“So many details have been previously furnished of the system of work, the plans 
“ of improvement adopted, and the prices paid, that it is now only necessary to 
“recapitulate in general terms that the improvements, including main and 
“thorough drainage, subsoiling, reclamation of cut-out-bog, farm-roads, and 
“fencing, have been continued with unabated success. As this is the fourth 
“year since the commencement of the works under the Land Improvement Act, 
“it may be considered that a satisfactory trial has been made; and, in proof 
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“ of success, I have the favourable opinions of the greater number of the pro-. 
“ prietors as to the results of their improvements, and the benefit derived from the 
‘“¢ manner in which the provisions of the Act have been carried out. I annex. 
“several letters from proprietors, giving details of cost and profit in the more 
“ interesting cases, as I conceive such personal testimony, from those who are to 
repay the sum expended, will be more satisfactory and conclusive than any 
“ report made either by myself or any other person professionally employed in super-. 
“ intending the works ; and it will be seen that, in many instances, the results have. 
“ surpassed expectation, while none have expressed regret at having obtained loans. 
“ or undertaken works of improvement. : 

‘“‘ When we consider that 50 different proprietors have taken advantage of the. 
“ Act in the county of Leitrim, 30 in Cavan, and upwards of 30 in Fermanagh, 
“it must be admitted that a number of useful, because successful examples of 
“agricultural improvement have been exhibited in a district in which little. 
“advance had formerly been made in successful farming. The cases of improve- 
“ment I would especially bring under notice, as presenting the most satisfactory 
“ results, are those of Mr. Guy Lloyd of Croghan, in the county of Roscommon, . 
“and Mr. William Johnston and Mr. J. R. Dickson, in the county of Leitrim. 
“ [ would observe that Mr. Guy Lloyd is a gentleman of English family and 
“education, but inheritor of a large estate in the barony of Boyle, who has con-. 
“ tinually resided on it from motives of duty, and paid the utmost attention to its. 
‘““ management, so that his testimony is especially valuable. 

“ Copy of Letter recewed from Mr. Guy Lloyd, of Croghan, near Boyle :— 
“* You are naturally interested in the success of the Land Improvement Act, 
“ and I have much pleasure in bearing testimony to the benefits which I consider 
“« “my property has derived from it. | 

“““T received my first instalment in October 1847, and I have continued to. 
“work without interruption from that time to the present. I have given, and 
“*am giving, employment to every able-bodied man and boy on .my property, 
“ “except such as render themselves objectionable by not complying with certain 
“ «rules that I think it right to lay down for the management of my estate. 

“¢ « T may here observe, that I have received every facility from the Commissioners 
““that could reasonably be expected. Of course the transactions must be 
“ «regarded and treated as matters of business ; and I feel no hesitation in saying, 
“that where applicants have been disappointed it must have arisen from their. 
“ © own inattention or want of perseverance. 

«©The Act, in my humble opinion, was exactly what was required in Ireland to 
“meet the objects for which it was designed, and the owners and occupiers of 
« land ought to be grateful to the Legislature for it. 

“« Ireland was suffering from an awful visitation—from an extravagant expen- 
“ «diture of public money—from a most neglected unproductive state of property 
“caused by want of capital and other discouragements. 

“ “The Act enables an owner anxious to improve his property (and that is a very 
“ ‘comprehensive expression), to do so in the manner best suited to his own judg- 
“ ‘ment, leaving the management and expenditure to himself, subject to such 
‘** wholesome control as prevents him from misapplying the money lent him, and 
*« “obliges him to have all that he does executed in an efficient manner, and yet. 
“ “ensures perfect security to the lender, the public, so that, no loss can accrue. 

“ “My wish, however, is to give some account of my own works—they may be 
“ ‘classed principally under three heads— 


“ «1. Thorough draining and subsoiling:. 
« ¢2. Reclaiming bogs. 
“ «3. Farm roads. 


“ ‘In the first, which I consider the most important, I have been very successful. 
““¢QOne of my first attempts was on 20 acres of land, which had been in small 
‘*holdings. The land was bad, soil very shallow, with a hard retentive sub- 
“‘ ‘soil. There were numerous old ditches running in all directions, and altogether 
“<the land was in as unproductive a condition as well could be. We levelled 
‘** every old ditch, formed two new ones, so making three fields, thorough drained 
“* “and subsoiled the whole; and in one of the fields I have this year an excellent 
“ “crop of turnips. I had a crop of oats on the whole in 1849, and I hope, before. 
“<T close, to get a return of the oats produced. This instance is as good as. 
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“any I can give of the improvements effected under the Act, though I could recal 
“*to your notice several others equally unquestionable. - 

“<n the second, namely, reclaiming of bogs, I am not in a position to speak 
“ * positively as to the results ; but I hope at some future time to have some data 
** «to show the benefit derived. 

«Third, as to farm roads, I have been enabled to provide such conveniences 
“ “to my tenants as will much facilitate their profitable occupation, and conduce 
** much to their comfort. 

“*Such is an outline of the immediate and direct benefits; but the indirect 
“ ¢ benefits I look upon as not of less importance. ; 

‘“« *« By means of the working of this Act, a proprietor is enabled to introduce 
— © system and method into the management of his property, which cannot but be 
“““of the greatest use if properly turned to account. ‘This of course requires 
“ “personal trouble and attention on the part of the Jandlord; but he has little to 
“expect from property in the present day, unless he is prepared to devote 
considerable time and attention to its management. 
“*T ought not to omit to mention, that by means of the employment I have been 
enabled to give, the tenants on my property have been kept together ; they have 
“* “for the most part stood their ground, and (with the help of an abatement that I 
“ «made from the beginning) have paid their rents punctually ; and it is a pleasure 
“* “to me to reflect, that, with only a few exceptions, they are in good condition and 
** « spirits. 

“The next case I. wish to bring forward, is that of Mr. John Reynolds 
“ Dickson, of the county Leitrim. He is the owner of a considerable estate near 
“« Bundoran, so encumbered and embarrassed, that he could neither have borrowed 
““ money through the ordinary channels, nor have given employment from his own 
“resources. A loan of 3,000/. was sanctioned, with the full consent of the 
** creditors of the estate, for the purposes of drainage, reclamation, &c.; and the 
“result has proved the prudence of their decision, as the works have been 
“ carried out by Mr. Dickson with a care and precision which I have never seen 
“ equalled, even in the best farming districts of Scotland. The profitable and 
“ satisfactory return is best explained by Mr. Dickson’s own letter to me.on the 
“subject, at the close of the third year of his works, the sum of 2,5001. having 
“* been ex pended. : 

“ Kaetract of a Letter from Mr. John R. Dickson, dated 2nd December, 1850 :-— 
“<It appears to me from the success of our operations under the Land Improve- 
“« ment Act, that most of our expectations have been realised as far, at least, as 
““* present prices would admit of. | 
“« A stripe of land, situated on the banks of the River Duff, was so unprofitable 
‘that no beast could with safety walk on it, and the herbage it yielded was sour 
‘and of the worst description. It contains 15 Irish acres. It was thorough 
‘drained and the river banked out the first year, after which last year, 1849, it 
“fattened 20 heifers for Glasgow market, and this year it has yielded nearly 
“* * seventy-eight tons of hay of the best quality, and is as rich-looking land as any 
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‘but Tam happy to say that all my works under the Board have made ample 
‘return. : 

“ “JT am unable at present to enter into a full detail ; suffice it to say, that after 
paying interest on my loan I am a considerable gainer, and, what is still more 
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“the memorable years of 1846 and 1847. You probably do not know much of 
“ “my circumstances, but I cannot conclude without stating that were it not for 
**< the advances made by Government, both myself and, as a matter of course, my 
*** tenants must have been ruined.’ 
ne The next extract is from the letter of Mr. William Johnson, of Kinlough, 
“near Bundoran, county Leitrim, who obtained a loan of 3,7001, and has ex- 
“* pended all but the last instalment :-— - 

““* Having now drawn my last instalment, and having within the last three 
“ ¢ vears drained upwards of 1,000 acres, and subsoiled 60 acres, it is with pleasure 
“eT bear testimony to the benefit which this locality has derived under the 
“ * operation of the Land Improvement Act. 

“*T beg to remark that I consider drains 3 feet 6 inches deep, and 36 to 40 
“* feet apart decidedly Superior, but you are aware that there are heavier lands 
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‘in this country. This no doubt is the most profitable portion of my work, ° 


‘satisfactory, my tenants are in a‘much better position than they were before 
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« ¢than mine in this county where the drains should be closer. I am a decided 
“* advocate for deep draining. 

“Nothing can better show the amount of profitable employment given, and 
“ © consequently the benefit conferred on the country, than the fact that my tile- 
« © work, producing upwards of 20,000 tiles weekly, has been constantly employed 
“¢ ¢ for the last two years and a half. | 

«<J think it unnecessary to mention any particular instance, as in general the 
“ © work carried on under the Land Improvement Act has proved. satisfactory, 
“ ¢ and where attention has been paid, and a proper staff employed, the results in 
“ © every instance have much exceeded our expectations, and Iam decidedly of 
« ¢ opinion that the money expended will repay large interest. . 

‘In a letter from Mr. Peter La Touche, he mentions that some reclaimed bog 
“on his property in the county of Leitrim has been let at 7s. 6d. per acre to 
“ solvent tenants, being a return of 10 per cent. on the outlay, and that some 
“lands through which a farm road was made by the assistance of a loan, have 
« been let at 2s. per Irish acre above the former rent, giving a return of 20 per 
** cent. . 

“ Lord Leitrim’s surveyor estimates the increased value from a farm road on 
the Newtown Gore estate at 1s. 6d. per statute acre. 

“ Lord Enniskillen’s agriculturist writes, that ‘ Clay lands drained last year 
« © are worth 8s. 4d. per acre more than before the draining, and the tenants are 
“© now generally anxious to drain by loan, and those who have done so pay the 
“ ¢ interest willingly ;’ and Lord Erne’s agriculturist writes to the same effect. 

«In the county of Leitrim a great many of the loans sanctioned have been 
“expended, and the works completed. With regard to works in progress, I may 
« mention those of Mr. Dickson, Mr. Johnston, Mr. Godley, the Earl of Leitrim, 
« Mr. Peter La Touche, Lord Southwell, Mr. Wynne, Major Blackhall, and 
« some others, all of which are proceeding in a satisfactory manner. In Cavan the 
 oreater number have been completed ; but those of Lord Farnham, Archdeacon 
«« Beresford, Sir John Young, Mr. W inter, and others, are in progress. In the 
“ county of Fermanagh the works of the Earl of Enniskillen, the Earl of Erne, 
« Sir Arthur Brooke, Lord Adam Loftus, &c., are proceeding. 

« T will conclude by observing, that, since last harvest especially, there has been 
«a decided improvement in agricultural affairs in my district; there has been 
“* comparatively little distress, and the landlords mention that rents have been 
« better paid than for the last four years. 

“© The cultivation of flax has become an object of much interest with the prin- 
“ cipal proprietors, and I have no doubt that a large quantity will be sown this 
“vear. Sir Arthur Brooke, Sir John Young, and Lord Erne are especially 
“anxious to promote this object; and the soil and climate on their estates are 
“ suited to the production of the crop. 

« All the drain-tile works are in active operation, and Lord Enniskillen’s tiles, _ 
« which are the best I have seen, are called for in large quantities. Since their 
“ exhibition at the Glasgow agricultural meeting, applications for them have been 
“ received from Scotland, and a number are just now being forwarded to Cork.” 

Mr. Thomas Elwood, Inspector of Drainage for the County of Mayo and 
northern parts of Galway, reports :— 

‘Generally speaking much improvement is visible in the execution of the 
«“ works, in the efficiency of the labourers, and in the character and appearance of 
“ the district. | * 

“¢ Under the present peculiar circumstances of the far west, and the transition 
“ state of all matters connected with it, it would be difficult to determine with 
“ anything like accuracy the probable present value of drained or reclaimed lands. 
« Tam, however, quite satisfied that one year with another, from the period when 
“the full benefit of the improvements may be supposed to commence, that the 
“ inereased value will be fully equal to that anticipated by the Act. 

« The beneficial effects of the system of piece or task work and money payments 
«have more than realised the expectations even of the most sanguine as to its 
« yesults. ‘The labourer, since its introduction, feels it ‘ worth his while’ to make 
‘an exertion, and that it is practically in his own power to help himself. The 
consequence Is self-respect, industrious habits, a means of fulfilling his engage- 
“ ments, and avoiding many of the difficulties under which he peculiarly laboured. 
«< The description of works in this large district is naturally varied, but those 


OF THE COMMISSIONERS OF PUBLIC WORKS. 25 


‘“ recommended on properties in the mountain districts, and upon lands occupied 
“ by small tenants, consist, principally, of opening main water channels with occa- 
“ sional open secondary drains wherever necessary, to relieve the lands from surface 
“water, and provide hereafter for their internal drainage, and the division into 
“‘ fields of an uniform shape and suitable area. 
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* Although to persons but little acquainted with this countr , no decided im- ° 
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“* provement may be apparent in the agricultural system of the small tenant farmer, 


“ nevertheless such is not the case; as they both cultivate their farms more. 


“ carefully, and sow their crops much earlier, than heretofore. 

“ In regard to the faithful expenditure of the loans, some difficulty is experienced 
“in enforcing the application of the fifth or last instalment. An erroneous im- 
“pression has gone abroad that no inspection will take place of those works 
“ executed with the final instalment; but care has been taken to remove this idea, 
“and to prove that the expenditure of the last instalment will be as carefully 
“ looked after as the first. ; 

“‘ Although the stony nature of the subsoil of a large portion of this district has 
“ prevented the parallel drains, in many instances, being sunk to a greater depth 
“ than 34 feet, still, wherever 4 and 43 feet could be attained within the limits 
“ of reasonable cost, these depths have been specified for and carried out, as every 
“ day’s experience proves the advantages of a deep system of thorough draining. 

“The following table will show the progress made on the several works in this 
‘‘ district during the last year, as well as from the commencement :— 
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No. of Acres} No. of Acres Miles of Miles of No. of Acres 
Years, Thorough Subsoiled and! Open Main Pences: Cleared of Observations. 
Drained. Clayed, Drains, Stones, &c. 
1850. , 817 307 82 79 - 1,870 This return is exclusive 
. of imperfect works or 
1848 &1849} 2,003 879 165 160 3,109 those in progress. 
Total . 2,820 1,186 247 239 4,979 


SS 


“ The principal works which have come under my observation in the baronies 
“ of Erris and Tyrawley, or the northern portion of the county of Mayo, are those 
“of Sir Roger Palmer, Bart., Colonel K. Gore, and Sir Richard A. O’Donnell, 
“ Bart. The two former proprietors are still carrying on extensive operations, 
“while the judicious improvements completed by the latter on his Ballycroy 
“estate, and commenced in Achil, contributed I understand, in a great measure, 
“ towards enabling him to effect a satisfactory sale of both those properties. | 

“On the very large estates belonging to Sir Roger Palmer I have to remark 
“ generally that the works latterly inspected have been throughout executed in 
“an efficient and workmanlike manner, and that every care has been taken to 
“make perfect the deficiencies remarked upon in my first report ; while, at the 
“same time, an equal anxiety is perceptible to carry out the instructions and 
“ wishes of the Commissioners in these and other respects. 

“The works have been confined to such a collection from those originally 
“ approved of, as, upon a still more careful examination, it appeared desirable to 
“undertake; the first consideration being a proper regard to the profitable return 
“ likely to be secured from the expenditure in each case. 

“The improvement which has taken -place in the habits and skill of the 
“ labourers since the first inspection has been considerable, and has resulted from 
“the regularity of cash payments, united with the exertions of the Superin- 
“‘tendent to carry out the works in accordance with the system recommended 
“ by the Board. 

“This is clearly and practically illustrated by the fact, that on the expenditure 
“ of 2,100/. under consideration, upon deep main drainage, spread over a very 
“ large area in six baronies of the counties of Mayo and Sligo, the works have, in 
“ the aggregate, been executed at an excess over the estimates of only 16/.; and 
“ this extra expenditure was principally caused by the unusual floods of the past 
** winter. 

“The system adopted (except in small matters of detail) has been that of small 
“ contracts upon a schedule of prices, and task-work. 

“In every instance I have found the drainage of the adjoining se secured ; 
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Land Improvement. “ and notwithstanding the high floods of this winter, in no single instance were 
_ “the drained lands injured by flooding. | 
*“* Even at this early season (February) the people are actively engaged in turning 
“ out the spoil on the higher portions as manure for their-early crop of potatoes, 
“and digging over such other portions as are suited for oats. v 
“ Another no less happy result which 1 was informed of was, that the occupiers 
‘were enabled to depasture their flocks on those lands during the winter months 
“in the immediate vicinity of their dwellings, where they were well sheltered, and 
“ more secure from theft and a variety of other depredations than as formerly in 
“ more elevated and exposed pastures. 
Baronies of Burris | “ In the baronies of Burrishoole and Murrisk, with the exception of those on 
hoole and Murrisk. <* the Earl of Lucan’s farms, no works of any extent have been in operation for 
** some time. 
“‘ The failure of the potato crop having been comparatively partial throughout 
Baronies of Costello <‘ the eastern portion of the county, consisting of the baronies of Costello and 
and Gallen. “ Gallen, very few proprietors, with the exception of Lord Dillon and Mr. James 
“ Browne, applied tor leans. They, with others, for this reason, have judiciously 
“limited their operations to the ‘ dead’ season of the year, and confined them to 
“‘ the employment of such of their tenantry as had large families to provide for. 
Baronies of “ The appearance and circumstances of the baronies of Clanmorris and Kilmaine, 
Clanmorisand = present a striking contrast to the greater part of the county of Mayo, owing to 
“ the extensive drainage operations and improved system of agriculture introduced 
“upon their own farms and those of their tenantry, by the Earl of Lucan, Sir 
“ Robert Arbuthnot, Sir Robert Lynch Blosse, Bart., Mr. Spencer Lindsay, Mr. 
“ A.C. Lynch, Mr. George Vesey, Mr. Pat. Kirwan, Mr. James Browne, Mr. 
Joseph Lambert, Mr. P.C. Lynch, Mr. Courtney Kenny, Mr. Ormsley Elwood, 
“‘ and many other proprietors. | 
Barony of Carra. “Tn the remaining barony of Carra, or midland section of the county, active 
“ operations are still in progress under the Act on the estates of the Earl of 
“ Lucan, Mr. A. C. Lynch, Sir Bobert Lynch Blosse, Bart., and others, and it 
“ already presents a very improved appearance. 
“In my last Report I called attention to the results of some of the improve- 
“ments in Sir Robert Arbuthnot’s, Mr. James Browne’s, and other estates, I 
“have now to remark, upon a lot consisting of eight acres of barren moory 
“pasture, interspersed with spots of cut-out bog, in the demesne of Mr. Joseph 
‘© Lambert, of Brookhill, in the barony of Clanmorris, which, after having been 
“‘ thorough drained, levelled, and clayed at a cost of 6/. 10s. the statute acre, 
“was planted with potatoes, the digging out of which I witnessed, and I have 
“ seldom seen a finer crop both as regards quantity and quality. Mr. Lambert, 
‘at my request, made a calculation of the probable yield per statute acre, and 
“informs me it amounted to 1,216 stone of potatoes of the best description, which 
“he is now disposing of at 8d. the stone, or 40/. 10s. 8d. the acre, being an 
“increase over the expenditure, derived from the first crop, of 342. Os. 8d. per 
“acre. This is irrespective of the land, which has been transformed from a waste 
“‘swamp or snipe ground, into a valuable addition to his demesne, and perma- 
“‘ nently worth 12s. per statute acre. 
‘©On the townlands of Ardicong, Ballyedmond, and Ballyhankeen, part of 
«“ Mr. George Vesey’s property, 65 statute acres of inferior light moory arable 
“land, with a subsoil of limestone gravel, having been fenced, drained, subsoiled, 
“ and clayed at a cost of 10/. 10s. per acre, was let last year at 3/. 10s. per acre, 
“« for the crop of oats, and this year for a similarsum. The lands, previous to the 
“ improvement, were not worth more than 3s. per acre; their present value is 
«fully 10s. per acre. I should also mention that another farm of Mr. Vesey’s, 
“ consisting of 125 statute acres, which was enclosed, thorough drained, and sub- 
“ divided into 15-acre fields, at an expenditure of 110/., has lately been relet at 
“the former rent 12s. 6d. per acre, notwithstanding the depreciation of the 
« times. 
“ As to the great assistance afforded by. the Act in the way of employment, I 
“ have only to mention the fact reported in our last provincial paper, that, from 
“ the judicious arrangements and works in operation on the properties of Sir R. 
“T,, Blosse, Bart., Mr. Andrew C. Lynch, and others, in the electoral division of 
“ Clogher, and Poor Law Union of Castlebar, out of 1,630 paupers in the work- 
“ house, only two were from that division.” 
County of Ros- Mr. Richard Irwin, Inspector of Drainage for the county of Roscommon, . 
a reports, that :— 
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. “The operation of the Land Improvement Acts, has, during the past year, 
“been, if possible, more beneficial and more generally satisfactory than in the 


““ previous years, and the resulting advantages are more fully appreciated in pro- 5 


“portion as they are becoming better known and understood. In every case in 
“which the expenditure has been completed, the parties interested have assured 
“me, that the increase of value has fully equalled, if not exceeded, their ex- 
“ pectations; and several proprietors within the district, who, but a short time 
“since, had no intention of expending money on the improvement of their estates, 
“ having seen the beneficial effects of the works executed on other properties, have 
“ recently applied, or are preparing to apply for loans for the improvement of their 
“own. I have also reason to believe that many others are disposed to act simi- 
“larly, but that they.are for the present deterred by the apparent difficulty of 
“ procuring suitable tenants for the improved lands. 

“Of the numerous cases referred to in my two former Reports, I shall only 
“ state that the additional instalments received during the year have been (or will 
““ be) expended in the course of a month or two, and that the increase in the value 
“of the lands drained or otherwise improved, is everywhere evident and acknow- 
“ ledged. Respecting the more recent loans, of which one or more instalments 
“have been issued since January 1850, for improvements on the estates of Lord 
“ De Freyne (third loan), Mr. H. S. P: Mahon (second loan), Mr. D. H. Ferrall, 
“‘ (third loan), Mr. M‘Causland, and Mr. C. B. Baldwin; I have the satisfaction 
“of being able to report that the works, so far as they are completed, have been 
** carried out in a highly creditable and superior manner, particularly a considerable 
“extent of admirably executed deep thorough drainage on the estates of Mr. 
“ M‘Causland and Mr. Pakenham Mahon. 

_ “ The labourers continue most anxious and most grateful for employment; and, 
“with very few exceptions, use their utmost endeavours to give satisfaction to 
“their employers. They evince the greatest unwillingness, even when pressed by 
“ extreme want, to apply for public relief, preferring the very lowest rate of wages 
“earned by their own exertions ; and as this feeling prevails in every part of the 
“district, the loans granted for land improvement have had the effect of very 
“‘ materially lowering the poor rates in the several electoral divisions in which 
“ works have been in progress. 

“ With respect to the great superiority, both in the quantity and quality of the 
“crops raised on the tillage lands that have been drained, as well as the great 
“ advantages to live stock, in point both of health and condition, arising from the 
“ drainage of pastures, there is now but one opinion in every part of the district, 
‘and it would be possible even to adduce instances in which the entire cost of 
“the improvement has been repaid in the course of one or two seasons. But in 
“ order to obtain the full beneficial results which may be expected with perfect 
‘confidence from works of land improvement when properly devised, and 
“ efficiently executed, a further expenditure, particularly in subsoiling, is to a 
‘* greater or lesser amount required ; and this necessary outlay is, I regret to say, 
“in very many cases, perhaps, I should rather say very generally, withheld. 

‘* In addition to the proprietors named, considerable progress has been made in 
“ drainage and other works of improvement on their properties by Lord Lorton, 
“the Marquess of Westmeath, Sir A. Crichton, Bart., Honourable and Very 
‘* Reverend H. Pakenham, Mr. Guy Lloyd, Lord Crofton, &e. 

_Mr. Charles §. Cooper, Inspector of Drainage for the eastern district 
of the county of Galway, reports,—‘The works of most importance in my 
“ district are situate on the extensive properties of the Marquis of Clanricarde, 
“ Lord Viscount Clonbrock, and Sir Michael D. Bellew, Bart. They chiefly 
“ consist of main drainage, and are spread over a tract of country exceeding an area 
“of 50,000 acres and have been the means of diffusing extensive employment in 
“their several localities. I have here to observe that in various cases the main 
“or river drainage carried out under your Board, has afforded great facilities 
«for the permanent improvement of the lands adjoining ; and I have every reason 
“ to expect that when those in this district have been completed, there will be 
‘* additional applications for loans for thorough drainage under the Act. 

“ Tn addition to the foregoing, various works of improvement have been carried 
“on successfully in the western portion of the county during the past year, and 
“ the amount of several of the loans has been expended. But few new loans have 
“been applied for, the-most important of which have been obtained by Ne Henry 
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“ Blake, Mr. Stephen Roche, Mr. Henry Butler, and the works are in progress 
“« throughout. 

“The most extensive works which have been executed by proprietors who 
“¢ obtained loans during the past year are on the estates of Mr. Anthony O'Flaherty, 
« M.P., Sir M.D. Bellew, Bart., Mr. John Cheevers, Mr. Thomas Seymour, 
“ Mr. Thomas E. Joyce, Mr. James Martin, Mr. Peter Blake, Mr. Denis H. 
« Kelly, Mr. George Vesey, Mr. Denis Kirwan, Mr. James 8. Lambert, and 
“ others.” : 

Mr. John Mahon, Inspector of Drainage for the county of Clare, reports :— 

« The works in this county are proceeding slowly, but at the same time satis- 
“ factorily, and in very few instances, when making progress inspections, have I 
“ had to find fault with the manner in which they were carried on; but I regret 
“to say there have been very few new applications, chiefly for the following 
“‘ reason :—Those gentlemen who have improved the land in their own possession 
“ are all in favour of it, and speak of the very great increase in the value of the 
“crops and pasture on the drained parts, while those who have improved the 
land in the possession of tenants find great difficulty in obtaining any increase 
« per acre for the money laid out. | 

“ With regard to the increased value of the land, I may again mention the 
“ green crops produced on the lands of Mr. Thomas E. Davenport and the Rev. 
« Charles FitzGerald, and fine corn as well as green crops on the estate of Mr. 
‘‘ Henry 8S. Burton, at Carrigaholt Castle. 

“The labourers all appear happy and contented, and are becoming much more 
“ expert at the various operations; they are, for the most part, employed by task- 
‘“‘ work, and their wages average about 10d. per day. 

“ With regard to the amount of employment afforded under the Act, the fol- 
‘ lowing table shows the labour in each Union; viz.— | 


‘“ Ballyvaughan Union 5 
“ Corofin : 48 
 Kaldysart 30 
“ Kilrush . 108 
* Limerick 40 
“ Ennis 84 
“ Einnistimon : ? 108 
“ Searriff . : : . 20 


“ Making a total of 443 persons employed on an average throughout the year ; 
‘“ but there were much more at the commencement of the year, as a considerable 
‘number of the loans have been expended, and some relinquished for various 
‘* reasons. 

“The principal proprietors who have pbtained loans and executed works of 
“drainage and improvement on their properties in this county are Mr. John 
« McNamara, Mr. E. W. Burton, Mr. James Rougham, Mrs. E. Synge, Mr. 
«¢ Cornelius O’Brien, Mr. Francis O’Brien, Mr. Thomas Studdert, Mr. Robert 
“ Mahon, Mr. Cornelius Creagh, Mr. Marcus Keane, Sir Colman O'Loughlin, 
“ Bart, Hon. S. W. Stratford, the Venerable Archdeacon Whitty, Mr. Simon P. 
‘“ Creaghe, Mr. Henry S. Burton, Rev. Theobald Butler, Mr. Nicholas Westby, 
« Mr. Thomas E.. Davenport, Mr. W. H. Ball, Rev. C. FitzGerald, Mr. George 
“ Studdert, Mr. H. L. Jackson, Sir H. D. Massy, Mr. W. Monsell, M.P., Mr. 
«D. J. Wilson, Mr. H. Butler, Mr. John Flanagan, Mr. Hamilton Low, Mr. 


« Charles W. Smith, Mr. James Molony.” 


SoutH ANp SourH-WESTERN DIsTRICT. 


We have lastly to refer to the Southern and South-Western District, which 
comprehends the counties of Limerick, Tipperary, Waterford, Cork, and Kerry. 
In this district the sum of 75,5401. has been issued during the past year, and 
several profitable examples of successful improvements are mentioned in the 
extracts made from the reports of some of our Inspectors in those counties. 

The county of Limerick has been the most active in the execution of Land Im- 
the sum of 25,650/. having been issued for it during the year 


provement Works, 
Tipperary, 11,9502; and 


1850. Cork next, 15,9502; then Kerry, 15,5701. ; 
Waterford, 6,420/. 


Commencing with the county of Limerick we find, from the report of Mr. 
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William U. Townsend, Inspector of Drainage for the Eastern Division of the 
county, that— 

“ During the past year the operations under the Land Improvement Acts have 
“been carried on with as much vigour and success as during that of 1849; the 
“ system of deep drainage varying from 4 to 5 feet deep, at intervals of from 30 to 
“45 feet, according to the nature of the subsoil, has in every Instance been 
“ adopted where a sufficient fall could be obtained, and from the universal success 
“ which has followed, a decided preference is now given to this system. I would 
“* particularize one example on the property of Mr. William P. Barker, which was 
“drained in the autumn of 1847, the parallel drains being 4 feet deep and 
“40 feet asunder; the surface consisted of a naturally fertile loam, but the subsoil 
“was composed of a heavy tenacious clay. At the present time the beneficial 
“‘ effects of the drainage are very apparent, and on examination it is found that the 
* subsoil has cracked in every direction, giving a facility for the redundant moisture 
“to pass off directly to the nearest drain. 

““ A very important improvement has been effected on the estates of Mr. Barker, 
“ Mr. William Tuthill, and Sir St. George Gore, by raising and remodelling the 
“tidal banks for the protection of the enclosed corcass lands, situate along the 
“banks of the Shannon, and its navigable branches; the improvement in the 
“embankments had been completed on the estate of Mr. Barker, and in conse- 
“ quence there was no flooding whatever on his lands resulting from the extraor- 
“ dinary spring-tide of the 19th December (1850), which rose 24 feet higher than 
“any tide for the last 16 years, and flooded all the corcass lands which had not 
“been embanked to the necessary height. No doubt the loss of cattle and other 
‘* property which was sustained by the occupiers of the corcass or imperfectly 
“ embanked lands on the margin of the Shannon, and its tributaries in the counties 
“* of Limerick and Clare, will prove to all the absolute necessity of remodelling and 
“ raising the tidal banks, and they have only to follow the successful example of 
“Mr. Barker to secure their properties from future injury. 

“‘ Proprietors availing themselves of the advantages of this Act may be classed 
“ under three heads, viz.— 7 

“¢ First. Those holding lands in their own hands which have been given up by 
“ tenants, and which are always impoverished and subdivided by numerous fences. 
“Such persons apply for loans to thorough drain the land, to level all useless 
“ fences, and to make new ones for the purpose of dividing the lands into suitable 
“ fields and farms; thus placing the lands in such a condition as will induce 
“ respectable and solvent tenants to take them at a fair rent in those instances, the 
“ letting value of the farm is usually increased fully 10 per cent. beyond its con- 
i idee when given up by the pauper-tenants who had previously occupied the 
* lands. 

“ Secondly. Improvements are carried on by proprietors without charge, and 
“ considered as an abatement while the tenants are in possession. This plan does 
“ not generally re-pay so well for the expense incurred, as the tenants rarely follow 
“out the further improvements requisite to develop the advantages to be derived 
“ from the drainage, fencing, &c. 

“Thirdly. In those instances where a liberal reduction is made in the rents, 
“ the tenants enter into an engagement with the landlord to pay 6% per cent. per 
~ annum on the expenditure in draining under the Act. This latter system works 
“ well, and insures, in a peculiar degree, the efficient and permanent execution of 
“the works. The tenants’ eye is constantly on the watch, and when progress 
‘inspections are being made, draws the Inspector’s attention to such matters as 
“may strike him as not being satisfactory. 

“ Among those properties which have benefitted considerably by the improve- 
“ ments effected on them, and with which the proprietors are well pleased, I may 
. mention the Archdeacon of Limerick, the Earl of Clare, Lord Buckingham, 
‘ Lord Massy, Mr. Dawson Westropp, Mr. George Tuthill, Mr. Thomas Lloyd, 

Mr. William P. Barker, Sir St. George Gore, Mr. C. Delmege, Mr. Joseph 
“* Gabbett, &c. 

- The labourers employed have all been paid regularly in cash, and are much 
“ improved in the manner of executing their tasks, upon which system all opera 
“tions under these Acts are carried out.” 


Mr. John Cox, Inspector of Drainage for the western and southern portions of 
the county of Limerick, reports :— ; | . 
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“ Having furnished my own opinions, and the result of my experience each 
‘‘ year, since the passing of the Land Improvement Act, I can now satisfactorily 
“ prove the correetness of those reports, by forwarding the evidence of proprietors, 
« (who themselves have had the expenditure of the money,) of the suecess of their 
<< own works, as well as of those of neighbouring proprietors. My general Report 
« of last year (1849) contained an extract from a letter of Mr. Wyndham Goold, 
“expressing his approval of the system that had been adopted for carrying the 
“ provisions of the Act into effect. He continues to carry on extensive drainage 
“¢ operations on his estates in this county, having obtained loans to the amount of 
“5.0002 The following extract from a letter lately received from him (Mr. Wynd- 
«ham Goold), shows his present opinion upon the subject :—‘I can still speak 
« ¢most favourably of the works carried on under the Land Improvement Act. 
« ©The crops on land heretofore almost worthless, have paid fully one half of the 
“‘* amount expended in drainage and subsoiling, and the success of the experiment 
« «has had a most beneficial effect on my tenants, in proof of which I may men- 
“ *tion, that several years. ago an offer was made to them to drain their farms, 
« «charging them interest at the rate of 5/. per cent. on the outlay, this. offer was 
“ ¢not accepted in a single instance, but. since they have seen the results of drain- 
“ ¢ing and subsoiling lands in my own hands, I have been besieged with applica- 
“ ‘tions to carry on similar works for tenants, they undertaking to pay an increased, 
« ‘rent, equal to the interest on the expenditure; in this manner. I think a spirit 
“ © of improvement has been introdueed amongst a class not, perhaps, obstinate in 
“ «their ignorance, but naturally slow to leave the beaten track of their forefathers, 
“ ¢and to enter on an untried field of experiment ; they have now seen the success 
“of the attempt, and I have no doubt they will soon consent to a better system 
« ¢of agriculture. The labourers have become more expert, and are able to 
“earn much better wages than when we commenced, and I am so well satis- 
“ ¢fied with the system of taskwork, that I adopt it wherever it can be introduced. 
“ ¢T need hardly say that I consider the periodical inspections as most valuable, 
“ the stewards and workmen in this way obtain a vast deal of practical informa- 
“ ‘tion, and as their work is subject to inspection, it makes them more careful. I 
“ ¢eannot conclude without expressing my sense of obligation to the gentlemen 
“ ¢eonnected with the Board of Works, in Dublin. Whenever I have had occa- 
“ ¢sion to apply either for a loan, or for permission to alter my plans, I have been 
“ ¢met with the greatest courtesy and kindness, and an anxiety to avoid frivolous 
“ “and technical objections, which shows their desire to work this. beneficial Act, 
“ ‘according to its spirit.’ 

“In regard to the Devon estates, for the improvement of which, a loan of 
“10,0002. has been sanctioned, and nearly half expended, Mr. Edward Curling, 
“ the resident agent, writes as follows :— 

“Upon the general advantages of the Acts, it is unnecessary to dilate, the 
“ ¢ facility with which proprietors can improve their properties, thereby causing a 
“ ¢diminution in the poor's rate, almost tantamount to the expenditure in profit- 
“ ¢able works, the moral effect produced on the labourers, by the adoption of task- 
“ “work, and the kind feeling which is created amongst them, by the proof, that 
“ <those to whom they naturally look for protection, are willing to make every pos- 
<< ‘sible exertion to rescue them from their psesent state of poverty and distress, 
“ ¢and the practical lessons which the tenants derive from the benefits of superior 
“ ‘drainage and reclamation of their lands, are facts which speak for themselves. 
‘¢The following is a short description of the works which have been executed on 
“ <the Devon estate. Several new lines of road which had been laid out under the 
“ ‘able direction of Major Kennedy, are now completed, whereby large tracts of 
“ ¢Jands previously almost inaccessible have been opened to the enterprise of those 
“ «who may be disposed to invest their capital and labour in the reclamation of land, 

“<¢The reclamation by draining and subsoiling of a large tract of mountain 
“ land at Ballyloghane, which from a state almost valueless, has been made fit for 
“ ‘immediate and profitable cultivation, and has been let to tenants for 21 years, 
“¢ at rents commencing at 3s. per acre, and increasing 1s. per acre, per annum, 
«¢ <¢il] it amounts to 12s. per aere. At Glenmore, 140 acres of mountain land 
“ «have been thorough drained and fenced, the tenant undertaking to pay a gradually 
« * increasing interest on the expenditure, is now engaged in liming and otherwise 
“ ¢improving his farm, to an extent to which he had been previously unaccustomed. 

“<The Dowally Glashnakirka and Lishinine rivers, have been deepened and 
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‘¢¢ improved, which important works have afforded the means of thorough draining 
“a large portion of valuable land, which previously from want of a sufficient 
“ ¢ outlet for the water, was not susceptible of improvement ; a considerable portion 
« ¢of the low lands have been thorough drained, the tenants have agreed to pay 5 
“ <ner cent. interest on the sum expended, several of them who had a small por- 
“ ‘tion of their farms drained last year, have been so satisfied with the profits which 
“ ¢ have accrued, that they have requested me to drain the whole of their land this 
« ‘year. I have only to add that Iam convinced, work inetiiciently executed 
 ¢ will not be certified for by the inspector, and that great advantage to the 
“eountry has been derived from the employment of practical men, whose expe- 
“ ‘rience and devotion of time to the study of their profession, enable them to sug- 
“ © gest improvements in the execution of the works, which may not occur to indi- 
«¢ ‘viduals whose operations were confined to a limited scale.’ 

“Mr. William Oliver, agent to the extensive Castle Oliver estates, for the 
“ improvement of which, loans to the amount of 12,0002. have been sanctioned, and 
“ more than half expended, writes :—‘ Mr. and Mrs. Trench and Miss Gascoigne 
“ ¢ have paid particular attention to the progress of the works-executed on their estates 
“ ¢in this county under the Land Improvement Acts ; and they have authorized 
“ ¢me to express their perfect satisfaction with all their dealings with the officers 
“ ¢of the Board from the commencement of the works to the present time, now 
“ ‘three years; during that period 826 acres of wet land have been thorough 
“ ¢drained; 180 acres have been subsoiled, and over 12 miles of stream or river 
“*has been deepened, and made subservient to the effectual working of the 
“¢drainage. To the Inspectors appointed by the Board of Works they feel 
“ ¢indebted for many useful improvements and for much assistance and advice 
“ ¢ given to their Local Superintendents.’ 

«Mr. Eyre Lloyd, late High Sheriff for this county, who has nearly expended 
‘¢two loans in improving lands which had become sterile by constant cropping 
“ (without being manured by pauper tenants,) writes :— 

‘<< T beg to express my opinion of the great advantage my land has derived from 
“the draining and other works executed under the Land Improvement Act. 
“<Your suggestions, with respect to some alterations, have been attended with 
“ ‘excellent effect, particularly with respect to the farm road which you fortunately 
“ ‘inspected in time to enable me to alter, and which has been of the greatest 
“ ¢ advantage to the farm. Nothing can be more perfect than the large field near 
“ ¢the sunk fence; that field is now able to feed one-third more cattle than before it 
“ ¢was drained; the land I drained in Kilmurry has doubled in value, it is now 
“ ¢excellent pasture and dairy land.’ 7 

«Mr. Charles Eyre Coote, an extensive practical farmer, who manages a large 
“ property of his brother’s, states :—‘ My practical experience of the effects and 
“advantages of the Land Improvement Acts is limited to the draining on my 
“ ¢brother’s demesne, most of which has been executed 4 feet deep and 40 feet 
“ ‘between the drains; this depth and distance has been completely successful, 
“<having thoroughly dried the land, considerably increased its value, and 
“<yendered it capable of being tilled with advantage where it would have been 
“ «folly to have attempted it before ; and from what I have seen, I have formed 
“<the opinion that a large portion of the land in this part of the country is suited 
“for drainage of this depth and distance, provided a sufficient fall can be 
“ « obtained. 

“ «J consider the introduction of task-work at fixed prices, according to specifi- 
«cation, in all works carried on under the Act, of the greatest advantage to 
“employer and employed. It insures the one a fair amount of work for a 
«“ specified sum of money, and it stimulates and encourages the industrious 
««Jabourer to increased exertion. 

“¢T am of opinion that the system adopted by the Board of Works, of having 
“all lands inspected and reported on by their officers before recommending a 
“ ‘Joan to be sanctioned, is most judicious; were not this the case, it is highly 
«“ «probable, that many works would have been undertaken without due consi- 
« « deration of the plan of operation, or capability of improvement, and the capital 
“ expended would have been unprofitable.’ 

“The Earl of Dunraven has favoured me with an extract of a Report made 
“to his Lordship lately by a tenant of his, Mr. John Christy, well known as an ex- 
“ tensive and experienced practical agriculturist. 

“« A considerable part of Adare demesne was drained and subsoiled under the 
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“ inspection of Mr. John Cox in the years 1849 and 1850; the minor drains 
‘¢¢were cut to a depth of 4 feet, and filled with 10 inches of broken stones, and 
“ ¢the sub-mains show that the effect has been perfect. The soil is now dry and 
“« «deepened, and the value of the land considerably increased.’ | 

“ Mr. George Fosberry, who farms very skilfully several hundred acres of his 
“own estate, having obtained two loans for its improvement, furnishes the 
“ following interesting account of the results :— 

“ © As to my opinion of the benefits of the Land Improvement Acts, as far as 
“ ¢it is possible for me to judge, I will only state my own case, leaving to others 
“ ¢more competent, to draw a general conclusion. The Act came into operation 
“ ¢most opportunely for me. I had just come into possession of a large farm, 
“ ¢half of which was very much out of heart, and naturally of a very inferior 
“quality. Not having sufficient capital to do the work and meet the general 
“ «depression consequent on the failure of the potato crop, &c., I was exactly in 
“ <the position to be benefited by the Act; and I most gratefully acknowledge 
“ ¢the timely assistance I received from the loans which have been made to me. 

« «J have effectively drained 200 acres, and subsoiled, by manual labour, about 
80 acres; the drainage was executed at 40 feet distance and 4 feet deep; the 
“ intervals and depth suiting the different soils (which were more various than 
“ “my space will allow me to particularize), aud strange as it appears to me, being 
« ¢most effectual in the stiff clays. I should also add, that I would have failed in 
“tapping two-thirds of the springs, had I only sunk the drains to a depth of 
“ ¢3 feet 6 inches. The subsoiling was effected by turning off all the vegetable 
“ soil and’a small portion of the subsoil; then removing the large stones and 
“ ‘loosening thoronghly the subsoil, so as to leave a depth of at least 21 inches of 
« loose soil. Although too soon to speak fully as to the results of the works, I 
«can safely say, that the general appearance of the land, and its being so free 
“ ¢ from surface-water all through this most trying winter, are proofs of the com- 
‘© plete change that has been effected; and as a further proof, I tilled 10 acres, 
‘which were sown late last June with purple-topped bullock turnip, from which 
«J drew home more turnips, all of good size, than was ever before taken off the 
« ‘whole field, containing 30 acres, in any one year; in short, I have made a pro- 
« ¢ductive tillage farm out of what was previously a very inferior one. And it is 
“ ¢ satisfactory to state, that through the means afforded by the loans made to me, 
“©T have been able to keep 100 labourers constantly employed during three 
“ ‘trying years. I have but one more subject to notice to the Board of Public Works, 
“¢ to whom was entrusted the carrying out of this most excellent Act, and their 
« ¢Inspectors, to all of whom that I have had any business with, I beg to return 
« ¢my best thanks ; in the first place, for the kindness with which all my applications 
“ were responded to, the complete absence of all unnecessary obstacles or delays ; 
“ ¢and, secondly, for the very great benefit I have derived as a practical farmer 
“¢and improver, from the skilful and perfect manner in which they required the 
‘ «work to be first laid out, and afterwards executed ; to the Board of Works is due 
¢ « the credit of having taught us farmers the great practical difference between doing 
“ ¢work perfectly and imperfectly—of making it permanent and remunerative, in- 
“ «stead of throwing away at least three-fourths of the expenditure. That their 
“ «desires have been effected must ina great manner be attributed to the faithful and 
« ¢ skilful discharge of their duty by the Inspectors. I have had to deal only with 
“ «Mr, Samuel Gamble and yourself; to the preliminary directions and assistance 
“© of the former I am indebted for more than a good beginning ; and to you for 
« <advice and directions at all times during the carrying out of the works, and for 
“ ¢ particularity sufficient to insure proper execution without vexatious strictness.’ 

“ Mr. William R. Yielding, another practical improver of his property, who is 
“expending the last instalment of a second loan made to him, writes :—* Now 
“ «that the loans to me under the Act for the Improvement of Landed Property 
“ are all but expended, and our connection as inspector and owner is, | may say, 
« ‘terminated, I feel myself bound in candour to state, that every atiention I 
« €eould reasonably expect was paid to me ; and where we occasionally differed in 
«opinion, and the Board of Works carried out your view, the results have 
“ ¢clearly proved, that you and they did me more service than if the course I 
« ¢ myself suggested had been adopted ; so that, on the whole, I have much reason 
“to be thankful to you and to them. Indeed, my drainage operations enabled 
“¢me for the last three years to have the lowest rates and fewest paupers in the 
“© Pectoral Division of Glensharrold, in the Union of Newcastle. Were it not 
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“ «for the loans, quite a contrary state of things would have existed; and the Zand Improvement. 
‘‘¢improvement in the lands reclaimed has fully realized my most sanguine ~ 
“ * expectations.’ 

“ Mr. Francis Spring Walker immediately on the passing of the Act, obtained Mr. Francis Spring 
- “a small loan of 3501, which he found to answer so well, that he applied for a W#ker. 
‘“‘ second loan of 4507. He writes thus :— 

“ «T feel convinced that the improvements effected by my loans under the Land 
“ « Improvement Acts, will make a return of at least 10 per cent. per annum on the 
“¢sum expended; the improvements will, in all probability be permanent, while 
“ “the sums borrowed for effecting them will be liquidated in 22 years by an annual 
“¢ payment of 64 per cent. In addition to the permanent improvement of the 
“¢ laud, a great immediate benefit has been derived by every district where works 
“‘¢ have been carried on under the Act. An important reduction in taxation and 
“< ¢ creat relief of the severe distress existing since the commencement of the famine 
“has been the direct result. And now that the area of electoral divisions has 
“ ¢ heen so much reduced, that result will be more directly and immediately felt by 
“ « individual proprietors of land giving extensive employment than before. A very 
“¢ important advantage obtained by proprietors carrying on improvements under 
“the Acts is, the periodical inspections made during the progress of the works 
“ * by the officers employed, and for which no charge is made to the owner. I trust 
“ «] may yet witness operations on an extensive scale carried on under the Acts, 
“which I would regard as, perhaps, the most effectual means for raising this 
““ country from its present depressed condition.’ 

“ The Rev. George M. Massy, who obtained a small loan of 150/. for the improve- Rev. G. M. Massy. 
“ ment of glebe lands can certainly show as greatly increased value in proportion to 
“ the expenditure as any proprietor within my district. I give an extract from 
“ his letter :— 

“ ¢ When making your next Annual Report on the benefits derivable from the 
“«Tand Improvement system so extensively carrying on in this county, perhaps 
‘“¢¢ my humble testimony in favour of its utility, as the most beneficial and unob- 
“ < Jectionable Act which has ever passed the Legislature may not be deemed un- 
“ ¢ worthy of notice. The terms upon which the outlay can be obtained are such 
“< as bring the means of improvement within almost every man’s reach who is so 
“ « inclined ; but to the man devoid of industry and energy no Act can be beneficial. - 
‘¢¢ The admirable and effective manner in which its provisions are carried out by 
“ ¢ the Board of Works, renders it a very great blessing to the labouring population 
“ ¢ of any district where works are in progress; as, if properly executed and ap- 
“« proved of by the Inspector, the promptitude with which the necessary advances 
“ « are made renders it impossible that any week can close without bringing comfort 
“and plenty to the cottage of the poor labourer. Although, generally speaking. 
“the advantages are not apparent for the first year, yet in my own case I have 
“had abundant proof of its utility upon land, the draining and subsoiling of 
“© which was scarcely finished in suffigient time last spring to admit of its cultiva- 
“¢tion. Upon soil which was never before known to grow an ear of wheat, I had 
“¢ from about three acres—which were drained and usbsoiled by spade labour 
- © © 20 inches deep-—240 stones of wheat of first rate quality; and from another 
“ « portion containing eight statute acres, I had 1194 stones of excellent oats (about . 
«150 stones per acre), the produce of any former year never having exceeded 
“ ¢94 stones per acre, after heavy manuring for potatoes or turnips the previous 
** ¢ ‘vear.’ 

‘Among those proprietors whose works I have inspected, and who are ex- 
“ pending the loans made to them in a satisfactory manner, I may mention the 
“ Earl of Clare, Lord Dunraven, Lord Monteagle, Lord Courtnay, Lord Cloncurry, 
“ Lord Massy, the Earl of Buckinghamshire, Lord Southwell, Sir Vere De Vere, 
“ Bart., Sir David Roche, Bart., Hon. John Massy, Archdeacon Maunsell, Mr. 
“ William Monsell, the Knight of Glin, Mr. Wyndham Goold, General Locke, 
“Colonel Fitzgibbon, Colonel Kitchener, Rev. George M. Massy, Mr. J. W. 
“ Shelton, Captain T. Bateson, Captain Dickson, Mr. R. M. Rodwell, Rev. W. 
« Archer, Mr, R. H. Ellis, Dr. Anster, Mr. John Croker, Captain H..L. Jackson, 
“Mr. T. Lloyd, Mr. W. A. Rose, Mr. A. B. St. Leger, Mr. G. Sandes, Mr. J. 
“ Delmege, Mr.G.L. Bennett, Mr. W. H. Mason, Mr. R. Bateson, Mr. K. Brazier, 
“Mr. D. O’Grady, &e, &e. 

‘I shall now only add, that with the experience afforded me as Inspector under 
“ the Acts referred to, in a county where I believe a greater number of loans have 
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“been well expended than in any other in Ireland, I am surprised that any pro- 
“ prietor should have neglected to avail himself of a law so peculiarly adapted to 
“ benefit this country under its present circumstances.” 

Mr. James J. Poe, Inspector of Drainage for the county of Tipperary and King’s 
county, reports— ; 

“ During the past year (1850) in the district placed under my superintendence 
“as Inspector, I find that 12 applications for new loans have been reported on, 
‘and inspections made in 55 cases in which works have been in progress ; within 
“ the past year, the number has fallen somewhat short in both instances, of what 
“it had been in 1849; but the amount of loans sanctioned on my preliminary 
‘“‘ Report is about the same, and the progress made in completing the several 
‘¢ works on which Joans had issued in the preceding year has, with few exceptions, 
“ been steady and satisfactory. 

“The advantages which the Land Improvement Acts afforded both to the 
“owners of land, as well as to the tenant farmers cannot now be questioned. 
“ Large tracts which were comparatively valueless, have been much improved and 
“the letting value thereof increased. There has been a larger quantity of pro- 
‘¢ visions raised in the county, for nearly all the reclaimed lands undergo a course 
«¢ of tillage, and the employment afforded has saved many families from destitution. 

“In the district to which this Report refers there were not any very large estates. 
“ Property had been divided some centuries past into lots, chiefly held in fee, 
“ varying from 100 to 500 acres. The owners generally were resident, and in many 
“instances attended carefully to their own farms. But though more forward in 
“ agricultural improvement than other parts of the country, still there was much 
“room for improvement. I am happy to say this has been perceptible for the 
*‘ last few years; and though considerable tracts of land have from various causes 
“been left unoccupied since the former tenants have either died or emigrated, yet 
“¢ the appearance of the ‘ waste and desolation’ is disappearing, and proprietors who 
“ could not otherwise have made improvements by obtaining loans under this Act, 
“ have been enabled to recover, in some degree, from the difficulties in which they 
‘were placed, by having had large tracts of land greatly impoverished suddenly 
“ thrown on their hands without capital to cultivate or improve them. 

‘*‘ There have been several sales of property in this district under the Act ‘ to fa- 
“ cilitate the Sale of Encumbered Estates,’ and some of the applications for loans, 
“ now passing through my hands have been made by the ‘ new proprietors,’ and I 
« think that other purchasers will also apply for loans. ,I am happy to find also, 
‘‘ that in several cases proprietors, who have had loans in 1847 and 1848 are again 
“ applying, which proves that they are sensible of the advantages conferred by the 
“ Act, and setistied with its working in their individual cases; nor has their ex- 
“ample been thrown away, for I notice considerable improvements by thorough 
“ draining undertaken by persons who have not applied for loans under the Act. 

«“ The greater part of the work executed in this district has been effected by 
“ contract or task work. At first the system was not relished, as I fear in former 
«times the labourers, who were generally very ignorant, had not always been 
« fairly dealt with; but the prejudice has ceased, and all now readily take piece- 
“ work, which gives them a feeling of independence; the rate of wages earned | 


- “ varies according to the strength and skill of the person, from 6d. to Is. 3d. per 


“ day, and the labourers, who with difficulty obtained employment from farmers 
“ at from 4d. to 5d. per day, gladly go several miles to the drainage or subsoiling 
“ works. From returns I have lately received I find there are upwards of 500 
“ persons employed on the several works in my district; their conduct has been 
ee good, and the payments regular in almost every instance. 

« During the past year pipe-tiles are being gradually introduced as the conduit 
“ for the drains, but unfortunately no tileries have yet been constructed in any 
“ neighbouring localities. The labourers are becoming expert in laying them ; 
‘¢ though the carriage is long yet the prejudice which proprietors had to their use 
«is diminishing on finding there was much less labour in draining one of their 
“ fields with tiles than another with stones; and I have witnessed the pleasure 
“ with which the proprietor showed the submain pipe discharging freely after heavy 
“ rains. 

“ Deep draining (both main and thorough) has been very generally adopted, 
“ the minor drains are rarely made under four feet, and though at first there was 
“ some reluctance shown by the applicant, or rather by the overseer to cut to that 
“ depth, yet from the experience of the past, they now prefer the 4-feet drain. 
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“Tn order to prevent vermin injuring the sub-main drains, I require that in 
“ each case an iron grate should be set in a small conduit at a short distance from 
“the junction of the submain with the open main drains. 

“In the mountain district, near Newport, the works on the estate of Mr. Geo. 
“ H. Kinahan deserve notice. He commenced in 1848, and has with great per- 
“ severance and consequent success, reclaimed a large tract. His crops of carrots 
“ and turnips grown on a moory soil at avery considerable elevation were very 
“ fine, and would have done credit to the lowlands of Tipperary. Mr. Spaight 
“ has also drained large tracts on his property, near Killaloe, and again nearer 
“to Nenagh; he has not, however, broken up any considerable part of it, but has 
“had the small enclosures removed and strong new fences made, ‘dividing the 
“‘ farms into fields of large but convenient size. : 

“ Mr. William Smithwick has also drained extensively on part of his property, 
“near Portroe. On the estate of Mr. Parker at Castlelough, considerable 
“ progress has also been made, and Mr. R. W. Bayly, who worked very satis- 
“ factorily last year at Coumbeg, has again applied for a loan for the improvement 
“ of a tract of 900 acres, recently purchased by him under the Encumbered Estate 

“ Act. Mr. William Tuthill has also very much improved his property at 
“‘ Gortmore recently purchased by him. 

“ In Upper Ormond, considerable improvements, both by main and thorough 
“ drainage, are in progress on the estate of Messrs. Head and Carroll, in the neigh- 
“bourhood of Nenagh, and on those of the Earl of Orkney, and Mr. John 
“ Lanigan, nearer to Borrisoleigh, while Mr. John Bayly is now actively engaged 
“in subsoiling lands which had been previously thorough drained by him. 

“ In Lower Ormond, subsoiling as well as main drainage has been commenced 
“onthe estate of Mr. Newenham, near Carrigahorig, and I found 150 men at 
“ work there on my last inspection. Similar works are in progress on the estates 
“ of the Countess of Farnham and on that of Mr. J. R. Minnett, and others. 

“In Ikerrin main drainage has been very effectually, and extensively carried 
“on, on the property of Mr. Peter Digges La Touche, and also at Timoney, on 
“ the estate of John D. Hutchinson, and at Barnane, the property of Mr. John 
“ Carden, and at Ashbury, on the estate of Mr. Bridges, both main and thorough 
“ drainage have been extensively carried on, and in a satisfactory manner. _ 

“In Eliogarty, I can refer to the works on Sir John Carden’s, Mr. Trant’s 
“and Mr Goold’s estates, and in Middlethird, to the progress made on the estate 
“ of Mr. Smith Barry, and also on the estate of Mr. John Bayly, near Cashel.” 

Mr. Arthur U. Roberts, Inspector of Drainage for the County of Waterford, 
reports :— . 

“The works carried on under the Land Improvement Acts in the year 
“ 1850, have not been as numerous as during the years 1848 and 1849, few new 
“loans have been applied for: the depressed state of the times and the very defi- 
“cient harvest of 1850 has rendered tenants cautious in undertaking to pay the 
“interest of the money expended as an increased rent, consequent on drainage 
“improvements; but I know,that in many cases where landlords have made con- 
“ siderable reductions in the rents ;. they have not considered it necessary to do so 
« for those lands which they have drained or otherwise improved under the Acts. 
“ In consequence they have saved the reduetion which they have been obliged to 
‘make on the lands not improved. In my report for the year 1849, I stated, that 
«9,786 acres had, up to that time, been drained; during the year 1850 there 

_“ were 1,300 acres in addition; it would appear, therefore, that 4,086 acres have 
“been already drained under the Act in the county of Waterford, of which, as 
“ near as I can ascertain, 2,800 acres had been tilled, and were under crop in the 
‘“ vear 1850. The works which have been executed during the past year have, 
“with few exceptions, been conducted in a most satisfactory manner, and the 
“ deep system of drainage universally carried out. , 

«« Amongst the proprietors now carrying on works in this county, are the Earl 


“ of Huntingdon, Lord Carew, Sir John Nugent Humble, Bart. Sir Henry W.. 
“ Barron, Bart, Mr. Richard Barron, Mrs. Osborne, Mr. Richard Usher, Mr. : 


‘“‘ Thomas P. Sherlock, &e. &e. ' 


** In the year 1850, though the harvest generally was deficient, we have every: 


“reason to be satisfied with the produce on the lands which had been drained; 
“some complain, but such persons expect that draining is to do away with the 


“ necessity of manuring, @ fallacy which it is unnecessary to combat. Asanexample - 
‘of successful cultivation with manure, I may instance Lord Huntingdon, who | 
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“ raised last year superior crops of turnips, mangold wurtzel, and potatoes on land 
“ which, before being drained and subsoiled, never produced even a moderate crop. 
«Myr. Sherlock also has had very good potato, turnip, mangold, and oaten 
“ crops on his farm, which was never before tilled, and many of the tenants on 
«< whose lands works were executed, have sent me an account of their crops, which 
“ considering the year have been most satisfactory. The labourers, of whom there 
“ have been about 700 employed during the year, have become very expert; they 
“ have also much improved in their system of working ; the average wages earned 
“ by task have been 11d. per day.” 

Mr. Charles W. Welland, Inspector of Drainage, employed in the eastern 
division of the county of Cork, reports :— 

“ I cannot report that a great number of landowners have taken advantage of 
“the benefits held out to them by the Act during the past year; yet it is satis- 
“ factory to know that, in fall cases where loans have been obtained and properly 
“ carried out, the results have been successful beyond expectation. 

« My own opinion of the benefits that have been, and will for successive years 
‘be derived from the drainage and other works executed under the Land Im- 
“ provement Act, have been so fully stated in former Reports that it is unneces- 
“sary again to repeat them. 

‘| beg therefore to direct attention to the following extracts of letters which I 
“have received from some of the landed proprietors, who have availed themselves 
“ of the Act in my district :— 

“ Extract of letter from Mr. Joseph Haynes, of Maryland House.— As agent 
“to the Marquess of Thomond, I beg to forward my remarks on the benefits 
“ ‘arising from draining, which, in my view, combine three important objects, 
“¢yiz,: The increased value of the land; the visible improved state of the 
“ «Jabourers ; and the large reduction on the poor-rates in the locality. 

«© You have my thanks for the very judicious plans furnished for the execution 
‘© of the works on this property ; each of which, I am happy to say, answered 
‘¢ the intended purpose, and I think I may predict, that, a former snipe bog will 
“ «soon produce feeding for an ox.’ . 

« The following has been received from Mr. M. Longfield, of Castle Mary :— 
“ *T have expended four out of the five instalments on drainage, the fifth has been 
‘applied to fencing. The difficulty in procuring stones, and competent hands 
‘has caused a great delay in the expenditure of the last instalment, but I 
“¢ expect, when finished, that it will be a creditable and useful work. I feel 
‘perfectly satisfied with the results of the amount expended, having had some 
“ ¢ very fair crops of different kinds on land which was previously valueless, being 
‘*too soft for any animal to walk on. 

“<The employment afforded by the works has been of great advantage during 
“ ¢a period in which farmers were unable to employ any labourers from want of 
“* ¢ means.’ 3 

“ Mr. Cooke Collis, of Castle Cook, to whom two loans, amounting to 1,100/,, 
“have been granted, writes :—‘ I consider the Act works well and usefully in all 
“ ¢ eases where the proprietor is a practical man and looks closely himself to 
“<the works, and to the expenditure of the money. For myself I am well 
“pleased with the results of the improvements made on my property ; and am 
“ ¢ surprised at the quick return of the expenditure in drainage when judiciously 
« arranged and carefully performed. A clear proof of its advantage is exhibited 
“by the great anxiety of several of my tenants to drain their lands, and the 
“« ¢ yeadiness with which they undertake to pay the interest on any money ad- 
««« vanced for that purpose.’ 

“ Mr. Jchn Davis, of Drumdiah, states:—‘I beg to inform you that all the 
« «drains appear to be working well; a large quantity of water is being dis- 
“« charged. It is rather soon to offer an opinion as to the benefit derived, the 
“ «land being now brought into tillage for the first time. While the works were 
“© in progress, I found myself enabled to keep from 30 to 40 people out of the 
« © workhouse.’ 

«Mr. Richard Barter, of Blarney, writes as follows :—‘I cannot speak too 
‘« highly of the advantages I have derived from the expenditure of loans made to 
“me under the Land Improvement Acts. The produce of my farms, at least 
“¢the improved portions, have more than doubled. Yesterday I had a very 
“ « strong proof of the benefits resulting from the drainage. ‘Two of my tenants 
“©eame to pay rent. I asked them what they now thought of the drainage 
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“loans? The reply was, the rent you are now receiving was made by crops 
“ ¢yaised from the improved lands, which never gave a crop before. We find the 
‘© produce of those lands far superior to our best lands; and, when we have not 
‘* tilled the land, we find the grass relished by our cattle in places where they 
“ ¢ would not eat before, and we also find a larger yield of milk and butter ; and 
«© ended their praise by an earnest request that I would drain more for them. I 
“ ¢may mention that it was with much difficulty I could get these parties three 
« ¢years ago to allow me to drain their lands, and one of them threatened me 
‘ “with law proceedings for the injury he said I had done to him in making the 
«¢drains. I have seen some pieces of coarse alluvial bottom which have given 
“three crops of oats in succession, and the third crop was by far the best. Not 
‘that I would recommend such a course of cropping, but it only shows the mine 
‘* of wealth of such lands where properly treated. 

“<The great amount of manual labour given by the Land Improvement, and 
‘ «that of a character so diversified as to provide occupation to persons of all ages 
‘* and sexes has been most valuable, and the work being usually done by con- 
“ ¢tract shows its peculiar suitability to the wants of the people, in the present 
‘© state of Ireland, and must, if more extended, produce permanent improvement 
‘in our condition.’ | 

“ Mr. Francis Woodley of Monkstown writes :— 

“<7 have much pleasure in testifying, as far as my experience has gone, my 
“¢ entire satisfaction with the working of the Land Improvement Act. 

- “¢ When I consider the almost incalculable benefits of thorough drainage, I 
“ ¢ cannot but wonder that so few landholders in this neighbourhood have availed 
‘themselves of loans for this purpose. : 

“ ¢ The effects of the drainage executed by me during the past summer has far 

“ ¢exceeded my expectations. I could scarcely have credited any one who would 
“ ¢ have told me twelve months ago that Jand over which I could not then walk 
“without wading up to my ancles in water, and frequently sinking up to my 
“ ¢knees in mud, should now be as dry as any field I possess of a clayey nature. 
“¢ There is a manifest improvement in the growth of grass on the drained land, 
“ ¢ which this year is still green at the end of the season, and affords a good bite 
“ «to young cattle without being at all poached. . 
- « ¢ Ag to the labourers in my employment, I have only to say I find them most 
‘¢ industrious and willing, though not as expert as they ought to be; still they 
‘*have greatly improved both in the quantity and quality of their work, Task 
‘work has no longer any terrors for them, and when once acquainted with what 
‘“they can perform in any given occupation, I find they prefer working by 
‘ « task,’ 

© From Mr. William O’Mahony, of ‘Tallow :— 

“ ¢ As far as my experience goes I do not believe there ever was an Act passed 
‘“¢in Parliament from which such benefits will result to the country as from the 
‘¢Land Improvement Act. I have land which was previously worthless, and 
‘¢ which is now, even in the present depressed state of the times, good value for 
** ¢ 10s. an acre. 

“¢ The various and continued operations gave so much employment that, from 
“<¢the townlands in which the works were exccuted, there was not a single 
“* pauper in the union workhouse.’ ” | | 

Mr. Adam N. Meade, Inspector of Drainage for the Southern and Western 
Division of the County of Cork, reports :— 

“T beg leave to submit the following report of the working of the Land Im- 
“provement Acts in my district, which comprises nearly the whole of the West 
“ Riding of the County of Cork, and three baronies of the East Riding. 

“ A considerable number of the loans granted in this district have been ex- 
‘‘ pended during the past year. I have much satisfaction in being able to state 
“that the works on the whole have been very fairly executed, and that in very 
“‘ few instances have I been obliged to refuse certifying for the due expenditure of 
“the respective instalments. The advantages to be derived from this Act ate 
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“more perceptible in the case of small loans, and more particularly when they — 


‘are carried out on lands which are in the occupation of the proprietors who are 
‘‘afterwards able to cultivate them properly. In some of the larger loans I 
“ regretted to perceive that a considerable part of the land drained has remained 
“ quite unattended to. This arises not from any want of inclination on the part 
“ of the proprietors or tenants to cultivate the land, but from want of capital. A 
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“ large area however will be cultivated this year as more active preparations are 
‘already being made for the planting of potatoes than have been for many 
66 . 

years. 


nw 


“ Thorough Drainage. 


“ Almost the entire of the drainage of this district has been executed at 30 feet 
“apart and 4 feet deep. This appears to answer perfectly. Many of the pro- 
“ prietors were at first averse to the arrangement, considering the drains too far 
“apart and uselessly deep. However they are at present unanimous in ac- 
‘ knowledging the superiority of deep drainage. | 

One of the advantages amongst ‘many which the country generally derives 
“ from the Act is, that it has instructed the farmers in the proper method of 
“draining land. In one case on a townland adjoining to one in which extensive 
“ drainage operations were in progress, and for which the proprietor was unwilling 
‘to borrow money under this Act, the tenants have drained all the wet land 
“on their farms in a very efficient manner, and, I understand, entirely at their. 
own expense. 

“ Amongst the most successful cases of thorough drainage and subsoiling, I 
‘may mention those of Mr. W. B. Jones, Mr. W. Norwood, Messrs. Clarke, Mr. 
“ John Molony, Mr. John H. Wheatley, Mr. H. Baldwin, and Dr. Barter. 

“ Considerable improvements have been effected in this district, by levelling old 
“ fences and erecting new ones. Amongst the most extensive works of this de- 
‘scription have been those of Sir W. A. Chatterson, Bart., Messrs. O'Callaghan, 
« Mr. J. R. Barry, Mr. Bowen, and Mr. R. 'T. Evanson. | 

“ I have made the following calculations as to the land gained by the levelling 
“ of fences and the cost of so doing :— 

‘In 100 acres of land, there would be about 1,400 lineal perches of old fences 
“levelled, and at an average cost of 5d. a perch, the expense is 29/. 3s. 4d. In 
<< these 100 acres, I estimate the land gained to amount to six acres in area, which 
“ at the low value of 10s. per acre, would give a return of over 10 per cent. But 
“this return is not the only advantage to be derived; as all the operations of 
“improved husbandry can be much better, and more cheaply performed in large 
« square fields than in the small ones which abound in this district. 

‘« Another most important branch of the improvements executed under this Act, 
“is the formation of farm roads. These in many instances have been of the 
“ greatest importance; I would particularize the following. On the Island of 
“ Bere, the property of Lord Berehaven, which contains 4,300 acres, there were 
“no roads; and sea sand, and sea weed, which are the principal manures, were 
“ conveyed in small baskets on horses’ backs. Already several well-executed 
“ yoads have been completed, connecting the quays and landing-places with the 
« different farms; and on my last visit I ascertained that many of the farmers had 
“ purchased carts, while, previous to the formation of the roads, there never had 
“been a cart on the island. 

“ The same results have arisen on the properties of Messrs. Evans, Mr. Lionel 
“ J, Fleming, Mr. James Gillman, Mr. Samuel Levis, and others. 

“A very important fact which shows that the operations of this Act are appre- 
“ ciated by the tenant farmers is, that they have in many instances come forward 
“ and offered to pay the entire interest provided the landlords would obtain a loan ;. 
‘¢ and in one instance it has come within my own knowledge, that they have paid 
“the interest regularly. | 

“ The principal proprietors who have obtained loans and executed their works 
“ in an efficient manner, in addition to those mentioned, are,—the Earl of Shannon, 
“ Mr. Henry Bennett, Mr. W. R. Meade, Mr. J. Redmond Barry, Mr. James H. 
‘S, Barry, and Mr. John Wheatley.” 

Extract from Report of Mr. Henry Longfield, Inspector of Drainage in the 
northern division of the county of Cork.—“ In almost every case lately inspected 
“ by me, the minor drains have been sunk to the depth of four feet, and from 30 
“to 40 feet apart, generally 36; and though the soil in many cases is very reten- 
“tive, I have not heard any complaints. Ido not recollect any case where the 
«“ drainage is likely to suffer from stoppage of the main drains, there being little. 
« hedge-row timber near to any of them. _ | 

«The greater portion of the work executed in my district consists of thorough 
“ dramage, though several useful farm-roads have been made, and a considerable 
“ extent of old fences levelled, and new ones constructed. 
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‘The great majority of the owners who have obtained loans appear well satis- 
“ fied with the working of the Land Improvement Acts. I think the result is 
“ generally considered more satisfactory in cases where the owners have the lands 
“in their own occupation than when they are let to tenants. I fear the tenantry 
“ of the country frequently fail to turn drainage or other improvements to the best 
“ account, from a want of subsequent exertion on their part. 

“ The following are the principal proprietors on whose lands extensive improve- 
‘ments have been undertaken, viz., Mr. N. P. Leader, Mr. R. O. Aldworth, Mr. 
«R. Longfield, Mr. William Leader, Mr. Francis Rowland, Mr. E. M‘Carthy, 
“Mr. F. Hennesy, Mr. B. Leader, Mr. James Carmichael, Mr. 8. P. Townsend, 
« Hon. Mr. Wandesford, Mr. George Brucé, Mrs. Elizabeth and Mr. R. C. Bowen, 
“ Mr. George Grehan, and Messrs. G. and 'T. Bolster.” 

Mr. Robert Bell, Inspector of Drainage for the county of Kerry, reports :— 

“ At the close of another year, I beg to transmit to you a few observations on 
“ the working of the Land Improvement Act in the county of Kerry. 

“The benefits derivable from thorough drainage and the judicious expenditure 
“ of capital on the improvement of land generally, is now so universally admitted 
“‘ that it is unnecessary to quote particular instances from the many that could be 
“adduced of the beneficial effects resulting from thorough draining, sub-soiling, 
“ &c. which have come under my observation in Kerry during the past year. 

“ The farmers as a body are very averse to innovations of any kind, but when 
“it is made clear to them practically that a change of system tends to their 
« interest, they enter into it with zeal; and hence I am happy to say (now that 
“the advantages of draining through the instrumentality of the Land Improve- 
“ment Act is so well understood) that the proprietors and agents throughout 
“ the county have been and _are incessantly solicited by the tenants to thorough drain 
“some portion of the lands they occupy, and willingly guarantee to pay the 
“ whole of the rent-charge of 64 per cent. ou the expenditure, 

“ Several of the original loans have been expended during the past year, and 
“ the works completed in the true spirit of the Act; many others are in course of 
“¢ operation. 

“ Among the most recently commenced may be mentioned those of Col. 
“ Oliver, Lord Burghersh, The Mec. Gillyeuddy of the Reeks, Mr. Charles 
« O’Connell, but the proprietors generally are proceeding with greater caution 
«“ than in former years in the expenditure of capital on their estates: the practice 
“ of draining large tracts of land indiscriminately, and leaving it in coarse pasture, 
“ has been abandoned; and the ground now under drainage is generally confined 
“to lots of such a nature and extent as admit of being tilled immediately on the 
“completion of the drainage, thus the expenditure under the Act, though 
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“¢ diminished in amount, has been so conducted as'to make a return more quickly 


“than formerly. 
“ The produce from the drained land has been everywhere abundant, especially 


“in green crops, and the bulk of turnips per acre, where properly cultivated, has 
“ been extraordinary in many places. In a field of swedes on the farm of the 
‘© Messrs. Rea, at Keel, a root could scarcely be found weighing less than 14 lbs. ; 
“and the land previous to draining was not worth more than 2s. 6d. per acre. 
“On the highly improved farm of Sallow Glen, the property of Mr. Thomas 
“ Sandes, a considerable breadth of turnips was grown last year on newly drained 
“Jand previously of little value, and many of the bulbs weighed 24]bs. The 
“ produce from new grass and clover sown on previously worthless cut-out bog 
“ Jands, and the flocks of fine Leicester sheep and herds of short-horns now 
“reared on this farm, form a striking contrast with what it was capable of pro- 
“ ducing previously to the commencement of operations under the Act two years 
“and a half ago. The cereal crops also have been very good, but I advert to the 
“turnip crop more particularly as evidence of the growing improvement of the 
“ agrieulture of the country; for this crop must always form the basis of every 
“improved system of husbandry, and has raised England and Scvtland to their 
“ present agricultural pre-eminence in farming. I am glad to say that the cul- 
“ tivation of the turnip crop in Kerry, where the soil and climate are peculiarly 
“ suited to its growth, has become very general within the last two years, which 
“is an important change, and one from which the best results may be anticipated ; 
“ but it is in vain to attempt to raise a crop on wet undrained Jand, and of this the 
 oceupiers are now fully aware. 

“ The employment afforded during the past year has been very considerable, and 
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“ principally by piece or contract work. The average rate of wages earned is 
“about 10d. per diem ; but the ordinary rate of wages in the county by day work 
“is 6d. only.” 

“The deep system of drainage continues in favour, but there is a growing 
“inclination to have the minor drains less than 40 feet apart, 35 or 36 feet 
“being the distance more generally approved of for 4 feet deep drains in 
“ ordinarily retentive sub-soils. 

“JT conclude by mentioning a few of the landed proprietors whose estates have 
“‘ been considerably improved by an expenditure on works of thorough draining, 
“‘ sub-soiling, fencing, &c., viz., The Marquis of Lansdowne, Earl of Listowel, Sir 
“« Edward Denny, Bart. Mr. William T. Crosbie, Mr. St. John T. Blacker, 
«« Mr. Robert C. Hickson, Mr. Robert Leeson, Mr. Stephen C. Collis, Rev. 
« Edward F. Day, Mr. George Gun, Mr. William Sandes, Mr. Edward Hussey, 
«Mr. Thomas Sandes, Col. B. Drummond, Mr. James F. Bland, Mr. John 
“ Mahoney, Mr, Thomas 8. Dennis, Mr. Philip J. W. Miles, Mr. Richard 
“ O’Connell, &c.” . 


Conelusion. 


In conclusion, we would beg to remark that the details descriptive of the Land 
Improvement Works, which have been effected within the last and previous years, 
as set forth in the extracts from the Reports of the several Inspectors of Drainage, 
are cheering and satisfactory, inasmuch as they prove, not only from the state- 
ments of our officers, but from communications received from many of the landed 
proprietors themselves who have obtained loans, that the several drainages have 
been successful as remunerative speculations, at a period of much agricultural 
distress and despondency ; and it is gratifying to observe that the tenant farmers 
have now become sensible of the direct advantage to be derived from thorough 
drainage and subsoiling; and, instead of making objections to such improvements, 
as was the case two years since, they now beset their landlords. imploring them 
to apply for loans to be expended in draining their own farms, undertaking to 
pay the rent charge, amounting to 64 per cent. on the expenditure, on its becoming 
due, in addition to their ordinary rents. 

On the whole, we have the pleasure to state that the Land Improvement Act 
has worked well, and that the money advanced on loan has been judiciously expended 
on works of permanent agricultural improvement. 


PUBLIC BUILDINGS. 


Government Buildings in and near Dublin. 


The several public offices and official residences in and about Dublin have 
been maintained during the past year in a good state of repair. The increased 
business of the Encumbered Estates Court having rendered further office accom- 
modation necessary, a second house in the same street has been taken, with your 
Lordships’ sanction, for this purpose, and it is probable no further extension will 
be required. 

By your Lordships’. directions, the Board have also taken for two years, at a 
rent of 1002 per annum, a house in Henrietta-street, and fitted up the same to 
serve as offices for the Census Commissioners. 

As directed by your Lordships, we have procured a contractor to execute the 
additions to the school-rooms at the Royal Hibernian Military School, and the 
works are proceeding satisfactorily. We have, in conjunction with a Committee 
appointed by the Board of Governors, inquired particularly into the nature and 
extent of improvements required to this building to render it better suited for the 
large number of youths now occupying it, and have provided in this year’s 
estimates for the cost of a portion of those most pressingly needed, leaving the 
remainder to be provided next year. . 

The buildings at the King’s Inns, to extend and improve the offices of the 
Registrar of Needs, so as to allow of an improved system of registration and afford 
more secure rooms for the custody of records, are completed, and the fitments are 
in course of preparation, but the several offices cannot be occupied until after the 
next long vacation, before which period the business of the Prerogative Court and 
offices cannot be removed into the new building adjoining the present offices, which 
are to be surrendered for the use of the Registrar of Deeds. 
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Mountjoy Prison for Convicts. 


The works of this prison are nearly brought to a close, the enclosure railing of 
the ground outside the prison being the only part not finished; since the building 
has been occupied, many small works and fitments have been completed from time 
to time on the requisition of the authorities, and it is satisfactory to find that both, 
as regards the working of the institution and the health of the inmates, the 
arrangements of the several parts of this extensive building and the provision made 
for heating and ventilating it have been quite successful. 

With respect to the latter point, as it is a subject on which difference of 
opinion exists among persons interested in the improvement of prisons, we have 
pleasure in stating the opinion of the eminent medical officer at Mountjoy, 
Surgeon Rynd, who has had the best opportunity of forming an opinion of its 
effect on the health of the prisons. He states, “the arrangements for extracting 
“ the foul air are excellent. A grating is placed close to the floor of each cell, 
“onthe side next the outer wall, and diagonally opposite to the point where 
“ the fresh air is introduced. This grating covers a flue in the outer wall, open- 
“ ing at its upper extremity into a horizontal foul air-flue in the roof, which com- 
“ municates with a vertical shaft raised several feet above the ridge. A similar 
“ grating is placed at the top of the cell under the ceiling, and connected with 
“the same foul-air flue, so that the withdrawal of the foul air from all parts of 
« the cell is effectually secured.” 

“The power of admitting hot and cold air into his cell is entirely at the disposal 
“of the prisoner. He admits warm air from the main flue, or cool air from the 
“ corridor at pleasure, or he may mix the two as he finds most agreeable to him. 
“ Each cell possesses also another direct communication with the external air through 
“an iron grating placed in the centre of the outer-wall, by which about 20 cubic 
“ feet of pure fresh air enters in a minute. The admission or exclusion of the air is 
“ regulated by a slide that can be made to pass over the grating as the inmate 
pleases. It obtains from this arrangement that the prisoner can regulate the 
“ temperature of his cell, when artificially heated, without effecting the amount of, 
“ ventilation.” This is a very desirable provision, especially as the different trades 
are carried on in the cells, and as some of them require less physical exertion 
than others they can be particularly provided for. 

“ The hygrometer does not indicate any material change in the condition of the 
‘‘ air introduced into the cells. 

“The following table shows the record of temperature for the month of 
“¢ November, 1850. 


{ nternal External 
Date, es Reale a es eheieaneue Thermometer. 
° 3 ° o 
Nov. 1 55 55 Nov. 16 55 49 
Po 55 BB sae 55 48 
Oe 54 53 1, «218 5A 48 
fe 54 53 5 19 55 47 
55 5 55 53 i8 20 55 AT 
5% 6 54 53 ste 22 55 46 
st 4 54 54 3 23 54 46 
o. 54 54 5) 4 55 47 
er: 55 52 5» 25 55 At 
5, 10 52 51 +» 26 5B 48 
,,> il 52 50 oe 2 27 55 48 
5, ‘12 55 51 »> 28 55 47 
>, IB -55 51 a) 54 44 
oy, 14 55 1 50 1» 30 55 48 
», 15 55 49 


“ The system of ventilation adopted in Mountjoy prison appears to be efficient, — 
“so is the system of heating. One of the best tests I can give of the efficiency of 
“each is, that in no one instance have I been able to trace the origin or existence of 
“« disease to a deficiency in either; and I feel assured the general good health the 
*¢ prisoners enjoy is to be attributed, in a great measure, to the perfection of both 
“ of those systems, conjoined with regular occupation and exercise in the open air. 

The system of ventilation introduced into Mountjoy prison, and alluded to by 
Surgeon Rynd, is that recommended by Colonel Jebb, Surveyor General of Prisons 
in England. 
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The amount of the estimate voted for this prison, including the cost of the site, 
was 65,7481. The expenditure has been (including the cost of site 2,327/.), 
61,185; and, allowing for the cost of works in progress and liabilities not yet 
finally settled, the whole cost of this prison, including fitments and furniture pro- 
vided by us, will be about 64,020/. This sum does not include the cost of bed- 
ding for the warders and convicts, these having been supplied by the Board of 
Ordnance, and not by the Board, and may be estimated at 955/., making altogether 
64,9751. According to the original design, accommodation was to be given for 
495 convicts ; but owing to the facilities afforded by the fall of the ground, 27 
additional cells in the basement of one of the wings have been provided at a 
comparatively small cost, so that at present there is cell accommodation for 522 
convicts, exclusive of that in the hospital, which is capable of containing 40 
patients. Assuming the expenditure to be as above, viz., 64,975/., and the number 
of cells for occupation being 522, we have an average of 124/. 10s. as the cost per 
cell for each prisoner, including all expenses for fitments and furniture. 

We know not the exact expenditure on similar buildings in England, so cannot 
compare the cost of each ; andthe only prison lately perfected in Ireland on this 
system is that at Belfast, the estimated cost of which per cell has been about 1411. 
However, as this prison has been erected for debtors as well as criminals, and is 
provided with day-rooms, an exact comparison of the cost of each cannot be given 
—the present estimate being approximate, assuming the space occupied by day- 
rooms to be equivalent toa certain number of cells. 


Dundrum Criminal Lunatic Asylum. 


The Asylum has been occupied since the month of June last, and the arrange- 
ment of the building have been found to answer satisfactorily. When preparing 
instructions for the architects to guide them in making the plans for the several 
asylums, now in the course of erection, we made inquiries as to whether incon- 
venience of any consequence was likely to result from constructing these buildings 


of three stories instead of two as was generally done, but except inconvenience to 


old and infirm patients of having to ascend so much, and to that which might be 
caused by the patients calling out to each other from the top of the staircases, and 
thereby creating a noise, no objections were stated, in our opinion, of sufficient 
importance to counterbalance the saving of expenditure in construction, as the 
first inconvenience (felt often in private residences) might be got rid of by attention 
to the classification, and the second by building up the walls to the staircases 
instead of having low hand-rails. On consulting with the inspectors of lunatic 
asylums, we found their views quite in accordance with our own; and as their 
opinions were based on experience in the management of asylums, the architects 
were accordingly instructed to prepare the plans for three-storied buildings ; and 
it is satisfactory to state that no inconvenience has resulted from the third 
story. 

The rooms and corridors at this asylum are very light and cheerful. The 
enclosure walls (6 feet 6 inches high over surface) were at first objected to as 
being too low, but the inspectors of lunatic asylums have expressed strong opinions 
in favour of low enclosure fences, and we have endeavoured to meet their views, 
and it is to be hoped, that the prison-like walls, 10 and 12 feet high, enclosing 
the ground at the old lunatic asylums, will be abandoned, and a great saving of 
expense effected without injury or inconvenience to these institutions. 

The estimate voted for this asylum was 20,942/. 2s. 10d., and the expenditure 
has been 19,2797. 10s. 6d. A new entrance and gate-lodge remains to be com- 
pleted. There probably will be, however, some saving on the estimates. There is 
accommodation for 120 patients, and the total cost of building and site, as well as 
furniture and fitments being taken at 20,000/., the cost per patientl will be 
166/. 13s. 4d. The asylum being for a small number of patients, the cost in com- — 
parison with the rate per patient in larger asylums appears high. ‘The extent of 
offices would vary but little with the increased number of patients. Compared 
with prison accommodation, we were prepared for a higher cost, as large day-rooms 
are required in asylums with cheerful light corridors, on one side only of which 
rooms are built, except where the corridors are very short; whereas, in prisons, on 
the separate system, the prisoner lives in his cell, no day-rooms being required, and 
the cells are constructed on each side of a corridor but little wider than tha 
provided in asylums. 


OF THE COMMISSIONERS OF PUBLIC WORKS. 43 
Queen’s Colleges :—Act 8 & 9 Vict., cap. 66. 


By our aceountant’s communication of the 14th March, 1851, we submitted to 
your Lordships a statement, showing the expenditure of the sum of 100,000/. 
granted by Parliament for the erection of those buildings. ‘The works, as origin- 
ally resolved on, have been executed within the amount granted, but the subsequent 
determination to erect anatomical schools has rendered necessary an additional 
expenciture, which has caused an excess, 10 a comparatively small extent, of 
the amount of the above-mentioned sum of 100,000/. All the circumstances 
connected with this proceeding are fully explained to your Lordships in the letter 
of our accountant, above referred to, accompanying estimates for repairs and 
maintenance of those buildings for the ensuing year. 


Maynooth College: —8 & 9 Vict., cap. 5. 


The works contracted for are completed, but there are some works connected 
with sewerage and the supply of water to the building remaining to be executed. 
The fitments of the new kitchens and refectory cannot be provided, the funds 
voted for this college having reference to the requirements of the Act 8 and 9 
Vict., cap. 5, being inadequate. The bookcases of the new library remain to be 
provided, for the same reason. ‘The sums voted annually for repairs and main- 
tenance have been so applied, and the old buildings are gradually being brought to 
an improved state of repair. 


District Lunatic Asylums. 


Cork. Kilkenny. 
Sho. | Mullingar. 
Killarney. Ballinasloe. 
Omagh, Richmond. 


Considerable progress have been made in the works of these asylums during 
the past year. and we expect that in the course of this year those of Cork, Omagh, 
Kilkenny, and Killarney will be completed, and perhaps Sligo Asylum also. The 
additions to Ballinasloe Asylum have been completed, and only some fitments and 
external works remain to be executed. Since the period of our last Report we 
received directions from the Lord Lieutenant in Council to proceed with certain 
alterations and additions to the Richmond Asylum, being that for the Dublin 
district. ‘The alterations of the existing asylum being of a nature difficult to 
specify clearly for a contractor, and likely to be attended with annoyance to the 
patients if executed by parties not under our control, your Lordships were pleased 
to approve of their being undertaken by day labour under a clerk of works. They 
have been successfully effected in one half of the building, and it is expected will 
be completed in about four months. The lowering of windows and removal of 
iron bars, and also of partition walls, in portions of the building occupied by 
patients must necessarily be tedious in operation. 

A new chapel and infirmary adjacent to the asylum has been completed by 
contract. In addition to these, a new asylum for 160 patients is to be erected 
adjoining to the present asylum on ground lately purchased, in extent 22a. 3r. 3841p. 
at acost of 5,386/. 19s. 10d. Plans for this asylum have been decided on, and 
the quantities are now in course of being taken out for the information of parties 
wishing to contract. The commencement of this building has not been pressed 
on, as, from its site being so close to the existing asylum, and many other works 
being in progress there, inconvenience to the institution would have been caused 
by so doing. 

- Instructions have been received from the Lord Lieutenant to prepare plans for 
his Excellency’s consideration to provide additional accommodation for 80 patients 
at Belfast Lunatic Asylum, and your Lordships have approved of our employing 
an architect for this purpose. . 


Customs and Coast Guard Buildings. 


Works of improvement and repair have been effected during the past year at. 


the Custom Houses of Cork, Limerick, Strangford, Portrush, and Dublin, and at 
26 coast guard stations, at a total expense of 2,419/. 16s. 6d. 


Constabulary Buildings. 
Only a few works have been undertaken at those buildings in the course of the 
last year. 
G2 
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Roads. — 
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ROADS. ; 
The roads placed under the management of this Board by the several Road 
Acts, have been for the past year maintained in a most efficient state of repair, 


and at a moderate cost. 
The following table shows the average expenditure from the year 1842 to 


1850 inclusive :— 


Roapvs and Bripers.—(6 Geo. IV., cap. 101.) 


Rate per Perch | Average Cost per 


Country, per Annum Perch per Annum 
for 1850. fur Nine Years, 


& os. ad. dew Be < H 
Clare Q 1 8 0 1 17°32 
Cork 0 010 0 O 11°50 
Galway 0 0 62 0 0 4°92 
Kerry * 0 O 8 0 0 8°76 
Leitrim ‘ 0 0 6 0 0 7°20 
Limerick 01 3 Oo 1 41°44 
Mayo 00 5 | O 0 6°24 
Roscommon . Oo 1 04 0 1 41°68 
Tipperary 0 1 2 0 1 0°84 


Repatrs Grants.—(1 & 2 Wm. IV., cap. 33.) 
re eeneeeemenneemeenaeemenmes priemenemneemneneereeeninenemmmmmmmins ummemenideeenaeeneenaentmiaeminmeeeed 


Rate per Perch | Average Cost per 


County. per Annum Perch per Annum 
for 1850. for Nine Years. 
(ie we de | ee 
Antrim. . ., O 1 O 0 1 6°88 
Clare . . -!| O 1 O 0 O 11°76 
Cork . . .{; 9 O 4 0 0 9°36 
Donegal . 0 0 5% 0 O 6°80 
Dublin. ae . 
Fermanagh . 0 0 6% 0 0 6°60 
Galway . 0 0 6 0 0 5°76 
Kerry . . -; 0 0 64 0 0 17°39 
Limerick ‘ 0 0 62 0 Oll‘ll 
Queen’s County . ‘ me 
Tipperary . « 0 0 6 0 0 5 04 
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The foregoing statement includes not only the cost of ‘maintaining the surface 
of the road in perfect order, but also the cost of maintaining the masonry of every 
description, including the rebuilding such bridges, gullets, or retaining walls, as 
may happen to be destroyed or damaged from time to time by floods, and which 
on the county roads, under the management of the Grand Jury, forms a subject 
for separate presentments, apart from the maintenance of the roads. 

Since our last annual Report, the roads in the county of Donegal, heretofore 
maintained by this Board, have been (at the request of the Grand Jury) transferred 
to the county, with the exception of one road, which is at present maintained 
under a contract with this Board, which contract will expire on the 20th March, 
1851. This road can then be placed under the management of the Grand Jury 
(by the 15th section of the Act 2 and 3 Vic. cap. 50). 


Post Roads :—(Act 6 and 7 Wm. IV., cap. 116.) 

Roads of this class consist of those on which Her Majesty’s mails are conveyed, 
and from not having been contracted for, or from neglect or default of contractors, 
or sudden damage, delay has been caused to the mails. 

On the application. of the Post-Master General, under the 61st section of the 
Act 6 and 7 Wm. IV., cap. 116, the necessary repairs have been executed under 
the superintendence of the respective county surveyors on 32 roads during the 
year, at a cost of 2,936/. 1s.; which is repaid by Grand Jury presentments at 
assizes next ensuing in each case. 


Completion of Relief Roads:—(11 § 12 Vie., cap. 51.) 

In our last Annual Report we stated the extent to which the counties had 
availed themselves of the means provided by the 11 & 12 Vict., cap. 51, forthe 
completion of the Road Works undertaken during the Famine for the relief of dis- 
tress, which on the closing of those opera‘ions were left incomplete. 
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At the close of 1849 the sums reissued for this purpose amounted to Roads. 
22,6271. 18s. 1d., by the expenditure of which 179 works were completed; 
during the year 1850, the sum of 29,096. 18s. 8d. has been reissued, in order to 
complete 110 works in the following counties, viz. :— 


Clare. Limerick County. 
Limerick (City of). King’s County. 
Sligo. ~~ Cork. 
Westmeath. Antrim. 
Wicklow. Tipperary. 
Wexford. Galway (County of Town). 
DRAINAGE. Drainage. 


With Improvement of Navigation and Water Power, under the Acts 5 & 6 Vic., 
cap. 89; 8& 9 Vic., cap. 69; 9 Vic., cap. 4; and 10 & 11 Vie., cap. 79. 


ARRANGEMENTS having been made by Her Majesty’s Government in the early 
part of last year to provide funds for the completion of the works in the arterial 
drainage districts in which operations had been previously commenced, we were, 
upon the passing of the Act 13 & 14 Vict., cap. 31, on the 15th day of July, 1850, 
empowered to proceed vigorously with the execution of the works, and having 
upon the early intimation of the intention of Government to provide these funds, 
been enabled to make the necessary arrangements previous to the passing of the 
Act, we succeeded in having a larger quantity of work done and employment 
afforded (and considering the nature of the works, with the increase of interest on 
the debt, at a much more economical rate) than in any previous year. 

These results were anticipated in our last Annual Report as the certain conse- 
quences of the steady provision of funds at an early part of year, to enable the Board’s 
officers to execute the works during the summer season, the only period when the 
greater portion of waterworks can be conducted with economy or satisfaction. 

The aggregate quantity of work and employment would have been still greater, 
and the consequent average cost reduced, whilst the working of the system 
adopted by the Board in this service would have been more fairly and favourably 
exhibited had the works for all the districts for which your Lordships provided 
funds been in operation, but we regret to report that in several very extensive and 
important districts, many of them situate in the most distressed parts of the 
country, the works have been either wholly or partially suspended during the last 
year owing to the want of the requisite amount of second assents from proprietors, 
in cases undertaken under the provisions for Summary Proceedings Act, 9 Vict., 
cap. 4, thus accumulating debt on those districts, and as compared with the 
quantity of work executed by the Board, unfavourably increasing the item. of 
expenditure by the amount of the additional interest paid on borrowed money 
for districts in which no works were progressing. However, notwithstanding these 
disadvantages, the following comparative statement (in continuation of that fur- 
nished in our last Annual Report) exhibits in favourable contrast the operations 
of last year, as regards amounts of expenditure, employment, measured excavation, 
and land drained, with those of previous years, or since August 1842, when the 
Drainage Act, 5 & 6 Vict., cap. 89, was passed. 


As TO EXPENDITURE. 
Torat Expenpirure for Preliminary Expenses, Works, Interest on Borrowed Money, and all other Purposes:. 


1e42 1843 1844 1845 1846 1847 | 1848 1849 1850 Total. 
2G ew dl £ a2dl & 2 & «2 @l & ww @l 2 awn a £ sd £ os. d. £ s. d. 


207 8 6156518 7)10,798 7 719,633 16 1/98,869 19 ps0) a8 0 #209, 504 3 61228,163 1 111357,783 2 4/1,215,008 18 5~ 
Deducting from the above total the sum of 27,999/. 10s. 3d., being the amount 
of preliminary expenses in districts not commenced, and credits for plant and tools 
transferred to other services, with sundry transfers and contingencies, the net total 
sum expended up to 3lst December, 1850, on districts in which works have been 
commenced, or final notices issued, is 1,187,009/. 8s. 2d. ; of which 92,7180. 2s. 2d. 
has been disbursed in payment of interest on borrowed moneys ; 59,4871. 4s. 1d. 


being for interest on Government loans, and 33,230/. 18s. ld. for interest on 
private loans. 


46 IRELAND :—NINETEENTH ANNUAL REPORT 


As To EMPLOYMENT. 
Numpers equivalent to the Labour of Men for one Day. 


1849 1850 Total. 


1842 1843 1844 1845 1846 | 1847 1848 


ee 


ef ee | ere 


3,436,593 2,231,965 3,148,056 4,592,383 | 14,528,110 


| 70,491 | 146,856} 901,766 
i 


Year 1847, 20,000 
1848, 17,000 


The maximum number of Men per Diem, taking the average for a Month, was for the 1849, 17,500 
1850, 25,222 
As To QUANTITY OF EXCAVATION. 
Quantity of Rock and Earthwork,, exclusive of Sloping Banks and Works of Repair by Day Labour, &c., not admitting 
of Measurement. 


1842 | 1843 1844 1845 1846 1847 1848 1849 | 1850 Total. 


—e 


Cubic Yards. 
3,848,716 5,664,513 


wee 


‘ Cubic Yards. 


Cubic Yards.| Cubic Yards.} Cubic Yards. Cubic Yards. 
3,075,153 


Cubic Yards. 
9,341,663 


Cubic Yards. 


222 ,333 408, 241 8 088,57] 30,649,190 


Extent of Lanp Dratnep or ImpRoveED up to Ist January 1850. 
Statute Acres, 
In districts completed, or nearly completed, and in districts in which 
the works are only partially executed, but whereby relief has been 
already given to extensive tracts of land, not including those partially 


relieved ; ‘ ‘ < ‘ . : : 150,158 
Deduct quantity of land relieved up to January Ist, 1850 . ; - 101,885 
Leaving quantity for year 1850 ‘ ‘ , ‘ i . 48,273 


In our last Annual Report we entered so fully into the question of the cost of 
the works in detail and in the aggregate, as compared with the cost of other public 
works executed by the general contract system, that it appears to be unnecessary 
to do more than refer to that Report, and state that the result of another year’s 
operation of the system of task-work, which is, in effect, one of small contracts, 
proves the relative cheapness of that system, and its peculiar fitness for works such 
as those of arterial drainage or improvement of land; whilst, as we anticipated, 
the per-centage cost of engineering and supervision has been considerably reduced, 
owing to our being enabled to proceed vigorously with the execution of the works 
at the proper season. 

In compliance with the wishes of your Lordships, various bridges and works of 
a definite character, which could advantageously be executed by contract, have 
luring the last year been so let, and several of them have been executed accordingly. 

It is known to your Lordships that new bridges across the improved water- 
ways executed for the purposes of drainage are required when the waterways are 
crossed by county roads, and that the cost of such bridges is repaid by the counties. 
On this point it is gratifying to report that the permission given by your Lordships 
to repay the cost, in some distressed districts, in two or more instalments, according 
to the circumstances of the case, instead of in one amount, has been well received, 
and tended to facilitate the settlement of the questions involved in such cases, 


Progress of the Works in 1850. 


In our previous Reports we have fully described all the measures in progress, 
and in the Appendix to this Report we furnish copious extraets from the Annual 
Reports of the several district engineers, showing the progress made generally 
during the last year in the works under their charge. These extracts, com- 

Appendix. bined with the usual tabular statement, Appendix C, page 86, showing the 
amount of work done and expenditure in each district, will be found to afford the 
information generally required so far as regards the districts in which the works 
were not suspended for want of the assents of proprietors. There are now 23 dis- 
tricts in full operation, which will be completed without interruption ; and five 
other districts in progress, the works of which may be suspended before completion 
‘for the purpose of receiving second assents ; whilst the works are wholly suspended 
in 14 districts at present, pending the receipt of second assents. In addition, the 
works are completed, or nearly so, in 40 districts, in which the awards are being, 
or will be, prepared during the present year. 
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The completion of the works in several districts, and the opening of the main 
outlets in many others, which we were enabled to accomplish during the last year, 
afforded the means of subjecting to the severest tests the principles upon which 
we have been acting in carrying into execution the arterial drainage of the 
country, and we have not failed to avail ourselves of the opportunity to watch the 
results, and by repeated measurements of the discharge of waters, under the various 
circumstances either existing in nature or produced by our operations, to accu- 
mulate facts for the future guidance of this branch of engineering science. 

Previous to the commencement of works of this class in Ireland, there existed 
but little data upon which the calculations and designs for river courses to unwater 
large tracts of country could be safely founded; and although the average fall 
of rain in some parts of the country had been long recorded, yet it was early seen 
that this was but a slight clue to the rain-fall in other parts of the island, and. 
that of the maximum fall in short periods of time, upon which mainly depended 
the magnitude of floods in rivers and streams, still less was known. 

In respect to the actual quantity of water delivered by the river courses after 
heavy falls of rain, and the space of time in which, after the commencement of 
such rain, the floods attained their maximum, there was still less information, 
whilst the effect on these important items of consideration of opening a river and 
its tributary streams, together with that produced by either the open or thorough 
drainage of the adjacent lands was cumpletely unknown, no cases on a sufficiently 
large scale having been previously executed to test it, and it was only capable of 
being approximately ascertained, on certain assumptions, requiring modification 
from local circumstances in different districts, arising from the extent, form, geolo- 
gical structure, elevation, or state of cultivation of the rain or catchment basin of 
the district, the existence or otherwise of lakes as reservoirs, the necessity of main- 
taining falls for mill power, navigation, and many other matters of scientific or 
practical detail involving conjointly, even under most favourable circumstances, 
more difficulty and anxious consideration than usually attends the performance of 
executive duties by a public department. 

From the commencement of the service the importance of obtaining correct 
information on these matters was strongly felt and impressed upon the Board’s 
engineers, who have ably complied with the instructions from time to time issued 
on the subject, and who have collected, and are continuing to collect, an amount 
of practical information on this subject of the greatest value and importance not 
only to the service, but, wetrust, to the progress of similar measures in other places. 

Without entering on the details of these observations, it may be sufficient to 
report that, notwithstanding the paucity of data which existed at the commence- 
ment of this service, the measures, with rare exceptions, proved successful in cases 
in which the works deemed necessary have been completed to the full extent; and 
the floods of last winter, during which an unusual fall of rain occurred, have 
been in these cases discharged within the channels provided, and where the works 
have been designed and executed to suit the deep system of drainage, so fully 
adverted to in our last Annual Report, these floods have been discharged at suitable 
_ levels, thus proving, in the great majority of cases, the adequacy of the calculations 
upon which the designs were founded. Some of the very first measures under- 
taken were founded on the principle of merely relieving the lands from ordinary 
floods. Such were the Blackwater, Oranhill, Templemore, &c. Some were for 
districts of partial extent, not mcluding the upper courses of the river and its 
tributaries, subsequently undertaken at the instance of the proprietors thereof. 
Such were the Ardee, Borrisokane, &e.; while many of those commenced during 
the first pressure of famine, as measures of reproductive employment, under 
the provisions for summary proceedings, were liable to both objections; and 
although the assumed data and calculations made in that early stage of the 
operations proved to be adequate for the partial objects contemplated, yet subse- 
quent experience and accumulation of facts proved the value and, in some cases, 
the necessity of an altered system, whilst the more general and extended ob- 
servations of last winter, made with advantages not previously possessed, of large 
tracts of country fully opened, has thrown great additional light on the subject, 
and confirmed general views long held by the Commissioners and adverted to in 
their First Annual Report (1848) in reference to the objections made by proprietors 
to the expense of these works, and urging the adoption of half measures. 

Unlike many other services, there is a natural test applied to the works of 
arterial drainage, from the evidence or decision of which there can be no appeal. 


Drainage. 


emer 


Drainage. 
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A river-course or channel is made to drain off the whole water of a certain tract 
of country, either without flooding the adjacent lands, or in some cases to discharge 
the floods at so low a level as to allow of the deep under-drainage of these lands. 
The work is designed by the engineer under the conflicting influence of theory, 
founded on assumed, in the absence of real, data,—urging one scale, whilst 
prudence and the fear of incurring an unnecessary expense—urges another; that 
which is apparently most economical is generally adopted; the floods descend, 
attended possibly with a combination of natural causes beyond man’s control, and 
subject his works to a test where success is grateful, but occasional failure is 
above censure, and rather stimulant to the discovery, and cheap removal of its cause. 

The measured discharges of rivers and other facts accumulated by the Board’s 
officers confirm the data assumed in the earliest stage of the service, as to the 
gross quantity of water discharged after heavy falls of rain, from catchment basins 
of ordinary character, moderate height and extent; but they tend to show in dis- 
tricts fully opened, that the time in which floods attain their maximum is more 
limited than was frequently assumed or capable of proof under the former state of 
things; and, consequently, that the actual quantity of flood discharged in the maxi- 
mum state is in many instances greater in any limited period than was anticipated ; 
and it has also been proved, that in districts of small extent, or high mountainous 
character, the quantity of water discharged in given periods exceeded that assumed, 
too much importance having been attached to evaporation or absorption. 

As the works should be so designed as to discharge the maximum quantity of 
flood delivered by the district, the whole bearing of the considerations we have 
been adverting to will be readily seen, when viewing them with reference to the 
object, and perhaps may be best illustrated by an example. 

The catchment or rain basin of the Brusna (Ferbane) district contains 285,230 
statute acres, and the discharge of floods in it has been measured several times 
before and since the river courses have been opened and improved. On the 4th of 
November, 1844, before any works were executed, a considerable flood, measured 
136,385 cubic feet per minute; on the 24th of August, 1848, after partial open- 
ing of some of the works, a flood measured 167,475 cubic feet per minute, whilst 
the highest observed flood previous to the general opening of the outlets of the 
district was measured on the Ist of March, 1848, and the discharge found to be 
178,234 cubic feet per minute. But on the 17th of January last, when the main 
outlets of the whole district were open, a flood caused by an observed fall of rain, 
rather less than that which produced the flood of March, 1848, measured 267,477 
cubic feet per minute—thus being nearly double that of November, 1844, and 
exceeding that of March, 1848, by 89,243 cubic feet per minute. The flood of 
January last rose to a height of 12 feet 103 inches in the new channel at Ferbane, 
without flooding the lands above it, so far as the works were complete; but this 
channel was, in anticipation of such a result, made much deeper and more capa- 
cious than that designed in 1846, when the project was reported on under the pro- 
visions for Summary Proceedings, and when-it was anticipated the floods would 
net rise so high. 

Now it is plain that years of observation upon the district in its unimproved 
state, when every flood spread over vast tracts of low lands remained there for 
months, and was gradually discharged therefrom either by the outlet river-course 
or evaporation, would not afford accurate means of determining the results that 
would arise when the drainage of the above district was perfected, and, as before 
mentioned, there existed no precedents for accurately solving the question: how- 
ever, in the absence of facts, the most careful consideration had been given to the 
variously operating causes, and as the works have proved, almost uniformly with 
success. Even in this case, the gross quantity of flood discharged after a given fall 
of rain is less than was expected (the works, however, are not yet complete 
throughout); but the time in which it reached the outlet is shorter, and, conse- 
quently, the discharge per minute far greater than was calculated on by the 
engineer in his original report. 

In the district of Glenarriff, county Aatrim, surrounded by high mountain 
lands, with a catchment basin of but 9,200 acres, the flood discharge has been 
50,000 cubic feet per minute, being more than jive times greater in proportion to 
the acreage than that observed in Ferbane. 

Mr. Barry, district engineer, county Mayo, thus speaks of the Owenmore River 


in that county :— 
«The highest flood in the Owenmore since the work in that division was finished 
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“ occurred on the 19th of November last, at a height of 4 feet 3 inches. The 
“¢ observed discharge was 72,000 cubic feet per minute, from a catchment of 32,000 
“ acres. The highest flood since the works were commenced was on the 9th April, 
“¢ 1850, when at maximum it rose to7 feet in the river channel made in 1849, and 
“ the discharge was then 127,000 cubic feet per minute, the fall of rain on the day 
“ previous having been 2 inches on the surface of the earth. This was the highest 
*¢ flood seen in the Owenmore, it having risen about 3 inches higher in the upper 
“ reaches of the river than an extraordinary flood which occurred ten years pre- 
* viously. : 

“ The present river course would discharge this quantity at a height of about 
“ 6 feet, which would be one foot below the average level of the lands along the 
“ banks of the River Owenmore, so that it is far more than probable those lands will 
“ not be flooded again.” 

Here the flood of April, 1850, was equal to nearly 4 cubic feet per acre per 
minute, while that at Ferbane did not amount quite to | cubic foot per acre per 
minute. 

One of the most important advantages resulting from the system adopted for the 

execution of these works, has been its power of adaptation to meet growing diffi- 
culties, and render available every increase of experience attained in any part of 
the country, to the remedying of defects, or the improvement of designs in the 
whole of the operations, without any increase of cost beyond the actual value of the 
work done, in all cases where delay did not arise from want of funds or assents of 
proprietors. 
-* From the commencement, this increased knowledge has been gradually applied, 
and combined with the necessity of changing from a shallow to a deep system 
of drainage, tosuit the improving agriculture of the country, has tended to ensure 
success. 

It is quite true, as explained in our previous Annual Reports, that these circum- 
stances have frequently caused a considerable excess of expenditure over the 
original estimates: but so far as a deeper system of drainage is concerned, the 
increased improvement of the adjacent lands has been more than commensurate 
with the excess, and in few if any instances has it caused the works to be more 
expensive than they would have been had it been practicable or prudent to have 
adopted the present scale of works in the first instance, because under the task sys- 
tem adopted, the additional quantity of excavation and other work is executed as it 
would have been in the first instance at the fair value of such work, whilst it is not 
undertaken till the necessity is proved. 

The leading principle contemplated by the whole code of the arterial drainage laws 
is, that the measure in each instance shall be successful, provided the resultant benefit 
on an average of years shall be commensurate with its cost. On these grounds a 
first charge on the lands for the repayment of the money has been granted by Par- 
liament, and the claims of the inheritors, mortgagees, and annuitants over the lands 
to be improved made subservient thereto; we therefore, as administrators of laws 
founded on such a principle, must leave no effort untried to attain the success of 
the measure, when we feel convinced that, notwithstanding the panic of the present 
time or the temporary depression in value of land, ultimately the benefit derivable 
by proper exertions from the improved lands will be commensurate with the cost. 
Notwithstanding repeated explanations and full statements. of these views, and 
the causes of excess over which we had no control, we are subjected to much 
complaint from various quarters on account of the excess of the expenditure over 
the original estimate, and to persons unacquainted with all the circumstances of 
the case, with much apparent reason; but we believe that in almost every instance 
these complaints will be but of temporary duration, that where we have been 
allowed to carry our measures to completion, the palpable benefits conferred will 
soon convince all parties of the value of the works. Whilst with few if any 
exceptions is it in such cases averred by the complainants, or attempted to be 
proved, that the works have in reality cost more than their ultimate value; and 
notwithstanding their being often conducted as measures of relief, we have shown 
that they have cost less under this system than other and more easily-executed 
works would by the other and usual systems adopted. 

However, for the reasons we have stated, it is our imperative duty to lay 
the results of our experience, both before the proprietors and the Government, 
and while affording every information, fearlessly to adhere to the principle of 
legislation, of declining to sanction any measure which will not ensure success in 


Ht 
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Drainage. _ its effects, and thus protect to the best of our skill and knowledge the various 
ee interests intrusted to our keeping, always bearing in mind that in this serviee 
we are the guardians, as it were, of the interests of dissentient proprietors, the. 
inheritors, mortgagees and annuitants, as well as the promoters of the measure, 

and the lenders of money secured on the improved lands. 

It has been, and it may be again said, that perhaps even still we have not 
arrived at a full knowledge of all the circumstances that influence the discharge 

~ of rivers, and consequently affect the cost of the necessary works. Ina scientific 
point of view, and so far as the meteorological knowledge of the country is con- 
cerned, whilst we conceive great and important advances have been made during 
the last four years, we should not presume to put a limit to research or deny that 
the fact may be so; but practically the effects of very large as well as numerous 
small measures have been so effectually tested, that we entertain no fears for the 
results in all cases where the projects approved by us are carried out effectually, 
and carefully maintained afterwards to the extent proposed. 

In the class of works comprising the extensive districts of Lough Neagh, 
Loughs Corrib, Mask, and Carra, the Shannon and Erne Junction Canal, and 
some others fully described in previous Reports, in which navigation and improved 
mill power are combined with drainage, many considerations, in addition to the 
free discharge of floods, are involved, which, whilst adding most importantly to 
the usefulness of the measures, serve also to increase the complexity of the 
designs and the anxiety and watchfulness essential in developing the results, and 
bringing them to a successful issue. The very full extracts from the Annual 
Reports of the district engineers on the works of these districts contained in the 
Appendix to this Report will best illustrate their progress, which has been so 
considerable that we hope by similar energetic proceedings during the present 
year to have large portions of these navigations ready for opening at the close of 
this year or early in 1852, whilst the advance already made in the works, and the 
test of last winter’s floods fully justifies the anticipations formed of success in the 
combined operations of drainage, navigation, and mill power. : 

In the Lough Neagh district, where the combined operations include also the 
salmon and eel-fisheries of the Lower Bann, we have found it necessary almost 
entirely to remove the old means of fishing, and substitute others. As regards 
the salmon-fisheries of that river, we have, in connexion with the weirs for the regu- 
lation of the water for drainage, navigation, and mill power, constructed greatly 
improved salmon cribs, with a new free gap on Queen’s Share, also on an 
improved system, which has been attended with admitted benefit to the fishery. 
We were enabled to accomplish this with only partial suspensions of the fishery, 
for which, by agreement, we compensated the occupiers at the time. 

But as regards the eel-fisheries, we found it impracticable to come to any satis- 
factory arrangement with the lessees short of buying or purchasing their interests 
altogether, which, though not provided for in the estimate, we felt to be the most 
advantageous course for the district, not only in the ultimate result, but even in 
point of economy at present, and accordingly we completed the arrangements for that 
purpose last year, and, under our own control, let the Toome fisheries to a tenant ; 
but in order to test the value of those at Portna, and try the effect of new modes 
of fishing, we had those weirs fished through an agent appointed for the purpose. 
We also, in fulfilment of our duty to the district, and as Commissioners of Fish- 
eries, found it necessary to institute proceedings, and put a stop to a system of 
poaching for eels on the Lower Bann, which was very detrimental to the property 
so purchased for the district, and by its breach of law otherwise injurious to the 
country. In these proceedings we succeeded, and have made arrangements of a 
favourable nature for letting the whole of the fisheries to one tenant. 

In another class of cases, that of embankment of Jands from the sea, exposed in 
many instances to great risk, and very expensive in their nature, the measures 

enerally have succeeded, and in some instances have been attended with results of 

reat interest. 

Kilmannock district, in the county of Wexford, which is of this class, continues 
to prove as remunerative and beneficial to the proprietors as the facts stated in 
our previous Annual Reports indicated, notwithstanding that the cost of the neces- 
sary works amounted to 19/. 6s. 6d.. per statute acre. . 

In the district of Ballyteigue, county of Wexford, adverted to in our Ist, 2nd, 
and more especially in our 3rd Annual Report for Drainage for the year 1844, 
we are happy to state that during the last year we have been enabled to close the 
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great embankment across the estuary in the site originally sanctioned by this 
Board—have laid dry the submerged lands, exceeding 3,000 acres, and subjected 
the whole project, as regards the drainage, navigation, effect on the bar, tides, 
and fisheries, to the test of last winter’s storms and floods. 

The beneficial results have even exceeded our anticipations, and in an engineer- 
ing and scientific point of view we have no doubt will prove to be of great interest 
and great practical utility in deciding the principles upon which in this and other 
countries similar measures of much greater extent and importance should be designed. 

The project for this measure, which after mature consideration was approved 
by this Board, met in the first instance with great opposition from parties in- 
terested in the navigation of that part of the estuary which lies seaward of the 
reclaimed lands, who feared that the exclusion of the tidal waters would lead to 
the closing up of the entrance, or at least increased accumulation on the Bar, and 
so injure the navigation, an effect which this Board knew would be equally 
injurious to the proposed drainage; but which from the circumstances of the 
case, and the nature of the design adopted, they were confident in anticipating 
would not result. However, engineers of great eminence supported the views of 
the opponents to the measure, and so strongly were these views urged, that the 
Lords of the Admiralty were led to withhold their consent to the project for a 
considerable time, and the progress of the measure was in fact suspended until 
December, 1846. 

The results now are that the drainage is completely efficient; the navigation of 
the estuary is admitted by the traders, who under a sense of alarm opposed the 
measure, and by the Coast Guard and others resident in the neighbourhood, to 
be greatly improved, whilst, by means of the catchwater channel or canal, it is 
extended five miles into the heart of the country. The difference between the rise 
and fall of spring tides within the estuary is increased 5 feet, whilst the times of 
flowing and ebbing are much more nearly equalized than they were previously. 
The level of the high water of spring tides at the upper end of the estuary and 
tidal or catchwater canal, is from 6 inches to a foot higher than the tide in the 
sea outside, which, though anticipated by the Board’s engineers, was not relied on, 
its equalization of height being deemed sufficient to justify the conclusions which 
were formed ; and finally, the result on the bar, without the execution of any 
works there, and in the unfinished state of other works proposed as was antici- 
pated, has been to keep the passage as deep and wide as ever, whilst the conflict 
which previously existed there for fully two hours between the last of ebb and 
first of flood tide has been done away; and we have no doubt that, if we shall be 
enabled to dredge a channel through the Bar, which has proved to be composed of 
tenacious clay, over the smooth surface of which the sands are perpetually shifting, 
that this estuary, which before the drainage works was only approachable under 
the most favourable circumstances of calm weather, fair wind, and high water, 
may be rendered a very useful local port; and lying as it does at the bottom and 
leeward point of Ballyteigue Bay, in which so many shipwrecks occur, if a channel 
through the bar can he definitely fixed so that its approach seaward may be indi- 
cated by land-marks, we even anticipate it might be a useful place of refuge for 
vessels, fishing craft, and boats of light draught of water. 

The lands reclaimed by this measure appear to be of great natural fertility, and 
placed, as they are, in the midst of a very industrious and enterprising population, 
we have no doubt, will be brought rapidly into successful cultivation; indeed, 
arrangements for doing so on a large scale are, we understand, already in 
progress, 

_In connexion with river works in the drainage districts of the Fane, county of 
Louth, Moyour and Owenabrockagh, county of Mayo, valuable tracts of lands 
have been successfully embanked from the sea. 

At the city of Cork a large and valuable tract has been enclosed, and used 
partly as a public park, but the works of the Cork and Passage Railway have 
Injuriously interfered with the outlet, and notwithstanding repeated remon- 
strances with that Company to remove the illegal obstruction, we fear that 
recourse to legal proceedings will become necessary. —_ 

At Clonakilty, in the county of Cork, a large work of this class was urged upon 
the Board by the Proprietors of the adjacent lands, and was undertaken, in con- 
nexion with road relief works, during the Famine, and after several casualties from 
storm and high tides, was ultimately completed, but the proprietors of the 
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adjacent lands have not completed any arrangement for the transfer of the 
reclaimed lands with the Commissioners of Woods and Forests, in whom the 
legal estate is vested, and who at the time, and pending such arrangements, in 
order to expedite the works as a measure of relief, formally assented to the 
drainage. It has been intimated to the Board that the proprietors are, in consequence 
of the depression in the value of land and the cost of these works, now indisposed 
to take the lands from the Commissioners of Woods and Forests, and thus leave 


- that department responsible for the cost of the works. 


_At Cahore, in the county of Wexford, a measure of a similar class was early 
undertaken by this Board, and the greater portion of the funds advanced by the 
parties locally interested—who urged upon the Board to omit a portion of the 
proposed works, namely, the embankments: the case being one of great difficulty, 
the Commissioners very unwillingly consented to allow the incomplete measure to 
be subjected to the test of some time; the result was, as anticipated, so far a 
failure, that during last year the Board were called upon to contemplate the 
original project, which has now been very nearly done, but at a great increase of 
cost, owing to the accumulation of interest on the moneys previously expended, 
and to some subsidence in and accidents to the banks and sluices which occurred 
last winter. 

The embankment of a very valuable piece of mud land at Youghal was also 
undertaken during the Famine at the instance of His Grace the Duke of Devon- 
shire ; but the works being suspended for want of funds, suffered very severely from 
storm; and before the closure of the embankment was effectually secured during 
the last year, a very serious breach was caused by a high tide and storm concur- 
rently on the 29th of March, 1850. These causes have tended to a very great 
increase of the expense beyond the amount which was anticipated, or could have 
been foreseen. Still, considering the extreme fertility of the soil in this case, and 
its close proximity to the town of Youghal, it may be expected, in concurrence 
with the benefit derived from the employment afforded, to gradually liquidate the 
cost of its reclamation. 


Maintenance of Works. 


Among the items which go to swell the apparent increase of the cost of works, 
is that of their maintenance whilst they remain in charge of the Board, an item 
not included or contemplated in the original estimates, and which, under the 
vicissitudes to which this service has been liable, from the suspension of works for 
long and uncertain periods, either from want of funds or the necessary second 
assents of proprietors, it is even, with the great additional experience now avail- 
able, impracticable properly to foresee the amount, and especially in the case of 
half-executed or unfinished river works, from which the periodical floods of the 
country cannot be diverted. 

Even in districts where the works have been fully finished, and in the few 
others in which they have been carried to completion without interruption of any 
kind, considerable expense has been found necessary, as we have stated in previous 
Reports, in order to repair the slips and breaches of banks, remove the shoals 
which are so rapidly formed after new works of this class have afforded the means 
for tapping the springs of the country, and after the fresh cut channels have been 
opened to the influence of floods. 

The subsidence of large tracts of the low and hitherto marshy grounds, on 
removal of the underwater, is also a frequent source of heavy expense, and often 
causes the bottom of the new channels to swell up nearly to the level of the old, 
which can only be remedied by slow degrees, with the application of skill and 
experience, and consequently making it an imperative duty upon us to have the 
repairs effected wherever we have the means, before the district is given up to the 
proprietors. | 

The extent to which this subsidence occurs in lands where the inexperienced 
would not expect any such result is most remarkable. Most of the marsh lands, 
even with solid and stable subsoils, shrink or subside a little, varying, according to 
their nature, from 3 inches to 9 inches, or a foot; others subside 18 inches to 
2 feet; whilst in cases were the subsoils are composed of blue clay, or marl, or 
other unstable material, many acres slip down 3 to 4 feet, great chasms are made 
through the lands, and some small portions remain, notwithstanding the greatly 
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reduced or lowered level of the outfall, as liable (from their subsidence) to floods 
as they were before the works commenced. 

The subsidence in deep bogs, in a few instances where we have had occasion to 
make new cuts for drainage, has been remarkable, and affords useful information in 
dealing with similar cases. In the Lough Gara district a bog, by the system of 
drainage observed, subsided 19 out of 32 feet. And in the Ballinamore and 
Ballyconnell district, when it became necessary to divert a mountain torrent by a 
new cut across a bog into Lough Scur, by a similar system of drainage the bog 
subsided 16 out of 24 feet; thus, in these instances, producing valleys across waste 
tracts of bog which previously constituted low swelling hills, and, by a natural 
though slow process most importantly reducing the quantity of material required 
to be excavated in order to form the river courses required. 

Where the maintenance of works in districts drained under favourable circum- 
stances is necessarily productive of excess over the originally estimated cost of con- 
structing the works, it will, on reflection, be readily conceived how excessively this 
item of unprovided cost is increased, and may baffle any attempt at estimate by 
the lengthened suspension of river works for any cause in an unfinished state. 

In alluding to the maintenance of this class of works, it is right to observe 
that the Drainage Acts have made provision for the appointment of trustees 
from the proprietors of the drained lands, with ample executive and taxation 
powers for the effectual maintenance and preservation of the works, and in 
all cases brought to final award the necessary steps and arrangements for the 
appointment of such trustees, so far as this Board is concerned, have been taken. 
Although the system of drainage and mode of executing the works, but espe- 
cially the improved designs for deep drainage, have been carried out with a view 
to reduce the future maintenance to a minimum, yet we are thoroughly convinced 
by experience that no class of works requires more steady, constant, and judicious 
care and watchfulness than those of drainage; a slight accident or breach neg- 
lected—-a small impediment unremoved—even the unchecked growth of weeds, 
may, and in a great many cases assuredly will,.lead to most injurious results, very 
costly to remedy, whilst early and constant attention would prevent the mischief. 
We regret to state that, whether owing to want of co-operation, or other causes, 
there is too much freason to fear that in the majority of cases in which trustees 
have been appointed, these powers will not be effectually exercised. In some 
instances obstructions have been placed on new mill weirs, raising the water to 
the original level with palpable injury to the land; in others injurious shoals 
allowed to accumulate, and in one case of a deep new course, cut at considerable 
expense through rock, massive walls of stone had with impunity been raised across 
the entire cut to its full height, flooding again to the original level the lands for 
the drainage of which the cut in question had been purposely made. 

This question of maintenance is of more than local importance, when it is borne 
in mind that the moneys advanced for the works are secured on the lands drained, 
and repayable by instalments for a considerable number of years. 


Second Assents, 


In our three last Annual Reports we have adverted to the serious evils and excess 
of expenditure, without any power of control on our part over any estimates 
which could be formed, arising from the omission, unwillingness, or decided 
opposition of proprietors to giving these assents in cases undertaken under the 
Provisions for Summary Proceedings, and where as explained in these Reports, the 
objects of the law are virtually defeated by that want of co-operation which leads 
to such results. 

Previous to the provision of funds made last year to complete the works, the 
difficulty of this Board in dealing with the subject was materially greater than it 
has been since that time, as the Board has now been enabled to make definite 
arrangements, and in urging parties to the consideration of the importance of 
completing the works, and of avoiding the increase of debt from accumulated 
interest, and injury to the unfinished works, we have been empowered to state to 
the proprietors that the funds for finishing the works were prepared,if the necessary 
assents were received. 

In several instances we held meetings, explained the law, the nature of the 
measures, and the possession of the necessary means for their completion, and this 
course led to the desired result; the necessary amount of assents were furnished, 
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and the works have since been or are now in progress to completion. In two: 
districts, the Rath or Clooneen, and the Dungolman, the works were suspended: 
for nearly three years for want of a sufficient number of these second assents, 
which were finally furnished, and the districts are now nearly completed, but with’ 
a greatly increased addition of debt for interest on borrowed moneys and injury to: 
suspended works. : 

But in several other extensive and important districts a sufficient amount of 
assents to constitute a majority are still withheld, especially in the distressed parts’ 
of the country, and all the injurious consequences of such suspension are daily. 
accumulating. This is remarkably the case in the extensive district of the Fergus, 
county Clare, where notwithstanding the works are proposed to be completed for 
very nearly the amount of the original estimate published when the proprietors 
first assented to the measure; notwithstanding the pressure of a heavy poor-rate 
for non-productive purposes, and the fact of a full explanation at a public meeting 
that the funds were ready for the completion of this most important work, the 
whole measure has now been suspended for a year, its debt increased, the labouring 
population unemployed, and the lands, which, if drained, would by their increased 
produetiveness assist in relieving the distressed state of the country, remain in 
their original condition. 

Various reasons are reported to actuate the parties in this and other cases, some 
of which are detailed in our previous Reports, in addition to which may be stated, 
as regards other districts, objections to the increased cost of the works, which a 
revision of the projects, with the increased knowledge of the fall of rain and dis- 
charge of floods adverted to already, and which the adoption of a deep system of 
arterial drainage, whereby the necessity of thorough draining the low lands may 
often be dispensed with and an ultimate saving eflected, have made it our duty to 
adopt and sanction, together with, in some cases, objections to those measures 
having been during the Famine rendered somewhat more expensive, because of their 
being auxiliary to relief, though it was expressly for that purpose the law was 
passed, and the drainages were applied for and urged on the Board by the proprie- 
tors themselves. 

But whilst these species of objections are urged, we are bound in justice to 
express our conviction that substantially the measures are retarded, however un- 
wisely, by the general, though we hope temporary, depressing causes which affect 
the value of lands in these districts, and which deter the proprietors from incur- 
ring any liability on account of land. 

We are the more inclined to this opinion from the fact that the same results do 
not follow under similar circumstances in the less distressed parts of Ireland. 

The results, however, from whatever cause arising, are deeply injurious to the 
proprietors and their estates, and as we have explained before, can scarcely be 
controlled by us in many instances, whilst in the aggregate they mar any attempt 
to make accurate estimates for the final completion of these drainages, we are of 
opinion that an award in such districts might be made, and the cost of the unfi- 
nished works charged on the lands benefited by the works, because, as a first prin- 
ciple of the law, provision is necessarily made for the effectual security of the 
moneys borrowed and expended on the district in any case; but we have before 
explained how difficult it would be in some cases to make the assessment with 
equity, and we have frequently explained to the proprietors themselves that the 
cost thus charged on the lands would invariably be more injurious to them per- 
sonally and their estates than if the whole measure was completed, and each acre 
of land rated in proportion to the benefit conferred. 

In some cases where we found that the works were sufficiently advanced to 
enable us equitably to make a final award when the parties had refused to give 
second assents, much opposition was given, and objections perseveringly urged, to 
the want of perfection in the works, although the parties would not co-operate to 
afford the necessary assents without which we were debarred from effecting the 
object they required. 

In conclusion, we have refrained, in the absence of any further legislative pro- 
visions, from pushing matters to the extremity of making awards in the cases we 
have referred to, for the reasons stated, and from a hope that a sufficient number 
of the proprietors interested would soon see the importance of completing the 
works, or that a still more general feeling in favour of doing so would arise with 
any returning prosperity in the country. 
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General Results of the Works, and Employment. 


The tabular statement bearing upon this part of the subject, page 86, indicates 
generally the statistical facts of this service. Whilst many causes over which we 
had no control, combined with the distressed state of the country, have increased 
the difficulties under which it has been conducted, and whilst delays and objections 
have, for similar reasons, too frequently taken the place of co-operation and en- 
couragement, in aiding us to fulfil duties by their very nature involving the most 
delicate and difficult considerations of policy, and of administrative and executive 
functions, we are supported by the conviction that, taken as a whole, notwithstand- 
ing all the disadvantages referred to, the cost of the works will bear comparison 
favourably with any operations of similar extent and character ever executed, 
whilst their ultimate success and beneficial effects in the improvement of land, 
navigation, and mill-power and employment of labour, with the establishment of 
task-work, and consequent creation of skilled labour, remove any doubts as to the 
impartial verdict which a few years’ experience of the results will elicit from the 
public as to these, the first and essential measures for improving at the same time 
the agricultural resources and manufacturing power of the country. 

The peculiar fertility of the lands drained, and their capability of growing the 
most remunerative green crops, as well as flax or rape, frequently proving by the 
value of a single crop sufficient to pay the whole cost charged for drainage on the 
lands so cultivated, is abundantly testified in the reports of the engineers ; whilst, 
notwithstanding the depression of the value of land, we find numerous exertions 
making to render available the benefits of the drainage by the necessary subse- 
quent works of reclamation, Testimony is also borne to the beneficial influence 
which the steady employment of last year has had in relieving the pressure of the 
poor laws in different districts ; whilst the circulation of money and the increased 
consumption of food by the able-bodied labourer, who is paid a fair value for his 
services, and who, under present circumstances, is obliged to buy the larger 
portion of his food with cash, has had a more extensive and beneficial effect on 
the locality of the works than would appear to be likely to persons unacquainted 
with the details. 

A remarkable feature, however, in many parts of the country during the last 
year, was the difficulty experienced in procuring a sufficient number of able- 
bodied labourers ; the diminution is indeed startling, some portions of the country 
being nearly deserted, so that we have been obliged to authorise the erection of 
temporary buildings to lodge strangers in order to carry on the works economi- 
cally. | 
On some works where 3,000 or 4,000 labourers could be obtained with facility 
in 1846-7, scarcely as many as 600 or 700 men could be obtained last year; 
whilst in nearly every part of the country when the works terminate the best 
labourers emigrate with any portion of their wages they have been enabled to save. 
_ The results of the works and effects of employment to which we have adverted, 
may be best illustrated by a few extracts from the reports of the district engineers, 
whilst many similar matters of interest will be found in the extracts from their 
annual reports in the Appendix. 

As regards the effect of the works in reducing poor-law taxation, Mr. James 
Farrell, district engineer and county surveyor for the county Wexford, states, in 
_regard to the Cahore drainage district, near Gorey :— | 

“The district has been greatly relieved from taxation by the employment of 
“the people; its proportion of the poor’s-rate struck in October, 1849, was 3s. 
“in the pound, and when the last rate was made, it was altogether exempt. The 
“ poor-law valuation of this (the Cahore) electoral division is 2,549/. 15s., so 
“‘ that, compared with 1849, the year 1850 exhibits an improvement equivalent in 
“value to 3831. which, of course, is. chiefly attributable to the employment 
“ afforded by the Drainage Works.” 

And in respect to the benefit from the works in the Sow District, in the same 
county— | 

“With regard to the benefit that has been conferred on this district, I have to 
“ repeat the favourable reports that I formerly made, and am happy to be able to 
“add, that when the Board’s valuator visited and inspected it, he found that his 
“most sanguine expectations were more than fulfilled. Nearly 80 acres that 
“could never have been tilled before the works were commenced were under 
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“crops, and yielded abundant produce. The following table gives an approxi- 
“mate measurement of the land under each kind of crop :— 


2 


‘“ Wheat. : ; . . 10 


me NO 
om) 


R. 

2 
“Oats . 7 : P . 51 2 10 
“ Barley . 9 0 O 
“ Potatoes 4 110 
“ Turnips ‘ ‘ : . O 110 
“ Mangold Wortzel . ’ . OO 310 
“ Beans . ‘ . ‘ ' 5 2 0 
“ Blax . ; . 0 010 


78 0 30 


“ Besides this produce, a very large quantity of turf was cut out of the upper 
“bogs, and the whole of the remainder of the district was available throughout 
“the year for pasture. 

‘© Probably much more than double this area will be tilled this year. On the 
“eastern side of the river, in the bogs near the village of Ballaghkeene, which 
‘“‘were in a most wretched condition, the tenant is improving largely under the 
“ Land Improvement Act, and in Ballyvoke bog, which was one of the worst in 
‘ the district, similar improvements are in progress.” 

Mr. J. W. Kelly, district engineer for county Clare, speaking of the beneficial 
results to lands in the Fergus district, where the works have been suspended for 
a year for want of the second assents, states :— 

*¢ Of the lands already drained in this district, and in consequence of the 
“ peculiar physical characteristics of the country, and other reasons explained in 
“the supplemental Report alluded to, they are not yet proportionate to the extent 
“of heavy works executed. Of these lands about 70 statute acres only have been 


“tilled, and three successive crops of barley and oats have been raised off them. 


“The only labour attending their cultivation was simply a ploughing and 
“ harrowing each time, and I feel confident I am safe in valuing the net value of 
“ crops (after deducting for seed and labour, and the former value of the land, 
‘which was but little) at 3/. per acre. At this valuation, then, they have already 
“ realized more than they will eventually have to contribute towards the cost of 


“ the improvements. 
‘¢ Nor are the lands instanced the best in the district: the greater part of the 


_ % Jands to be drained are fully equal, and some superior to them ; and, if similarly 


“ treated, will no doubt yield like results.” 

Mr. Williams Latimer, district engineer, county Carlow, in describing the 
results on the Burren district, in that county, with reference both to the employ- 
ment and benefit to the lands, observes :— 

“ The benefits resulting from the execution of the works have been distributed 
‘upon a large area of country, embracing more than one-fifth of the county 
“ Carlow, and dispensing labour to the unemployed population of nearly the entire 


* county. 


“ The gross number of days worked within the year amounted to an equivalent 
‘“¢ of one man’s labour for 145,000 days; the maximum number of men being 890 
“ ner diem, and the average for the year being 503 daily. 

‘“ This number of able-bodied and efficient labourers may be said to represent a 
“ population of 2,500, all of whom have been supported and maintained without 
‘“ becoming a burden upon the rates of the Union, whilst the labourers themselves 
“have attained to a knowledge of work to which they were before unaccustomed, 
“ and which is now becoming the principal source of employment in the country. 

“In many cases the lands are perfectly drained by the main channel being 
“sunk, and where the substratum is at all open or porous, the benefit is im- 
‘‘ mediate, and the effect extends to very considerable distances, drying springs 
‘upon the surface which generally change their levels and rise from the bottom 
“‘ of the new cuttings. 

“¢ The quantity of land relieved from floods and improved by drainage up to this 
“‘ date has been computed, from accurate examinations of the grounds and calcu- 
“ lations made, to amount to 5,100 acres statute measure; the whole of which 
“ has been rescued from a state of marsh, and now presents (in the winter season) 
“ fertile tracts fit for cultivation. 
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“ The lands relieved along the main channel of the Burren, which are chiefly in 
“ meadow, produced excellent crops last season, both in quantity and quality; and 
“ the facility with which the crop was saved enhanced its value considerably as a 
‘* meadow crop. 

“The lands have since then been grazed, and during the past months sheep 
“ might be seen upon good dry pasture Jands that two years since were the resort 
‘“‘ at this season of wild ducks and water-fowl; and in the driest seasons it was a 
“ work of labour and difficulty to secure and save the crops by drawing it with 
“men and horses to the adjoining lands, which lay out of the reach of flood 
“‘ water.” ‘ 

Mr. F. Barry, district engineer, county Mayo, in adverting to collateral benefits 
derived from the works on the Lough Lannagh district, the outlet of which is 
through the county town, Castlebar, states :— 

“This portion of the work has been of the greatest possible benefit to the town 
“ of Castlebar, as all the sewers, &c., which were formerly discharged nearly on a 
“ level with the adjacent streets, are now iet in at a level of 9 feet lower, opes 
“ having been left in the river walls for that purpose.” 

And he adds,— 

“The water surface of Lough Lannagh has been reduced 8 feet 3 inches, and 
“it has yet to be lowered 3 feet before it reaches the level of the intended summer 
** water.” . 

Referring to the fully developed results in the Owenabrockagh district, in the 
same county, he observes :— 

“Tt may not be out of place to remark on the difference now existing in this 
“ nart of the country, for where moist and unfertile hills yielding poor and light 
“crops with valleys of rich land, laid 2 or 3 feet deep under water (both fresh and 
“ tidal) formerly met the eye, there is now to be seen the hills converted into 
“ pasture, for which they are more suitable, and the low lands growing promising 
“and certain remunerative crops, from the advantages they have received by their 
“ drainage.” | 

Mr. Tepe district engineer for county Galway, refers to the effect that these 
local works have in lessening the amount of poor-law taxation, in the Galway 
Union, as follows :— | 

“In reviewing the profitable results proceeding from the execution of the works 
‘“‘T have now described, the extent of local employment afforded demands especial 
** notice. : 

“ It is true that labourers from distant districts may, in some cases, be employed 
“on the works; but the extent of such is trifling, for the regulations of the 
service are strictly that the preference shall, in every instance, be given to the 
«local labourer. | | 

« By the Table No. 1,* it will be seen that the extent of employment afforded 
‘in the Galway Union has been in equivalents of men’s labour in day’s work of 
‘‘ one man 483,873 days; now, deducting from this one-fourth of the whole as an 
« allowance for strangers, and for those who probably had other means of 
“obtaining support than that afforded by employment on Public Works; the 
“ remainder 362,905 is a fair estimate of the extent of relief afforded in the 
© Union. 

“‘T have ascertained the average cost of a man’s support in the Galway Union 
“for one day to be 1id., so that assuming that each of the above 362,905 
“persons to whom employment had been afforded, had, on an average, a family of 
‘““4 each to support, including themselves, at the rate of say 14d. a-head ; the 
“ actual amount of relief afforded in money value would be 9072/. 12s. 6d., being 
equivalent to a rate of nearly 3s. in the pound, on the valuation of the Galway 
“ Union, which is 60,6062. 13s. 1d. | 

‘“‘ Relief of a similar nature, though not to so great an extent, has been 
afforded in the other Unions, in which the works have been carried on.” 

In speaking of the very heavy rock excavation for the overland discharge of the 
waters from Lough Mask to Lough Corrib, and the connexion of the navigation, 
he states :— | 

“« The channel through which the drainage of Lough Mask is to be effected, and 
“ navigable communication with Lough Corrib obtained, runs through limestone 


* The Tables Mr. Roberts refers to showing the statistical details will be found in the extracts from his 
Anrual Report in Appendix D. 
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“rock; the depth of cutting varies from 8 to 20 feet, and the entire length 
« of the canal is 4 miles 50 yards. 

«The work has been carried on with great vigour during the past year; 
“the constant employment afforded to upwards of 500 of the local labourers, 
«and the pains which have been taken by the officer in charge to teach and 
“instruct them in quatry-work, has had the most beneficial results on the 
* neighbourhood, 

‘The men have all through earned a high rate of wages, and the work 
‘has been executed in a workmanlike and most economical manner.” 

We may add, that so trained and skilled have the peasantry employed from the 
adjacent mountain districts become in this class of work, under a proper system, 
that it has been found useful to take numbers of them to other districts to instruct 
the local labourers, and set a good example of skilled labour. 

Mr. Mulvany, district engineer, counties Leitrim, Cavan, Fermanagh, and part 
of Monaghan, thus describes the alteration in the labour market, and its effect on 
the progress of the works. . 

“The unusual pressure for employment during the years of famine and distress 
“ 4s alluded to above as one of the causes which interfered injuriously with the 
“ progress of works in these years, any inconvenience which has been experienced 
“ Jast year was rather from the scarcity of labour. The diminution of the demand 
“ for employment was sensibly perceptible during the past season on all the works 
“under my charge. In the Ballinamore and Ballyconnell district, where we had 
“4,000 men a day employed in the summer of 1849, the greatest number em- 
“ ployed last year was about 2,600, and we could at that time willingly have em- 
“ ployed more men if they could be had. The employment having been however 


“ more regular last year than in 1849 the average number of men employed for the 


“ whole year, is very nearly the same in both cases. 

“In the Eslin district, in the county Leitrim, and the Leesborough district in 
“the county of Monaghan, the completion of the works has been rendered much 
“ more tedious than was expected, in consequence of our not having been able to 
“ get near so large a force of men as we could have employed, and in the Lough- 
“ oughter district, where we had work ready for from 2,000 to 2,500 men in the 
“ month of October, we were not able at any time to procure more than 1,300. 

“ On the whole, however, I am of opinion that it is much less disadvantageous 
“to our operations that the men should be rather scarce, than that the works 
“ should be overcrowded, especially with half-fed or starving labourers. Under 
“ present circumstances, a tolerably fai constant force of men can be calculated 
“ on, and provided there be no other causes to interfere with the arrangements for 
“ commencing work at a proper season, and carrying it on uninterruptedly, the 
“ force can be so distributed as to ensure the completion of each portion of the 
“ work at a convenient time. The men are more likely to continue in regular 
“ employment, and become trained workmen, and a much more perfect system of 
“management and discipline can be enforced than would be practicable with a 
“very large and fluctuating force. I have no doubt that these advantages will 
“ be found to more than counterbalance any disadvantage that may arise from a 
“ slight prolongation of the time necessary for carrying out the works.” 

Referring to collateral results from these works in the encouragement of local 
industry and mechanical skill in small manulactures of a most useful class, he 
observes :— 

“ J havealready stated that fully nine-tenths of the cost of the works is expended 
“in cash in their immediate neighbourhood. The only articles purchased at 
“¢ distant places, are foreign timber, iron and steel, powder, and such inachinery 
“ as cannot be procured in the neighbourhood. Tools of all descriptions, such as 
“ wheelbarrows, spades, shovels, picks, hammers, &c., are made in the country, 
“instead of being as they were necessarily in the first starting of these works, 
“ purchased from manufacturers in Dublin, or elsewhere. There are two small 
‘iron factories in the neighbourhcod of Clones, county of Monaghan, where I 
“ have got all spades and shovels which were required ; while wheelbarrows, and 
“iron tools of every description, are supplied by working carpenters and smiths 
“ in all parts of the district, who having been furnished in the first instance with 
“ good models, are now able to supply these articles of the best quality, and fully 
“as cheap, and in many cases cheaper than they could be got from any of the 
“ extensive manufacturers. A very large amount of employment has thus been 
“ afforded to the country mechanics, and they have at the same time acquired skill 
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‘in the manufacture of a superior description of implements, which must tend to 
“ the introduction of a better class of tools for general country use.” 

Mr. C. Ottley, district engineer for Lough Neagh, and other districts, referring 
to the diminution of labourers, states :-— 

“The greatest number of men employed in 1850 on the works, was in July, 
“ when the average number for the month was 1,651, besides 108 horses. 

‘“ At harvest time there was even a greater scarcity of hands than usual, and 
“ though printed advertisements were posted in Belfast, and in the towns through- 
“ out the adjoining counties, we failed to procure men; and at Toome, Portglenone, 
“ and the Cutts, felt serious inconvenience in the prosecution of the works on that 

© account.” 

Mr. P. I. Klasen, district engineer, counties Kings, Westmeath, and part of 
Galway, states as a partial result of the operations as yet unfinished in the Brusna 
(Ferbane) district :— 

“The total quantity of land relieved as yet is 8,747 acres, a great portion of 
“ which may be considered not only relieved, but actually reclaimed, as its complete 
“ state of continued saturation before the drainage rendered it perfectly useless, 
‘“‘ whereas, now hundreds of tons of hay (which in most instances during former 
“ years were consigned to the manure heap), are now saved without any loss, and 
“ erected in tramp cocks close to the edge of the river, while on former occasions 
“ it was either cut knee deep in water, and boated to the high land to be saved 
« (fit for nothing else than litter), or completely saturated and valueless, left to rot 
“‘ where it was cut.” 

Mr. Manning, district engineer, county Louth, thus adverts to the effect of the 
task system and employment, in his report on the Fane district, in that county :— 

“ During the present year, although prepared and anxious to employ all the 
“ labourers I could procure, the greatest number of men employed on any one day 
“ was 1,516; many of those being boys under 15 years of age, and old men. This 
“may appear a large number, but it is to be considered that they were drawn from 
“an area which may be fairly estimated at 100,000 acres, including nearly one- 
“ half of the county Louth, and parts of the counties of Meath and Monaghan. 

«¢ The system of task work adopted by the Board continues to work well, and 
“ affords a facility for the employment of a class of labourers which should under 
« the system of daily wages, resort to the poor house; and it is this that renders 
“a drainage work the ready means of absorbing the unemployed labour of the 
“ country.” 

Mr. R. A. Gray, district engineer, counties of Kildare, Meath, Westmeath, and 
Kings, referring to the benefit immediately available from the drained lands, where 
a proper system of cultivation is adopted, proves how, even before the drainage 
charge is imposed in some cases, the parties may reap advantages sufficient not only 
to pay the whole cost of the drainage, but a fair profit besides. 

‘One of the many instances which have occurred in this locality may be 
-« sufficient to mention, and I will state that of a Mr. Cole who rents part of 
“the lands of Rattin.”’ 

“ This land was partially relieved in the year 1847 by the sinking of the river 
“ course to within two feet of the proposed depth, which sinking had the effect of 
“¢ preventing surface flooding ever since. 

“In July, 1848, Mr. Cole ploughed the land alluded to and burned the sods, 
“the ashes of which he spread and then ploughed, and sowed rapeseed in the 
“ middle of August, which required no covering; this land produced a crop of 
“rape of 12 barrels to the acre, which Mr. Cole sold for 26s. per barrel 
“or 151, 12s. per acre, from which deduct the cost of producing and delivering, 
“or 21. per acre, left a profit of 13/. 12s. per acre for the first year. 

“ After removing this crop, he laid down the land, some with oats and some 
“with rye. The former produced 12 barrels per acre, which he sold for 9s. per 
« barrel, or 5/. 8s. per acre, and the rye produced 8 barrels per acre, which he 
“sold for 14s., or 51. 12s. per acre; the cost of producing this was 2/. per acre, 
“Jeaving a profit of 3/. 12s, and now there is, to use his own words, an excellent 
“ promise of meadow, and this may well be valued at 4/. 10s. per acre, with no 
“ cost of preparation ; so that for the three years including this, it may be fairly 
“ stated that this man has been paid 21. 14s. per acre for land which he himself 
“valued at 7s. 6d. per acre prior to the drainage, and which, in the Schedule 
“ attached to the Preliminary Report. is set down at an estimated increased value 
“ of 7s, per acre.” 
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Mr. Gisborne, district engineer, counties Roscommon and Longford, speaking 
of the profitable results of the Strokestown district, where, owing to the adoption 
of a deeper system of drainage, the expense considerably exceeds the original 
estimate, shows, nevertheless, the commensurate advantage :— 

“T have taken especial pains to obtain information regarding the crops in this 
“ district taken from lands heretofore subject to inundation. The number of 
‘“‘ branches into which the waters of the rain basin are collected, and the extent of 
“injury done both by want of superficial outlets and by subterraneous water 
‘“ passages, coupled with the number of years the works have been in progress 
“ (over four), have enabled the neighbouring gentry and tenant farmers to watch 
“ with interest the work of reclamation, and to take advantage of the opportunities 
“ offered to realize a profit on land from which many of them neither received 
“nor paid rent, and from which aquatic birds alone could obtain a livelihood. 
‘The information collected is embodied in a tabulated return attached to this 
“ Report. Every care was taken to obtain accurate results, and the valuation has 
‘been made at the prices received for produce during the past autumn in the 
“ neighbourhood. In almost every case the expense of culture was very small, no 
“manure being used, the land being so rank that in places like the Ballinafad 
“Turlough tie potatoes and oats ran too much to stalk, and did not give the - 
“ return which their appearance would have warranted. I have been unable to 
“ arrive at very just conclusions how much was paid for rent and taxes; much of 
“ the land pays no rent at all, and a considerable portion of it is let by bulk with 
“upland; but allowing 20s. a statute acre on that cultivated, still leaves 5,346/. 
“net profit on crops since the works commenced. ‘To this should be added the 
“ extra value of the crops on lands relieved, which were used as meadow or grazing, 
“ taking it at 10s. a statute acre (a most moderate valuation) would give for— 


1846 £. os. d. 

18475 2,700 acres relieved, at 10s, value . ‘ 1,350 0 0O 

1848 

1850} Same number of acres . : ‘ ‘ 2,700 O 0 

1849 1,187 deducting (366 acres for tillage) 568 10 0 

1850 1,657 at 10s. (deducting 490 acres in tillage) 828 10 0 
Net profit on 8956 acres (tillage crop) : : 0,062 0 0 
Totals. . 6,350 £11,009 0 O 


“The expenditure, including interest on borrowed money up to the end of 
“1850, is 27,6662, while the profits during the same period arising through means 
“ of that expenditure is equal to 40 per cent., and this with little more than one- 
“eighth of the lands relieved being brought into cultivation; thus showing that 
“if due advantage was taken by the occupiers, the entire cost of the works would 
“ be had by them in profits by the time of the perfect completion of the district.” 

In referring to the results of the Hind drainage, near to the town of Roscommon, 
he states :— 

“ Close to the town of Roscommon some excellent potato crops have been taken 
‘on the land heretofore a swamp inaccessible in the driest season; but generally 
“ in the district the drained lands have not been cultivated, being used as pasture 
“and meadow, the least valuable method of farming them for the first three or 
“four years after they have been relieved from injury by water. ‘Two successive 
“crops of potatoes (without any manure) have been taken off one field near Ros- 
‘common, which deserve peculiar mention. The quality and quantity was con- 
“ siderably beyond the average return of the neighbourhood, and they were not at 
“all affected by ‘rot.’” In Mote demesne, Lord Crofton is preparing his low 
lands for cultivation. 

“The alluvial soil is very deep and rich, and most excellent manuring gravel 
“ has been taken out of the bottom of the cut and laid on the banks ready to top- 
“ dress the lands.” . 

Mr. King, district engineer, county Cork, in reporting the results on the 
Ballinhassig district, county Cork, states :— 

“ 1,584 acres of injured and flooded lands, about 1,000 of which were actually 
“ submerged during the winter and spring months, have been freed from floods, 
“and the waters of the district confined to their proper channels at the levels of 
“ from 3ft. 6in. to 5ft. and 6ft. 9in, under the general level of the lands. 
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“‘ This was the case during the heavy floods of the 4th of January instant. 

‘“‘ Where the lands were heretofore flooded and under water for a considerable 
“ time, cattle have been grazing all through the winter. 

‘© The lands heretofore occasionally cultivated and tilled only to be either much 
“injured or totally destroyed by floods, have been in many places along the 
“¢ district, since our first operations, tilled and cultivated without any risk. 

« And lands that were never previously brought into cultivation, and consisting of 
“ great depths of fine alluvial soil, have, since our operations first began, been suc- 
_ © cessfully cropped each year since without requiring manure, or likely to require 

‘“‘ any for some years to come. | 

«Ata low computation I can state that a cash return to the amount of 1,734. 
« has already been obtained from the district, which is altogether the result of the 
* arterial drainage. In this amount I have not included any computation for the 
“ advantages of the very general grazing all over the land this winter.” 

Mr. William Fraser, district engineer, counties Tipperary, Queen's, &c., 
reports as to the benefits obtained in the Burrisokane district, the works of which 
were completed according to the original design in 1849, but resumed on the 
application of a majority of the proprietors, with a view to make them on the 
improved system by deeper excavation last year. 

“I have had a very careful examination made of the crops that have been raised 
“ off the reclaimed lands up to the end of 1850, and the following table* shows 
“ the result. I may add, that until the arterial drainage works were completed, 
“the lands enumerated were at all times in a marshy state, not only unfitted for 
“ tillage, but producing a coarse sedgy grass of the most worthless description, 
“and which, worthless as it was, could only be occasionally saved from the floods. 
“ Indeed, a large quantity of the Jands which have produced the crops enumerated 
“ bore no crops at all until the river was sunk, not even sedge, as they were cut 
“ away, bogs and moor lands lying so much within the influence of the floods that 
“ they could not be used even for turbary. 

“1 may also state, that I have submitted this return to one or two of the most 
“ intelligent owners of the lands, and they state that the quantities are not only 
“ not exaggerated, but are rather ‘under the mark.’ 

“In this return the quantities are in statute acres, and the amounts show the 
“net value of the crops, the cost of seed and labour having been in each case 
“ deducted. 

« Although the quantity of land under tillage in 1850 was less than that of the 
“ previous year, the thorough draining and otherwise improving of the reclaimed 
«lands was steadily proceeded with, and with the increased facilities which the 
“ additional sinking of the river will afford, the return for the year 1851 will, I 
‘am sure, be much larger than that for any previous year. Thus before the 
‘¢ owners of the lands will be called on to repay any portion of the money expended, 
“the return from the crops (which in the unimproved state of the district never 
“ could have been raised), will have equalled at least three-fourths of the expendi- 
** ture. , 

“These observations have, of course, reference only to those proprietors and 
“occupiers who wisely took early advantage of the facilities the works afforded 
“ for improvement, and had the prices of agricultural produce remained at what 
“they were when these works were undertaken, the profits to those parties alone 
“ would by this time be fully equal to the expenditure. : 

« There are, however, some parties (although indeed in this district the number 
«is comparatively small), who from various causes have left their lands in their 
“ original state, and although nature is doing her part of the work by gradually 
“improving her own productions, these lands are generally of that description 
‘“ which can be rendered valuable only by careful cultivation.” 

In reference to the beneficial results along the river Nore, Burris-in-Ossory 
district, he states :— 

_ © The proprietors and occupiers in this district have during the past year done 
“a great deal towards improving their reclaimed lands, and some very good crops 
‘of rape, turnips, oats, and bere, have been raised off lands which heretofore were 
“flooded for six to nine months every year. 

“ Very little was done towards cropping any portion of this district until this 
“ year (1850), and from a return of the produce made out by inquiry amongst 


* This Table will be found in Appendix D. 
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“‘ the occupiers, as well as direct observation; but in almost every case, taking 
“ their values, it appears that the value of the crops so raised, after deducting the 
“ eost of seed and labour, is about 1,3002. This amount is exclusive of the increased 
“ value of pasturage or meadow, in both of which there has been a most decided 


-“ increase. One of the occupying tenants states, with reference to a piece of 


‘“‘ meadow land he has had for the last 28 years, ‘ We never received the full crop 
“ © 95 of these years, in consequence of the Nore water; 31 tons was the average 
“ crop during that period. I have cut and saved these last three years 64 tons 


“per year of a superior quality ;’ and also, ‘I have found the quantity and 


“quality of each successive year improving, andI have no doubt but it will 
‘“¢¢ eontinue so. Another states, that he has farmed 23 acres along the Nore for 
“15 years ‘with little advantage until the sinking of the river Nore, since which 
“ ¢T have ploughed and burned a part, producing a rape crop of 13 barrels to the 
“acre; sowed grass seeds with the rape, and is likely from its present appear- 
“ “ance to produce three to four tons to the acre.’ 

“ ¢ Until the drainage it was flooded for eight months in the year; the parts of 
“the said farm not so tilled, when it becomes firm, I have no doubt can be 
“ ¢ reclaimed with equal advantage to the occupier and owner.’ ” 

As to some of the results in the Templemore district, Mr. Fraser reports :— 

“Up to Penane Bridge nothing but sedgy grass was heretofore produced, and 
« the coarse hay has been often swept away in August, now it is good feeding 
“land; and one place which I know used to be continually under water, was this 
“year covered with the finest cabbages in the country. 

« Above Penane Bridge the lands were usually flooded for eight months in the 
“year. They are now ‘converted into sheep-walks, and used by Mr. —— for 
“ ¢ finishing his sheep and cattle for the Dublin and Liverpool markets.’ 

«In the great flat above Knocknageeragh Bridge, called the Pulloughs, a most 
« striking change has been effected. These lands were never before dry, and te 
« save a crop of bad coarse hay fit only for fodder was an usual event. They are 
“not only free from floods, but could, were it necessary, be deeply thorough 
« drained. These lands are rich alluvial deposit. A full crop of superior hay 
« was saved in August, and what surprised the owners very much, they had no 
“ occasion to draw it off their lands until the latter end of October. 

“ One of the hitherto most swampy fields in the Pulloughs is this year planted 
“with rape. Along this portion of the district the bed of the old river was in 
“ many places higher than the adjoining lands, and although all the floods may 
“ not have swept over the lands, they were kept constantly wet.” 
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During the last year final awards were made in 27 districts, which, with awards 
made for 12 districts in 1849, makes a total number of 39, and it is hoped that 


Awards and Repayments. 


additional awards may be made during the present year in about 40 districts. 

The particulars of the 39 awards made final up to the end of the last year are 
set forth in the following table, in which is included a column showing the 
amount of repayments received by the Paymaster of Civil Services on account of 
these districts up to 31st December last, 1850. 


Asstract of Awarps made final up to December 31, 1850. 


Districts, 
and Date when 
Award made Final, 


ae ey 


1849 
Blackwater, Mar, 16 


Oranhill, Apr.4. . 


Ballycowan, June 16 
Gorteen, sy 
Hermitage _,, 
Kilmurry, July 30 . 
Loughnasaggart, 
Sept. 6. 
Red Bog, Sept.6 . 
Carbury Mill Stream, 
Oct. 19. 
Wilkinstown, Oct. 19 
Carrigans, Oct, 26 . 
Kilmannock ,, 


Total for 1849 


CounrrtEs. 


ee ed 


Meath and 
Kildare. 
Galway . 


Kildare . 


2? 


9° 
Meath. . 
Meath and 
Westmeath 
Meath. . 
Kildare . 


Meath. . 


Donegal . 
Wexford . 


1850 
Ballinderry, April 30 | Westmeath 


Mullafarry es 
Lough-alick 59 
Owenkeagh 3 


Carriggower _,, 
Shandrum ‘3 
Carrowmore Lake,, 
Drumbominy ,, 
Moyne and Cross- 
patrick oe 
Curragha ” 


Kinmeen, Sept. 2 
Headford, Sept. 16 
Kilcock is 
Ballybay, Oct. 1. . 
Garr aa 
Lorrha, Oct.8 . . 
Owenabrockagh, Oct. 
26. 

Moyour, Oct. 26 
Curraunboy 35 


Cuilmore i Ue 
Broadlough ,, + 
Mullaun ae 
Camcloon e 


Ballinakill, 65 

Boardsmill 3 

Ballinaskeaand 
Castlerickard ,, 


Tawnawoggaun,, 
ie 
e 


Total for 1850 
Total... 


and King’s 
Mayo. . 
oe 
Cork . . 
Wicklow . 
Mayo. . 
ass 
Fermanagh 
Mayo. .« 


Meath and 


Dublin. 

Fermanagh 
Leitrim . 
Meath. . 
Roscommon 
Kildare . 
Tipperary . 
Mayo ee 


~~ 
w 
° 
e 


ee @ 2 @ @& «© 


Area of | Area of flooded 


Catchment| or Injured | Letting Value 
or Lands which | of these Lands 
Rainbasin.} have been caused by 
Drained. Drainage. 
Stat. Acres; 4. RP. £. s. d, 
50,000 | 3,827 2 18 1,034 7 9 
Unknown, 974 0 16 315 10 1 
being in 
cavernous 
limestone. 
1,000 215 2 29 58 17 3 
7,170 1,440 0 12 438 6 2 
600 150 1 38 26 13 11 
2,000 369 | 22 143 10 1 
2,500 193 1 38 59 ll 4 
3,000 241 2 8 75 8 5 
1,600 196 0 20 44.10 9 
10,600 700 2 37 217 16 8 
3,330 634 2 18 217 3 8 
8,532 509 1 12 702 0 1 
90,332 9,453 0 28. | 3,333 16 2 


1,658 all 
2,210 326 
6,064 921 
15,700 393 
12,000 592 

700 132 

800 199 
1,000 134 

600 96 
2,500 407 
1,000 87 
3,520 304 
3,230 491 
3,300 414 
3,600 944 
8,900 | 1,057 
6,000 379 
6,000 | 1,040 

200 46 

500 57 
1,000 198 

400 74 

400 72 
2,200 294 
1,350 430 
6,850 | 1,428 
3,900 738 
95,582 |11,579 


mh b= ON ND O o 


o o Oo Com Co 09 G8 G9 © 09 Om © 08 om to i) 
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1 185,914 |21,032 


Increase 
in the Annual 


38 112 8 6 
15 7°65 =«#1 
30 240 19 7 
15 99 9 10 
31. 274 16 9 
85 53 10 0 
30 54.18 5 
5 36 11 6 
32 50 16 10 
32 122 6 7 
31 28 2 9 
20 144 10 9 
11 196 4 1 
27 124 0 8 
23 282 10 8 
13 335 7 9 
35 224 1 6 
il 553 8 4 
31 19 6 0 
8 2113 0 
19 7819 8 
13 29 11 1 
37 |. 27 9 8 
0 82 10 10 
3 129 15 8 
12 428 2 1 
20 |. 205 7 11 
17 | 4,074 4 8 


aerate | Sra AN err rea 


5 | 7,408 0 10 


ed 
bo bo 
of for) 
Oo ar 
pee 
for) ON Oe © mH bo ce) 


peed pe 


cs 
qa 
oO 

MO OO GD et mt 


POM OAR Or 


98 18 11 
1,724 4 11 


3,010 138 3 j6,780 


Seca NSS, 


4,010 


136 1°38 


134 8 7 
122 711 
70 11 7 
102 10 7 


6 7 1 


1,126 


852 
2,759 
1,206 
3,134 

712 

790 

333 

679 


1,264 


244 
923 
1,801 
807 
3,431 
3,449 
3,063 


7,724 
268 
308 

1,106 
333 
214 

1,178 

1,073 

3,513 


2,036 


12 0 |44,337 


11 8 (79,898 
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Annuity Toran 
op Amott aa oe ep 
Instalments ics ~~ 
payable Px nondare ost per 
Half-yearl pe ‘ Acre of the! Repayments 
Saladin % Charged to Expenditure Drainage | on Atcount 
ee Counties Charged | ; , De- 
Principal and ji Land: including | up to De 
Interest to oe Pabhisy | one anit Interest, | cember 31, 
repay Cost, Works. &e. 1850. | 
£. s. d. £. «. d, £ ad) £& s ad) £. 8 d. 
382 4 1 |1,839 15 9 |10,276 0 9) 213 8 4,552 5 8 
139 17 7 190 16 2 3,681 0 Oo} 315 7 583 13 10 © 
23 12 2 87 9 10 641138 4| 219 6 173 10 4 
124 12 1 139 10 4] 8,386 14 7} 2 7 O 775 1 8 
10 1 8 13 5 10 273 10 3 116 5 32 11 10 
32 9 8 5514 9 882 18 6 2 7 9 309 7 8 
2619 6 9 6 0 674 8 6| 3 9 9 284 9 3 
33 0 9 66 19 11 s98 0 0| 314 4 234 7 0 
22 3 5 3418 38 602 12 7, 3 1 6 101 17 11 
5717 6 190 17 7|1,573 2 5) 2 410 892 7 il 
85 17 6 1441 5 3/| 2,884 2 7) 318 6 452 14 11 
347 12 10 oe 9,836 13 7,19 6 6 887 17 6 
1,286 8 4 |2,769 19 8 |35,060 17 1 oe 8,780 5 1 


8 7 312 5 280 18 10 
9 5} 212 4 180 18 3 
4 7 219 10 181 14 11 
15 8 3 1 4 151 6 9 
17 9) 5 5 10 358 7 9 
10 3} 5 7 7 30 19 3 
5 0} 319 2 22 0 5 
8 9 29 7 28 13 1 
12 3} 7 O11 7l 7 6 
5 9 38 2 0 7214 5 
10 41 215 7 10 9 10 
2 0! 3 0 8 128 9 6 
9 5} 318 4 78 15 0 
11 2) 118 11 66 17 0 
0 2) 312 8 511 18 i 
19 3} 3 5 3 175 16 6 
9 8| 8 1 64 33 16 7 
1 5} 7 8 & 109 10 3 
16 3! 5 16 42 oe 

4 8 5 6 8 o* 

1 33 511 8 oe 

15 2) 49 2 ee 

0 41 218 74 oe 

8 6 4 0 1 12 16 & 
10 44 2 9 10 49 12 4 
5 5} 29 2 1385 15 11 
7 6 215 2 89 8 0 
10 10 ee 2,782 610 
711} 3 15 6 j11,562 11 11 


In this table are plainly recorded the result in each of the cases brought to a 
conclusion. The law and its administration are stringently tested, and notwith- 
standing the numerous disadvantages under which this general system of arterial 
drainage (which, as far as we are aware is, as a general system, without a parallel 
in this or any other country) has been conducted, we feel assured that, on the 
whole, the results will be found satisfactory, whilst we know that under even 


K 2 


Drainage. 


Awards and Repay- 
ments. 


64 IRELAND :—NINETEENTH ANNUAL REPORT - 


moderately prosperous circumstances the improved lands will fully afford, by 
their increased value and productiveness, where fairly rendered available, the 
means not only of repaying the expenditure, but affording a new property or income 
to the owners or occupiers without the investment or sinking of any capital on 
their parts to create the original improvement. __ 

We are fully aware that there are many cases where, under the present circum- 
stances of the country, this will not occur, many cases where, from want of 
capital, or knowledge, or energy, or where from untoward circumstances, as 
regards the tenure of land, the improvement may not be rendered available, whilst 
precisely similar lands adjacent to those so circumstanced may be made to afford 
the means of repaying the whole debt in two or three years, though twenty or 
more years may be allowed for its liquidation. But it is clear that even in the 
cases referred to, if the drainage charge served to increase the difficulties and 
embarrassments of the parties who, by works necessary and common to the 
benefit of many, received advantages of which they were not prepared or willing 
to avail themselves, such circumstances cannot or ought not to be allowed or 
taken as tests of the benefit of the measure,—though experience has fully shown 
that the complaints of parties suffering unfortunately under such circumstances 
are more frequently heard, more freely and loudly promulgated than the approba- 
tion of those who are quietly enjoying the advantages of the improvement and their 
own energetic exertions to render it available. . 

In these matters the absence of general and strong censure seems the only 
approximate measure of approbation which the administrators of the law may 
expect, and their main support and encouragement can only,-it appears, be their 


own conviction of the ultimate benefits to result, and the rectitude of the course 


Piers and Harbours. 


pursued. 
By the above table it will be seen that the outfall of tracts of country, 


amounting in the aggregate to 185,914 acres, have been opened at a total expense, 
for all purposes, of 86,1780. 19s. 7d., of which 8,385/. 16s. 2d. was interest on 
borrowed money during the execution of the works. That 21,0324. lr. 5p. 
have been drained and improved 7,408/. per annum in their value, at a cost 
chargeable on the lands of 79,398/. 7s. 11d., being, on the average, but 3/. 15s. 6d. 
per acre, though inclusive of some very expensive works, whilst for the sum so 
charged, various periods, according to the circumstances of the case, from 12 to 
23 years, are allowed for the repayment, the amount of the half-yearly instalments 
of principal and interest being, as set forth in the table, 3,010/. 13s. 3d. 

‘Although the first award was only made on the 16th March, 1849, and the last 
in October, 1850, as will be seen by the table, yet the repayments from these 
districts up to 31st December, 1850, amounted to 11,562¢. 11s. 11d., to which if 
we add 4,426/. 8s. 10d. received for county works in other districts, a total repay- 
ment is shown in the service of 15,989/. 0s. 9d. up to 31st December last. Though 
some cases of default have occurred in which we have been obliged to take legal 
proceedings, yet considering the circumstances of the times, the difficulties attend- 
ing the first establishment of a system of collection, the cases of default have been 
comparatively few, and lead us confidently to expect, upon the completion of the 
system of collection, very favourable results. | 


PIERS AND HARBOURS. 


(9 Vic. cap. 3, and 10 & 11 Vic. cap. 75.) 
Of works in progress, at the date of our last Report, the following have been 
brought to a close, viz.:— 


Bunowen . . « County Galway. 
Blackwater ‘ ‘ ‘ ‘ » Kerry. 
Burren : ‘ ‘ ; : » Cork. 
Courtown . , : . ; » Wexford. 
Duncannon : . ‘ ; Pa 6 
Errislannon . ‘ ‘ : 5 Galway. 
Grenane . : ; mi » Kerry. 
Kilkerrin . : : ‘ : » Galway. 
Knightstown (Valencia) . , » Kerry. 
Kilmackillogue . ; ‘ : i . 


Newcastle . ‘ ' : : » Down. 
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Though no efficient provision has been yet made for the care and maintenance 
of the works undertaken under these Acts, several of which have been brought to 
a close now more than two years, no serious damage has been sustained by them. 

A grant has been sanctioned for the erection of a pier under the Acts above 
named at Glenarm, in the county of Antrim, which, however, has not been pro- 
ceeded with, in consequence of the applicants not acquiescing in the terms upon 
which the grant and loan were sanctioned. 

The detailed information respecting the several works completed and in progress 
under these Acts will be found in the table in the Appendix. 


Kingstown Harbour. 


As was stated in our last Annual Report, we shall have a large portion of the 
Traders’ Wharf available this summer, together with the inclined plane for small 
craft, as well as the beach for vessels to take the ground at the back of the old 
pier. Considerable shelter and protection in easterly gales of wind will be afforded 
by the new wharf, when fully extended, which we expect will be the case before 
the ensuing winter. 

The want of sufficient quay room for the steamers frequenting the harbour is 
much felt, as from the position of the moorings laid down for the convenience of 
mail packets after landing mails and passengers, and the great space required for 
these long vessels to swing at their moorings, a considerable portion of the harbour 
in the best situation during easterly gales is not available for vessels taking refuge. 
So soon however as the Traders’ Wharf is completed, we propose commencing the 
work of a new packet quay on the site approved of by your Lordships ‘and the 
Lords of the Admiralty. The annual Return of the number of vessels that have 
anchored in the harbour for the year ending 31st December, 1850, a copy of 
which is given below, shows, when compared with that for the previous year, a 
considerable decrease in numbers, but the decrease in tonnage is not proportionably 
so great. 


Years. Ships. Tonnage. 
1849 ; ‘ 2,100 , . 227,929 
1850 ‘ , 1,740 : ‘ 211,560 


A Return of the Number of Vessels, and Amount of Tonnage, that have anchored in Kings- 
town Harbour, during the year 1850, Steam packets carrying the Mails excepted. 


Number, Tons. 


Sailing vessels to and from the Port of Dublin, waiting wind or tide. 804 | 104,885 


Steamers ditto ditto . 97 27,089 
From English, Irish, Scotch, and Foreign Ports to Irish Ports . i 187 13,970 
From English, Scotch, and Foreign Ports to English and Scotch Ports 148 20,319 
From Irish Ports to English, Scotch, and Foreign Ports . Boe 121 8,248 
From English and Scotch Ports to Foreign Ports ‘ : 99 | °13,385 
For orders é . ‘ . . . 7 1,032 
To Kingstown . . ° . . : 268 22 ,632 
Men-of-war and cruisers. ‘ ‘ . ‘ ‘ : ‘ 9 we 


Grand Total 


1,740 | 211,560 


(Signed) Wm. Hurcuinson, Harbour Master. 


Harbours of Howth, Donaghadee, and Dunmore East. 


The works of these harbours have not sustained any material damage during the 
past year, and will only require the ordinary maintenance repairs. — 


Limerick Floating Dock. 


In our last Report we stated to your Lordships the progress that had been made 
in the construction of the new floating dock at Limerick. We have now to state 
that the river wall, then alluded to, has been completed in a most satisfactory 
manner. In consequence we are enabled to proceed with the dock entrance and 
inner walls without any interruption from the tide; and having a large stock of 
material ready we expect to make considerable progress during the present season. 


LE ASE DR ST a NES 


Piers and Harbours. 


Inland Navigation. 


Tideway of the 
River Shannon 
below Limerick. 


Fisheries. 
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INLAND NAVIGATION. 


The Shannon. 


The works authorized by the Act 2 and 3 Vicet., c. 61, for the improvement of 
the navigation of the river having been reported by the Shannon Commissioners as 
complete, the conservancy of the navigation and maintenance and repair of the 
works has devolved on this Board, and, during the past year, we have carried 
on some operations for maintenance and keeping open the channels through the 
shoals on the upper navigation. We have the satisfaction of reporting that a few 
weeks since steam vessels were, for the first time, introduced by the City of Dublin 
Steam Packet Company, and established to trade regularly on the upper part of 
the river, on which hitherto there has been but little traffic. ar 

A reduction has been made to a considerable extent of the staff employed in this 
service, by which a saving has been effected in salaries amounting to 223/., 16s. 10d. 
per annum. 


Tideway of the River Shannon below Limerick. 


Foynes Harbour. 

The only work at present in progress in the tideway of the river Shannon 
below Limerick, is the harbour at Foynes, which is being executed jointly at the 
expense of the public and of Lord Monteagle. 

At the present time the whole of the masonry connected with the wharf, piers, — 
and breakwater has been completed, and nothing now remains to be executed but 
the excavation at the entrance, and within the basin, which is progressing, and 
will be completed during the present season by means of a steam dredger. 

The wharfage, including the pier at the harbour, is 660 feet in length; the 
depth of water at low-water, spring tides, will be 10 feet. At high-water ordinary 
tides, 22 feet, and at high-water spring tides, 26 feet. It is easily accessible 
at all times of tide, and completely sheltered from every wind. 


The Boyne, the Tyrone, and the Marg Nawigations. 


Such works as were necessary to maintain these navigations in proper working 
order have been executed throughout the year. Repairs were also effected to some 
of the lock-houses. With the sanction of your Lordships, as conveyed in 
Sir Charles Trevelyan’s letter of 9th April, 1850, a considerable reduction has 
been made in the tolls of the Boyne navigation, to accommodate the trade. This 
was effected concurrently with a reduction by the boat owners in the freights, and 
a reduction of toll made by the Boyne Navigation Company, in whose hands is 
the upper portion of the canal. The following abstract shows the amount received 
for toll for the last year, during the period when the reduced rate has been in 
operation, as compared with the receipts for the two previous years, showing 
a considerable falling off in the income of the navigation. This diminution is 
principally attributable to the opening of the Navan branch of the Drogheda 
railway, which has seriously diminished by its competition the traffic of the canal, 
and it would, we have no doubt, have been much greater had not the reduction of 
toll, which was sanctioned by your Lordships, been carried into effect. 

Return of toll received in the years ending 30th April,— 


1848 1849 1850 
£. «2 £8 de £8. d. 
1,074 9 8 670 11 0% 463 9 9 
FISHERIES. 


In Appendix F. we furnish the Annual Report of the Inspecting Commis- 
sioners of Fisheries, containing, with other matters, a detail of duties performed 
during the last year. 

In the great and commercially-important matter of the deep-sea fisheries of 
Ireland, we regret that we can report but little advancement as yet from the state 
of depression resultant from the distressed state of the country, notwithstanding 
the proof afforded by the experiments conducted by this Board in the establish- 
ment of curing-stations in remote localities, the excellence of the article 
produced, and the small amount of capital necessary for the trade; but few, if any 
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persevering efforts have been made to establish the trade, and thus form a sure 
foundation for future success in the fisheries. | 

Each year’s experience confirms the opinions expressed in our former reports, 
that the prosperity of these fisheries must rather arise out of individual enter- 
prise than through the machinery of Joint-stock Companies; and with the great 


reduction which has taken place in the coast population in the vicinity of the best 


fishing-grounds, and the consequent reduction in the number of boats and people 
employed in the fisheries, as detailed in the returns annexed to the Report of the 
Inspecting Commissioners, we can only hope, notwithstanding the abundance of 
fish in the adjacent seas, for the establishment of this branch of trade with the 
return of prosperity and confidence in other pursuits, and especially in those con- 
nected with land and internal communications. : 

The increased facilities afforded by railways, as they extend, and steam navi- 
gation, are, as we anticipated, improving the fresh-fish markets; and we look 
forward with great interest to the results which the opening of the railway to the 
west of Ireland will produce in this respect; when, by its means, a central and 
remunerative market shall have been established at Galway, we have little doubt 
that, in the natural course of trade, improved boats and modes of fishing will be 
adopted throughout a great extent of the western coast; and the efforts to supply 
the fresh-fish market will soon produce a surplus, which will create a demand for 
the energies, skill, and capital of the curer. 


Salmon Lisheries. 


During the last year a very great and depressing deficiency occurred in these 
fisheries generally throughout Ireland, and we understand that a similar deficiency 
occurred in England and Scotland. | : 

The origin of this deficiency is a fruitful source of speculatiye discussion ; and 
in proportion to the absence of data or proved facts upon which to found sound 
inductive reasoning, is the heat and energy with whieh the numerous conflicting 
interests involved in these fisheries contest for their respective opinions or 
theories. 

It is to be regretted that a very large proportion accuse the provisions of the 
law as the origin; whereas, when fairly brought to the test, it is almost univer- 
sally admitted that the law has rarely been obeyed and never fully enforced. 
Whilst the law having been framed as a general system for the improvement of 
these fisheries, its success would necessarily depend upon the system being fully 
and fairly carried out in all its parts. All the old complaints are repeated by the 
upper proprietors of over-fishing by those who occupy the lower waters; and by 
the latter, of destruction of the breeding-fish in the upper waters. Whilst we 
regret to add, that as yet so little community of interest is felt by the various 
parties, that we are repeatedly pressed by each to allow to them extensions of the 
open season and other privileges suited, in their opinions, to their peculiar 
interests, though contrary to the general system indicated by the law, and, in our 
opinions, clearly injurious to the conjoined interests of all parties. 

Parties are too much inclined to view the matter under local prejudice, or 
under the narrow range of facts within the limits of their local observation ; and 
we rarely find that the large mass of evidence and information which from time to 
time has been published on the subject, has received the attention of those who are 
most decided in their opinion; so that, year after year, the same discussions are 
revived with all the vigour and energy of new lights upon matters long previously 
discussed and. determined. In fact, nothing but a sense of public duty, in 
upholding broad and clear principles, could withstand the constantly recurring 
pressure for change. , 

It has appeared to us, and the whole history of the fisheries sustains the view, 
that sufficient causes will be found in nature, and in the advancement in the 
civilization, agriculture, and manufactures of the country, not only for partial 
deficiencies in these fisheries, but for great and even permanent reduction in their 
productiveness. In the ordinary course of events, the fer@ nature will diminish 
as civilization advances; and although, as regards this particular class, and the 
peculiarly favourable geographical circumstances of Ireland in regard to her long 
and sluggish rivers and large estuaries, we think that by a faithful obedience and 
strict enforcement of the law, less injury in this respect might accrue, or the time 


Fisheries. 


Salmon Fisheries. 


Fisheries. 


Salmon Fisheries. 
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of its occurrence be postponed, yet, giving due weight to the want of co-operation 
amongst men, and to the value of other more important interests which should 
not be so sacrificed, we cannot rely with much hope that these sources of preserva- 
tion will be so effectually brought into operation as to prevent the results we have 
referred to. 

We believe the law, if faithfully observed, sufficient for the purpose, and we 
have invariably attached the greatest importance to the willing observance of the 
longest possible close-time, the strictest enforcement of the weekly close-time, the 
immediate formation of migration-passes for the fish over weirs and other 
obstructions, and, anomalous as it may appear to some, the regulation and 
improvement of the rivers now being deepened and widened for arterial drainage 
purposes. As a necessary result of observing the provisions of the Acts in the 
foregoing respects, and the removal of illegal fixed weirs or nets from places prohi- 
bited by the 5th and 6th Vict., cap. 106, the proprietors in the upper waters and 
anglers generally, if not prevented by the jealousies of others, would obtain a suf- 
ficient share of fish in the open season to enlist their co-operation in close-time, 
and lay the best foundation for the maintenance and improvement of these 
fisheries. 

So far do extreme opinions on matters connected with this subject go, that a 
Bill was recently introduced into Parliament to prevent the removal of any gravel, 
sand, stones, or soil from the bed of any river or stream frequented by salmon or 
other fish; the effect of which, if carried into a law, would be the prevention of 
nearly all works for the improvement of the drainage, navigation, or manufac- 
turing power of the country. 

Indeed, previous to the introduction of the Bill, this Board was remonstrated 
with and claim for compensation made by the owner of a fishery at the mouth of 
a river, some 30 or 40 miles from a tributary which was being deepened by the 
officers of the Board, under the provisions of the General Drainage Acts. 

It is unnecessary to comment on these facts, except to observe that, without 
referring to any argument founded on the preponderance of either of the interests 
involved, we believe, as before stated, that ultimately the general result of opening 
and improving the rivers will be to improve the salmon fisheries, by the increased 
facilities given for migration; by the shelter afforded in deep water, at the back of 
regulating weirs ; by the opening of rivers, lakes, &c., which formerly were dis- 
charged by cavernous passages; and by, in many instances, the improved 
spawning-ground afforded. 

These results have already been experienced in several cases, and especially in 
the River Ban, referred to in Mr. Ottley’s Report on the Lough Neagh District 
(see Appendix): and we hope in our future reports to be enabled to give further 
information on this interesting subject. 

That the deficiency in the salmon fisheries of last year was mainly produced by 
natural causes in the spawning season of 1847 is admitted by most persons to 
whose opinion weight can be attached, and is in some degree confirmed by the 
improvement in the fishery of the present year referred to in the Report of the 
Inspecting Commissioners. 

In conclusion, we beg to repeat the opinion expressed by us last year, that 
nothing is so calculated to prevent the improvement of these fisheries as constantly 
projected changes in the law: it unsettles men’s minds, diminishes the apparent 
necessity for their obeying the existing law, and weakens the power of the Com- 
missioners and magistrates in enforcing it. We believe that if anything like the 
same energy and attention were given to uphold and enforce the existing law that 
is devoted to devising changes, the salmon fisheries of Ireland would be in a far 
better position than they are, or are likely to be without adherence to a sound 
system which is generally applicable. 

We have the honour to be, 
Your Lordships’ most obedient, humble servants, 


RICHARD GRIFFITH. 
THOS. A. LARCOM. 
J. RADCLIFF. 

E. Hornssy, Secretary. WM. T. MULVANY. 


Office of Public Works, Dublin, 
June 7, 1851. 
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APPENDIX (A) 


LOANS AND GRANTS. 


ACCOUNTS. 
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(A 1.)—Assrract of Loans made by the Commisstoners of Pustic Works, under the Provisions of Act 1 & 2 Wm. IV., 
cap. 33, and subsequent Acts, classified under Counties and other general heads, and showing the Total 
Issues and Repayments to the 3lst December 1850. 


Amount of REPAYMENTS. 
COUNTY, &c. PURPOSE OF LOAN. ects Pils 6 eevee 44. —_ 
ssued. Principal, Interest. 
£ os. d. 7 ee d. Se ee Gh. gS be 
' sFor making and improving 
Antrim County . . . | Roads, Court-houses, &c. : 64,450 0 0 66,866 13 8 |103,054 5 3); 12,102 15 8 
Armagh County . . . Ditto: « 2 « &% » . 2 2,507 10 9 814 4 11 247 5 2 
jaa County o 4 Ditto. «© koe 8 * 5,650 0 0 € <a 5,650 0 0 592 5 6 
yaya County ™ Ditto. . . .. -| 1,450 0 0 2,993 10 0/| 3,499 15 5 596 17 3 
Cavan County . . . Ditto. . . « . . | 29,500 0 9 6,426 8 0O/| 33,501 12 6} 5,621 13 9 
Clare County. . . . Die. 2 «© & « ««(f 29,250 0 0 225 0 0O| 16,975 13 2 1,791 6 10 
Coe a 2 er mee c« ¢ « =» w» F B200 GO 8 630 0 0} 3,200 0 0 155 19 8 
ork, County of City. . TbGOEy a. ae a 1,500 0 0 290 4 0 84 16 0 
Donegal County... Dito. . . . + + | 14150 0 0 2,500 0 0| 15,9661710] 1,702 11 9° 
own County . . . 1g -e « @ « & 5,950 0 0 —— 5,950 0 O 288 16 4 
Dublin City... Ditto . Lut : . Ss 1,211 6 §| 1,211 6 8 42 11 11 
Dublin County . ., Ditto. . ‘ - | 2,450 0 0 3,088 11 1), 4,640 6 5 521 8 0 
Fermanagh County . . Ditto Se Me ew 4,950 0 0 nee 4,950 0 0 87t 1 4 
baa ine) a Oe ae ee er ae - | 23,850 0 O 6,112 0 4 | 28,759 O {1 1,398 11 10 
Galway Town to Sass IttO es 2 ee OR 600 0 0O an % 597 11 6 107 14 11 
Kerry County . . «| © Ditto. . . . « «| 57,950 0 0} 18,144 9 6| 70,191 19 4) 8,523 3 7 
Kildare County . . . Ditto. . . « . . | 4,850 0 0 1,752 10 0| 5,646 9 9); 1,27412 1 
Kilkenny County. . . Ditto. . . . . . | 29,350 0 0 vie 29,350 0 0| 3,238 9 4 
King’s County . . . Ditto - ¢ & © - x 1,550 0 0 3,152.10 2 2,737 17 10 395 15 8 
Leitrim County . . . Ditt® . « *# « « % 7,650 0 O ee 2 7,650 0 O 1,233 2 4 
eas: | mers st tl eee ee) eed Gl kere t) meal 3 
imerick County. . . a a 00 0 5,5 4 9 > 
seer County. . ree Me edt Ave. oe 1,250 Q 0 a F 1,250 0 0 304 10 9 
ongford County . % BO! ps Og Ge Ae. 3.896 1 4 1,829 19 1 311 16 3 
Louth County . . . Ditto a ae ee ee ee 6,250 0 0 3,124 0 0 7,521 0 3 1,111 10 8 
Mayo Coualy od, Me Ditto . joa i ge eh TE. Op 20 3,288 0 0/| 10,840 410° 1,209 10 10 
Meath County . . . 186 « 6 « 6 . a 607 2 6 a. ‘ » 
Queen’s County . . . WO tee. eo ee 3,700 0 0 3,963 0 0! 6,615 2 4 373 13 5. 
Roscommon County . Ditto. . . . . «| 18,350 0 0 1,434 0 0| 19,784 0 0} 1,316 11 9 
Sligo County. . . . Ditto. . » « «| 2,100 0 0 3,550 9 0} 4,177 19 2 661 3 5 
Tipperary County . . Ditto. . . . 7,250 0 0 2,194 13 11 | 9,230 3 11 685 13 3 
aes mig ae he Bo ee oe Bw 2,300 0 90 a. 78a 2,300 0 0 370 4 3 
aterford County . . ito. 2 2 6 ws 1,850 0 90 398 14 0] 2,248 14 0 122 10 0 
Waterford City... Ditina © = 4 @ «| 2,800 0 0 . . | 1,550 0 0 75 7 5 
Wexford County. . . Ditto « @ « « « « | 85,550. 6 0 2,556 0 0} 36,909 510} 4,441 18 1 
: a caer na «x he ae ae ae ee 4 ot Il 2 We 10 139 14 0 
estmeath County . . is a er es 30 0 0. 8 5 6 0 8 
ee a Eee 8 e For Roads and Bridges . . | 40,700 0 0 3,000 0 0 | 25,907 2 2) 12,057 7 2 
ca Mallet Lehi = In aid of construction, &c.. . |143,850 0 0} 26,550 0 0 | 38,267 6 0| 62,680 0 4 
Inland Navigation . . Poe A ae se » + «+ | 34,750 0 0 20,000 0 0| 8,078 17 3} 12,648 0 0 
Public Buildings. . . Works, as aie ot 128,250 0 0 5,050 0-0] 98,495 6 8| 46,472 1 2 
Railways. . . ~ «| In aid of construction, &c.. . [157,200 0 0 er 99,595 17 4 | 56,367 5 10 
Miscellaneous . . . | . aid of sundry Works . . | 14,250 0 O 300 0 0| 13,450 0 0} 2,328 13 6 
, s “f Vi e . 3 
Piers and Harbours . pte ae al Lea 1s 20,805 10 0} 265 0 0} 1,097 9 0 
River Drainage . . . | 5&6 Vic.c, 89,8. . . . Syd 813,973 3 4| 7,193 4 4/ 46,708 11 4 
_ Exchequer Bills Issued . | And afterwards relodged . . | 3,700 O O : 3 3,700 0 0 345 9 7 
£ |890,650 0 0 |1,044,614 18 10 749,742 14 2 [293,380 17 11 
Kan oer, a a feet atemreerenenermaniemanaeninmeeannad 
£1,935,264 18 10 £1,043,123 12 1 


Office of Public Works, Dublin, . G. Apams, Accountant. 
10th May, 1851.. . ; 


IRELAND :—APPENDIX TO NINETEENTH REPORT 


(A 2.)—A Statement of Loans made by the Commisstonrrs of Pustic Works in Ireland, pursuant to the Provisions of 
within the Year, and the Balance 


BALANCES 
aot NAME OF PARTY. PURPOSE OF LOAN. oubsetding dantany 1, Lees 
Principal. Tnterest. 
ne ae £. s. d. 
3 | Ardglass Harbour Commissioners. . Completing Works of the Harbour . . . | 6,650 0 O!} 4,610 18 4 
5 Limeriek Navigation Company . . | Toimprove Works. . oe #8 5,400 0 0 36 1 11 
14.| Galway Town . ‘ .  « | Continuing Cl: iddagh Quay “Walls . te Se 2 8 6 Oo 9 1 
15 | Limerick Bridge Commissioners . | Completing Wellesley Bridge and Docks. . | 19,277 6 5 388 14 2 
18 ; Athlunkard Bridge Commissioners Completing the Works of the Bridge, &c. . «| 9,850 0 O} 2,627 3 1 
20 | Galway Dock Commissioners . . Constructing a Floating Dock. .. - | 12,638 10 7 505 11 3 
28 | Newry Navigation Company Improving Works . . . .« 2 « -| 5,878 3 9 219 0 4 
30 | Dublin and Blessington Road Trustees | For Improvements . . . . . . . | 1,137 10 0 138 8 2{ 
31 | Dublin and Kingstown Railway Company] In aid of making Railway . . . . . . | 20,404 2 8 664 2 2 
101 Ditto. . . . . . . « | Extension of Forty-foot Road. . . 37,200 0 0; 1,210 15 8 
61 | Limerick Corporation . . . . « | Rebuilding Thomond Bridge . . . . | 4,023 15 6 24 13 11 
32 | Drogheda Harbour Commissioners . For Improvements. . ae a 3,456 5 11 . 
116 Ditto . . . .{| Further Improvements. . . . . . «| 3,000 0 0 : 
57 | Boyne Navigation Company - «| Fortmprovements. . . 2. . . . . 431 7 8 oe 
113 Ditto. . . « «| For further ditto . . < @ . 520 0 0 oe 
66 | Ecclesiastical Commissioners. . «| For purpose of Act 4 & 5 Will. IV., cap. 90 . 40,000 0 O|} 1,266 17 0 
70 | Limerick Navigation Company. . . | Improving Quays, &c. . . . - » «| 4,268 15 O 2810 9 
80 | Limerick Bridge Commissioners . | Purchasing Quayage and constructing new Quays) 40,000 0 0 806 ll 6 
108 Ditto « «4 . . . . | Further extension of Quays. . ae 5,000 0 0 126 0 6 
126 | Galway Dock Commissioners - « «| Second Loan in further aid of Works . ‘ 3,920 0 0 156 16 0 
157 Ditto. . - | Completing Works of the Harbour . . .{ 3,000 0 0 947 0 3 
143 | Coleraine and Antrim Road Trustees . a 332 1 7 414 7 
212 | Ulster Canal Company. . . A Completion of Works ~ 6 «© «@ « « « | 10,000 0 0} 4,529 11 8 
255 | Newry Navigation aay eu : . | Forextension of Canal. . . « « « «| 10,000 0 0 476 10 6 
109 | Robert Bowie . . - . | ForembankmentonShannon. . . . . 800 0 0 461 10 4 
142 | Rev. T. Matthew . . . . . .| RE. Chapel at Cork . 2. « 2. © «© . 866 6 0 395 17 11 
214 | Rev. Michael Scannell. . . . . | Finishing Aghada Chapel . . a 4g 14 5 9 1 8 1 
237 | Rev. S. O’Shaughnessy. . . . . | Completion of R.C. Chapel at Panis e Se 7e 478 1 10 19 3 8 
271 | Antrim County. . . . . . «| Footpath on Road, Larne to Ballycastle . . 34.13 9 018 8 
272 Ditto. «+ « « » « « « | Read, Broughsnane to Cushendall. . . . 11 10 2 0 4 8 
193 | Cavan County . . . 1. ee » Cavan to Cootehill . . . . . . 30 8 1l 014 1 
220 Ditto . e ee 5, CavantoGranard . a 11413 4 2 13 10 
235 Date: ae OS a> ee tw », Byconnell to Sligo and Enniskillen. . 179 0 8 4 310 
236 Ditto . ee ee oe ae », Ballyhaise to Newbliss . . . . . 83 8 9 118 11 
223 | Clare County a ee ee ee » Kilfenorato Ennis . . «+ «. 2 -« 396 8 9 6 0 6 
205 | Dublin County. . a ae » Grange to Murphystown . « « . 228 011 015 8 
208 | Galway County. . a a oe ¥9 Barna to Cloniff, in continuation . . 47 2 0 318 8 
227 | Kerry County . . . oe @ », Tralee to Listowell #8 588 13 1 10 17 10 
248 Ditto. «6 “eo w 2 F > Killarney to Castlemaine a 740 5 11 1313 8 
251 DG se ee we Ome Os », Kenmare to Castletown . oS. « 311 8 10 5 15 0 
269 DillG. Se 4 2 = « # », Tralee to Ballybunnion . 3 F 354 2 8 611 0} 
229 | Louth County . . . - . . . », Ardee to Carrickmacross a 702 18 11 15 15 10 
184 | MayoCounty . . . «© 2. © . » Belmullet to Ballina. . . 2. 1. 10 11 2 3 1 2) 
185 Witt >.< = & “ea w GS », Ballaghadereen to Swineford . . . 65 7 4 18 16 10 
242 Dit® ¢ . 6 aw «© & & 4% » Killalato Crossmolina . . . . . 108 3 6 618 2 
244 Ditt®-~ 2 6 4 4 @ & % » WestporttoGlinsk . . . 2. | . 447 6 3 28 11 11 
181 | SligoCounty . . . - 2. ew »» Tubbercurry to Ballina. 2. . . 383 11 5 o. 7 4 
i Moyferta Barony . . «© «© « « eg ge og 28 15 11 0 8 10 
£1253,415 13 5 | 19,786 12 3 
Dr. The Account of the Commissioners of Pustic Works for Loans under 1 & 2 Will, IV., 
1850 x & ds Bee de 
Jan.1  . | To Balance of last Account, as rendered . . . Bs ak ad oe a. Se * 4 40 18 5 
Dec. 81 . | To Principal Account, Repayments per foregoing statement « Sa er 12,802 4 6 — 
>» «| Lo Interest Account, Payments, as per ditto. . . . + © «© «© # * 4,441 4 8 


17,243 8 9 


Rees 


£17,284 7 2 


Office of Public Works, Dublin, 


10th May, 1851. 


OF THE COMMISSIONERS OF PUBLIC WORKS. 5 


the Act 1 & 2 Will. IV., cap. 33, for One Year; showing the Balance on each Loan on Jannary 1, 1850, the Repayments 
outstanding on December 31, 1850. 


see re ene cum PE REC EC 


BALANCES 
Interest Accrued BEES EN ae outstanding, Iecember 31, 1850. ? No. of 
within the Year. TOTAL. TOTAL. Loan. 
Principal. Interest. Principal. Interest. 
£. s. a. ee we  @ x s ad. E. & ds &. of ad. sf & d& £. & 2a 
266 0 0 11,526 18 4 wee oe 6,650 0 O 4,876 18 4) 11,526 18 4 3 
216 0 0 5,652 1 11 : 4 hes 5,400 0 0 252 1 11 5,652 1 il 5 
0 2 5 38 0 0 a . 2 8 6 oll 6 3 0 0 14 
Wil A, 20,437 2 2 ic % 7 19,277 6 5 1,159 15 9 | 20,4387 2 2 15 
394 0 0 12,871 3 1 Ns 250 0 O 9,850 0 0 2,771 3 1] 12,621 3 1 18 
505 11 3 13,649 13 1 472 19 9); 12,638 10 7 538 2 9/ 18,176 13 4 20) 
235 2 5 6,332 6 6 é 219 O 4 5,878 3 9 235 2 5 6,113 6 2 28 
4510 5 1,321 8 7 : 1,137 10 0 183 18 7| 1,321 8 7| 380 
816 3 3/ 21,884 8 1 ; : 20,404 2 8} 1,480 5 5) 21,884 8 1} 3k 
1,488 0 0O 39,898 15 8 ee 37,200 0 0 2,698 15 8 | 39,898 15 8 101 
160 19 3 4,209 8 8 . a. 4,023 15 6 185 13 2 4,209 8 8 61 
138 4 10 8,594 10 9 ‘ 138 4 10 3,456 5 11 . * 3,456 5 11 32 
150 0 0 3,150 0 0 150 0 0| 3,000 0 0 ; 3,000 0 0| 116 
16 1 5 447 9 1 118 8 8) 16 1 5! 81219 0 os “31219 Oj} 57 
25 9 Il 545 9 Ll 40 0 0 25 911 480 0 0O i 480 0 0O 113 
1,600 0 0 42,866 17 0) 10,000 0 0 1,600 0 0, 30,000 0 0 1,266 17 0 | 31,266 17 «(0 66 
170 15 3 4,468 1 0 ow e 8 4,268 15 0 199 6 0; 4,468 1 0 70 
1,600 0 0! 42,406 11 6 : 40,000 0 0| 2,406 11 6| 42,406 11 6 | 80 
250 0 0 5,376 O 6 F . 5,000 0 0O 376 0 6 5,376 O 6 108 
156 16 0 4,233 12 0 a ne e # 3,920 0 0 313 12 0 4,233 12 0 126 
120 0 0 4,067 0 38 827 0 3| 3,000 0 0 240 0 0| 3,240 0 O| 157 
14 10 8 351 6 5 109 7 5 1419 3 222 14 2 4 5 47 226 19 9 143. 
500 0 0 15,029 1L 8 , . 10,000 0 0O 5,029 11 8} 15,029 li 8 212 
500 0 0 10,976 10 6 ‘ 476 10 6); 10,000 0 0 500 0 0] 10,500 0 ¥ 255 
40 0 0 1,301 10 4 - s Bes 800 0 0 501 10 4] 1,301 10 4} 109 
43 6 0 1,305 9 11 4, 2 eo os 866 6 0O 439 3 11 1,305 9 11 142 
4 15 13 10 14 5 9 1 8 1 oy ak bye ‘ 214 
22 1 O 519 6 6 36 16 4 19 3 8 441 5 6 22 1 O 463 6 6 237 
015 5. 36 2 10 34 13 9 19 1 ‘ ; : 271 
0 3 0 11 17 10 1110 2 0 7 8 ‘ t % 272 
0 6 6 31 9 6 30 8 1l 1 0 7 oe . 193 
115 3 119 2 5 11413 4 49 1 i : rs 220 
119 3 185 3 9 179 0 8 6 3 1 ea «48 . 535 
112 9 87 0 5 83 8 9 311 8 « a F 236 
“17 O 9 419 10 0 123 1 = 5 1618 7 273 7 A 6 2 8 279 10 O 223 
10 15 6 239 12 1 50 12 6 9 7 6 7 8 5 2 3 8 179 12 1 205 
2 0 1 53 0 9 29 16 11 517 1 17 5 | 0 1 8 17 6 9 208 
18 2 8 617 13 2 491 18 6 27 9 6 96 14 7 110 7 98 5 2 227 
28 16 17 782 16 2 356 17 11 36 9 7 383 8 0 6 0 8 389 8 8 248 
12 12 8 329 16 1 129 15 5 15 911 181 13 5 217 4 164 10 9 251 
15 1 38 375 14 11 117 1 10 717 7 237 0 10 314 8 240 15 6 269 
23 9 8 742 4 5 368 11 O 31 9 O 334 7 11 716 6 342 4 5 229 
O11 0 14 3 4 bs é 10 Ill 2 312 2 143 4 184 
3 5 O 87 9 2 i 65 7 4 22 1 10 87 9 2 185 
.2 7 9 117 9 5 108 3 6 9 511 ar . es 242 
1615 7 492 13 9 225 15 4 41 15 8 221 10 11 3 11 10 225 2 9 244 
19 4 0 411 2 9 a < & 383 11 5 27 11 4 41l 2 9 181 
016 4 30 1 1 2716 5 14 9 019 6 0 0 5 019 11 és 
10,423 5 5 283,625 11 1) 12,802 4 6 4,441 4. 3 |240,613 8 11 25,768 13 5 |266,382 2 4 
cap. 33, and other Acts, for One Year, ended December 31, 1850. Cr. 
TT PAE AiG ESSA ARR Samed Ok OC ON EEA IE IE MME IP ma pe yt UE ar RE Se Sree eter) MR crete eee ie eee eee 
1850 xs s. d. 
Dec. 31 . | By Her Majesty’s Exchequer, for Amount transferred by the Paymaster of Civil Services . . - 17,284 7 2 


® 


£17,284 7 2 


G. Apams, 
Accountant. 


IRELAND :—APPENDIX TO NINETEENTH REPORT 


(A 3.) — A Sratement of Loans made by the Commissioners of Pustic Works in IRELAND, pursuant to the 
Consolidated Fund, the oe ea within the ane 


No. 


of Loan, 


NAME OF PARTY. PURPOSE OF LOAN. 
Antrim County . | Road, Ballycastle to Ballymena . 
Ditto. Road, Glenarm to Cushendall 
Ditto Road, Larne to Ballynure 
Ditto Road, Ballycastle to Coleraine and 
Ballymoney. 
Ditto Road, Ballycastle to Armoy . 
Ditto Road, Ballycastle to Bushmills ina 
Portrush. 
Ditto . Road, Portglenore to Randalstown 
Ditto. Road, Ballycastle to Cushendall . 
Ditto Court-house at Ballymena 
Ditto. Road, Cullybackey to Ballymena . . 
Ditto . . | Road, Cushendall to Ballycastle . 
Ditto Road, Newton Crommelin to 
|  Glenbush. 
Ditto... Road, Cullybackey to Kilrea by 
Resharkin. 
Ditto Road, Ballycastle to Bushmills by 
Ballantry. 
Ditto . Road, Bushmills to Giant’s Cause- 
way. 
Ditto. Road, Billychurch to Lisnaguns- 
ue, 
Ditto Road, Portstewart to Bushmills 
Ditto Road, Ballycastle to Ballymena 
Ditto Road, Billychurch to Lisnaguns- 
gue Church. 
Ditto . Road, Ballycastle to Ballymena 
by Glenbush. 
Ditto. Road, Ballycastle to Bushmills by 
Cloucher. 
Ditto . . | New Court-house at Belfast .  . 
Ditto. Road, Coleraine to Portrush .  . 
Ditto Road, Ballymena to Cushendall . 
Ditto Road, Ballymoney to Portrush, 
1376 perches. 
Ditto Road, Ditto ditto .. 
Ditto Road, Ballymoney to Cushendall . 
Ditto Road, Ballymena to Portglenore . 
Armagh County. Road, Stewartstown to Antrim 
Ditto . | Road, Lurgan to Lisburn. . 
Ditto . | Road, Tandaragee to Portadown . 
Ditto . . | Road, Lurgan to Antrim . 
Ditto . . | Road, Lurgan to Stewartstown . 
Ditto . . | Road, Ballynary to Clancore . . 
Ditto . . | Road, Richill to Dungannon . 
Ditto Road, Portadown to Charlemont . 
Carrickfergus Road, Carrickfergus to Ballynure . 
Town. 
Cavan County Road, Ballyconnel to Sligo 
Ditto Road, Ballyconnell to Ballinamore 
Ditto Road, Enniskillen to Drumshambo 
Ditto. Road, Ballyconnell to Drumkeeran 
and Sligo. 
Ditto Road, Bailieboro’ to Kingscourt . 


Clare County 


Cork County of 
the City. 
Cork County 


Ditto . . 
Donegal County. 
Ditto . . 


Dublin County of 
City of. 
Dublin County . 
Galway County. 
Ditto . . 


Road, Fermoyle to Caherbollog . 
Widening Lower Glanmire Road . 
Road, Kanturk to Limerick 


Road, Kanturk to Killarney . 

Road, Letterkenny to Ramelton . 

Road, Falcara Cross Road to 
Guidore. 

Road, Dublin to Kingstown and 
Bray. . 

Rebuilding Old Bawn Bridge. , 

Road, Outerarde to Clifden 

Road, Galway to Meenish  . . 


BALANCES 
outstanding, January I, 1850. 
Principal. Interest. 
da 8, Se Bd 
1213 1 0 5 1 
417 11 10 8 2 8 
81 6 8 ill 6 
204 16 77 319 9 
517 6 O 918 4 
4,105 10 10 78 14 11 
1,656 4 10 32 15 2 
50 17 2 019 4 
968 4 8 18 ll 4 
1,227 38 8 23 10 8 
139 7 9 4 9 8 
668 1 3 1216 3 
3,343 17 3 65 3 11 
1,526 14 2 29 5 8&8 
404 2 9 715 0 
844 3 11 163 9 
223 15 6 4 511 
241 5 9 412 5 
311 18 3 519 8 
516 19 8 10 12 6 
500 0 0 10 5 6 
4,000 0 0 61 7 5 | 
152 14 5 3.4 7 
202 18 5 4 5 8 
161 17 11 3.8 5 
209 3 9 4 8 2 
121 8 5 211 I 
216 15 6 411 7 
‘]0o 11 2 2 4 9 
745 9 2 15 14 4 
1,249 13 10 25 10 4 
450 0 0O 10 10 10 
281 138 5 612 2 
526 6 7 12 6 5 
1,617 6 3 30 19 9 
402 6 6 9 8 4 
1,353 3 9 2719 9 
*e ° 
7 9 10 1 7 2 
741 12 2 8 10 10 
241 17 8 7 19 10 
301 15 8 713 1 
139 4 1 10 19 4 
162 13 1 1217 38 


Amount Issued 


within the Year. 


ee 


4,000 0 
146 13 


250 0 
1,500 0 


650 0 


307 4 
5,469 10 


500 O 
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within the Year. 
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OF THE COMMISSIONERS OF PUBLIC ‘WORKS. 


7 


Provisions of the Act 6 & 7 Vic., cap. 44, showing the Balance of each Loan on the Ist January, 1850, the Issues out of the 


and the Balance outstanding on 31st December 1850. 


BALANCES 


REPAYMENTS. ‘ 
TOTAL. outstanding, Tore 31, 1850. Overpayments: Pe 
Principal. Interest. Principal. Interest. 

£ s. d £. 3; d, £ os. d. Be oe £ s d.| £ s. a. 
13 1 38 1213 1 0 8 2 eve we ee 270 
431 2 10 417 11 10 13 11 0O ae ou 273 
8417 O 15 611 3 711 519 9 Oo 2 5 58 283 
214 6 1 169 0 1 8 14 11 35 16 6 014 7 oe 284 
543 14 10 328 7 10 22 12 2 188 18 2 316 8 Fi 290 
4,332 12 9 2,006 19 2 184 10 10 2,098 ll 8 42 11 1 é 297 
1,753 6 I 654 4 | 16 14 11 1,002 0 9 20 6 4 ee 312 
52 9 ll 50 17 2 112 9 er F 3 313 
1,023 14 1 405 18 6 44 1 6 562 6 2 1] 711 ‘ 326 
1,303 18 7 298 2 4 57 13 8 929 5 11 18 16 8 327 
147 3 3 72 6 8 6 8 4 67 1 1 17 2 328 
710 11 2 133 7 1 31 12 11 534 14 2 10 17 O * 386 
3,556 19 3 688 15 0 159 5 6 2,655 2 3 53 16 6 887 
1,625 3 2 957 5 4 71214 5 1,269 8 7 2514 4 « ‘999 
430 4 5 69 5 2 19 4 10 334 17 7 6 16 10 1000 
898 18 83 132 7 4 40 5 8 411 16 7 14 8 8 . 1074 
938 6 4 34 3 0 10 14 O 189 12 6 317 1 ie 1073 
256 18 6 37 15 0 1110 O 203 10 9 4 2 9 é 1075 
332 6 9 48 11 3 1417 9 263 7 O 510 9 é 1076 
55117 3 58 8 2 25 11 6 458 ll 6 9 6 1 ‘ 1174 
533 5 4 42 0 0 24 12 O 428 0 0 813 7 Ss 1175 
8,413 3 1 a ua 8,000 0 0O 4138 3 1 ee 1236 
148 17 9 . 7 146 13 O 2 4 9 1378 
251 17 8 re : 250 0 0O 117 8 1379 
1,521 4 8 - 1,500 0 0 21 4 8 wt 1380 
659 8 5 rs ‘ 650 O 0 9 3 5 % 1381 
311 17 5 St we 307 4 O 413 5 sg 1382 
5,552 14 0 es we 5,469 10 6 83 3 6 oe 1383 
163 1 1 1 7 7 411 185 7 2 3 1 9 i 948 
216 13 3 os 6 0 912 6 179 12 5 42 4 8 949 
172 17 +O 18 ll 4 713 8 143 6 7 3 5 5 ‘ 950 
223 5 5 96 6 1 917 11 182 17 8 4 3 9 . 951 
129 12 8 14 2 8 5 14 10 107 5 9 29 0 oe 953 
231 7 8 oT 6G tt 10 5 5 189 9 5 4 6 6 ‘ 981 
112 14 0O 12 7 3 5 0 8 93 3 11 22 4% ote 982 
195 18 11 83 6 3 35 611 662 211 15 210 ‘ 1044 
1,328 16 7 296 19 3 58 lv 9 952 14 7 20 12 0 810 
478 0 1 210 2 8 92 7 4 239 17 4 5 12 6 235 
299 12 4 90 0 2 13 9 O 191 13 3 4 911 ‘ 274 
558 3 11 218 7 4 2411 7 307 19 3 7 5 9 st Q75 
1,720 4 2 293 8 6 7114 6 1,323 17 9 31 3 5 . 325 
430 13 2 40 18 7 19 16 5 361 7 11 810 38 ‘ 1077 
230 8 2 as ov 225 0 0 5 8 2 * 1299 
1,443 7 4 143 7 9 44 2 8 1,209 16 O 46 1 17 ‘ 1155 
355 10 10 . i 350 0 O 5 10 10 ee 1321 
282 2 5 ie 280 0 O 22 5 ee 1402 
8 4 0 i e 7 910 114 2 fe 225 
786 3 4 65 19 10 30 710 675 12 4 14 3 4 ie 705 
261 O11 241 17 8 19 3 383 ° ‘ ve 997 
830 16 0O 80 19 5 19 0 7 720 16 8 919 9 a 1078 
1654 2 6 60 3 8 1019 4 9 0 5 319 0 se 300 
179 14 2 153 15 10 17 0 2 817 38 0 Oll 301 


Loan sanctioned 
in 1850. 
Ditto. 
Ditto. 


Ditto. 
Ditto. 
Ditto. 


Loan sanctioned - 
in 1850. 


Loan sanctioned 
in 1850. 
Ditto. 


8 IRELAND :—APPENDIX TO NINETEENTH ANNUAL REPORT 
(A 3.)—A Statement of Loans made by the 


BALANCES 


My, fants or parry.) —punzoss or Loan, |_suianng Jenny 880) ) neh sve eee enn 
Principal. Interest. 
£. os. ad. £. os. a. £ s. d.\ £ 8. d. 
~ 302 | Galway County. Road, Galway to Great Man’s Bay 262 19 O 16 9 6 175 0 O 18 8 6 
305 Ditto .  . | Court-house and Bridewell at Por- 24 3 10 0 7 10 as 1 4 0 
tumna. 
323 Ditto . . | Road, Outerarde and Clifden to 77 0 10 ~6 8 ll es 0 14 10 
the Sea. 
324 Ditto . . | Road, Clifden and Outerarde to 170 17 O 14 6 3 a 7 8 6 
Carna. 
330 Ditto . . | Road, Outerarde to Kylesalia 657 9 10 51 16 10 ase 3116 1 
_ 370 Ditto . . | Road, Ballycar to Creggs and 135 15 4 1 010 , 6 2 2 
Athleagne. 
249 | Kerry ae . | Road, Kilfrehane to Filedrenagh . 0 9 6 0 0 2 ae 0 0 4 
250 Ditto . | Road, Kenmare to Macroom . . a 0 0 9 om 00 9 
260 Ditto . . Road, Killarney to Castlemaine . 823 15 4 15 4 9 ou 33 11 2 
268 Ditto . . | Road, Cahirciveen to St. Finan’s 870 211 16 110 of i 3712 3 
Bay. 
269 Ditto . . | Road, Tralee to Ballybunnion 50 0 O 018 6 Z 210 0 
276 ~ Ditto . , | Road, Castlemaine to Dingle. . 444 9 5 13 15 2 ees 32 3 1 
286 Ditto . . | Sessions-house at Dingle . . . 310 4 0 1 6 ‘s 0 1 9 
292 Ditto . . | Road, Kenmare to Castletown. 1,457 18 11 22 7 5 <i 70 17 11 
306 Ditto . . | Road, Cahirciveen to the Quay, 145 8 4 19 0 a8 614 5 
near that Town. 
311 Ditto . . | Road, Killarney to Bantry . . 1,864 0 8 28 12 0 92 2 4 
315 Ditto . . | For Wooden Bridge over River 4715 8 014 9 2 0 6 
Feale. 
331 Ditto . . | For Wooden Bridge over Sound at 308 11 4 4 14 10 ie 14 5 8 
Cahirciveen. 
1001 Kildare County . | Road, Jvhnstown Boundary to 270 0 0 17 8 5 ll ll 4 
Naas by Glencullen. 
1045 Ditto . . | Road, Edenderryto Trim. . . 617 10 0O 33 19 6 . 26 4 8 
1046 Ditto . . | Road, Carbury to Longford . . 378 0 0 13 4 6 es 15 14 6 
1253, &c.| King’s County . | Completing unfinished Relief | 2,104 18 1 4 1010| 1,047 12 1| 10410 1 
Works. 
320 | Limerick city . | Building a Court House . . - 758 16 9 14 411 ae 35.17 5 
1272, &c. Ditto . | Road, Askeaton to Limerick. . re - 142 8 8 17 5 2 
1372 Ditto . . | Road, Limerick to Askeaton . . “s _ 250 0 0 118 10 
1261 | Limerick County | Road, Limerick to Kilmallock . 9 0 0 0 010 8 9 6 012 6 
1262 Ditto . . | Road, Kilfinnanto Tipperary. 70 0 0 0 2 4 647 17 9 i8 1 7 
1263 Ditto ae ok Ditto ditto .« « « 70 0 0 0 2 4 361 4 O 13 10 Jl 
1264 Ditto . . | Road, Kilfinnan to Broff . . a sd 25 15 0 0 7 5 
1265 Ditto . .- For fishing the Bridge of Bosnets- 50 0 0 0 1 8 5715 O 4 3 0 
town. 
1266 Ditto . ~ | Road, Pallas Green to Cappawhite oe “x 83 5 0 23 7 
1267 Ditto .  . | Road, Pallas Green to Kilcommon 30 0 O 0 2 2 248 0 0 5 6 6 
1268 Ditto . . | Improvements on Road Cappa- — wa 37 15 0 1 3 2 
more to Emly. 
1269 Ditto . . | Road, Pallas Green to Cappawhite i ar 223 11 6 4 1 5 
1270 Ditto . . | Road, Limerick to Charleville . 25 0 0 0 2 9 14 12 0 110 2 
1271 Ditto . . | Road, Adare to Ballingarry . . .° os 39 10 O L 4-8 
1308 Ditto . . | Road, Limerick to Croom. . . es am 390 0 O 5 18 ll 
1309 Ditto . . | Road, Limerick to Askeaton . . = we 800 0 0 918 5 
1310 Ditto . . | Road, Limerick to Pallaskenry . #3 ik 150 0 0 29 | 
1311 Ditto . . | Road, Askeaton to Limerick . . = ie 20 0 O 07 9 
1312 Ditto . . | Road, Limerick to Pallaskenry ‘ , 50 0 0 016 4 
1313 Ditto . . | Road, Limerick to Askeaton . . ‘ ; 29 10 0 013 4 
1314 Ditto . . | Road, Court Bridge to Rathkeale . a P om te 
1315 Ditto . . | Road, Doon to Newport ae ie os Me 128 10 9 29 6 
1358 Ditto . . | Road, Newcastle to Kilmallock 2% an 900 0 0 13 3 1 
1359 Ditto . . | Road, Newcastle to Newmarket . 5 2% 650 0 O 7 2 5 
1360 Ditto . ~ | Road, Newcastle to Listowell . red “a 100 O O 13 1 
1361 Ditto. « | Road, Newcastle to Kilmallock . sé an 200 0 O 119 6 
1363 Ditto . ~ | Road, Kilfinnan to Buttevant ; oa oe 100 0 O 0 2 6 
1364 Ditto Road, Galbally to Limerick . . - ae 55 0 O 0 10 10 
309 | Longtord County Bridge over the Shannon, at Tar- 270 5 6 5 11 0 oe 5 3 4 
moubarry. 
1225 Ditto . . | Construction of Roads, Barony of 261 0 10 4 7 10 we 12 8 9 
Ardagh. 
1226 Ditto . . Ditto Moydow . . . . 116 19 0 119 2 157 12 0 713 4 
1227 Ditto . . Ditto Abbeyshrule . . . 126 5 0 25 3 ‘ 6 0 2 
1228 Ditto . . Ditto Granard . . 562 2 6 " 6 1 . 2613 2 
1229 Ditto . . Ditto Longford . . «© .» 427 5 0 7 611 49 0 0 19 4 2 
1230 Ditto . . Ditto Rathcline . 2. | - 468 19 0O 7 810 166 18 0 29 11 10 
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Commissioners of Public Works, &c.—continued. 


BALANCES 
REPAY MENTS, : 
TOTAL. | eabatanding, Degember 31s Tet Over-payments. aca 
Principal. Interest. Principal. Interest. 
£. os. d. £. os. d. £. os. ad. £. os. ad. £. s. dil £ s. ad. 
472 17 O 52 1] O 33 0 0 385 8 0 118 O “x 302 
26 15 8 es Pn 24 310 1 1110 = 305 
84 4 7 " 010; 73 9 323 
192 11 9 99 12 0 91 7% 9 71 5 0 QO 7 O Sis 324 
741 2 9 144 15 11 8] 2 4 512 13 Il 210 7 : 330 
142 18 4 31 9 5 418 0 104 5 ll 2 5 0 5 370 
010 O 0 9 6 0 0 6 ats . 249 
LS 7 1 4 1 0 1 6 ane bs . 250 
872 11 38 334 9 2 41 110 489 6 2 714 I . 260 
923 17 0 259 15 2 44 1 10 610 7 9 912 38 268 
53 8 6 os 212 9 50 0 O °015 9 269 
790 7 8 923 2 5 37 14 =| 521 7 O 8 4 2 276 
3138 4 310 4 0 3 8 be oer 286 
1,551 4 3 240 1 5 83 1 9 1,217 17 6 10 3 4 292 
153 11 9 2319 9 6.5 38 121 8 7 118 2 P 306 
1,984 15 0 1380 7 10 106 4 6 1,733 12 10 14 9 10 311 
50 10 1l 45 2. 3 214 9 213 5 0 0 6 315 
597 12 1 51 11 6 1419 6 257 0 1 4 1 0 33] 
998 19 9 62 3 0 2410 3 207 17 O 4 9 6 oa 1001 
67714 2| 47.7 9 50 2 0 469 12 3 10 2 2 : 1045 
406 19 O 99 9 O 22 19 O 278 11 O -6 0 0 1046 
3,264 11 11} 1,187 17 10 741710] 1,964 12 4 37.3 «1 1253, &e. 
sos 19 1 55 0 9O 23 10 O 703 16.9 26 12 4 — 320 
759 13 10 43 17 4 3 0 1-. 698 ll 4 14 5 /] ee 1272, &c. 
251.18 10 250 0 O 1 18 10 aa 1372 | Loan sanctioned 
in 1850. 
1s 210 118 Il 0 6 #41 15 11 5 0 7 3 1261 
736 1 8 85 0 7 512 1 632 17 2 12 11 10 1252 
44417 3 48 16 9 5 ll ll 382 7 8 8 1 4 1263 
26 2 5 38 5 O gi 2210 O 0 7 5 1264 
111 19 8 1210 3 2 1 5 95 4 9 2 3 38 1265 
85 8 7 919 8 010 4 73 #45 «4 113 3 238 1266 
283 8 8 34 4 8 017 9 243 15 9 4 10 ll aide 1267 
388 18 2 4 7 0 0 8 2 33 8 0 015 0 ue 1268 
227 12 11 27 11 O 013 6 196 0 6 3 711 di 1269 
41 411 4 8 0 017 O 35 9 O 015 11 “a 12706 
40 14 8 410 11 0 8 9 34 19 1 015 ll 1271 
395 18 ll 24 10 I 0 2 8 865 9 ll 516 8 1308 
809 18 5 109 13 «4 0 8 4 690 6 8 915 I wa 1309 
152 9 Jj 9 9 4 ie 140 10 8 29 1 ve 1310 
20 7 9 1 5 8 18 14 9 0 7 9 “8 1311. 
50 16 4 3 3 1 46 16 ll 016 4 ea 1312 
30 3 4 117 4 é 27 12 8 O18 4 ns 1313 
ee , ] g 8 e ee ee 1 9 8 1314 
130 19 6 8 1 1 0 1 3 120 8 ll 2 8 8 és8 1315 
913 3 1 ot 900 O O 13 3 1 es 1358 Loan sanctioned 
in 1850. 
657 2 5 he 650 O O 7 2 5 8 1359 Ditto. 
10l 3 1 re 100 0 0O La - a 1360 Ditto. 
201 19 6 ‘ 200 0 O 119 6 os 1361 Ditto. 
100 2 6 ‘ 4 100 O 0O 0 2 6 ee 1363 Ditto. 
55 10 10 P oe 55 O O 01010 ie 1364 Ditte. 
280 19 10 270 5 6 1014 4 eo es t 309 
277.17 5 21 7 3 ll 5 5 239 13 7 5 lL 2 4 1225 
283 13 6 |. 56 4 4 414 5 218 6 5 48 1 2 1226 
134 10 5 10 311 511 9 116 1 1 213 8 oe 1224 
596 1 9 4813 4 oo 1 9 513 8 ll 1117 6 ae 1228 
502 16 1 1712 2 18 6 0 398 12 10 8 5 1 “6 1229 
672 17 8 55 17 7 23 12 1 5719 19 5 13 8 7 ak 1230 
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BALANCES 
outstandiag, January 1, 1850. Interest. Accrued 


within the Year. | 


Amount Issued 


PURPOSE OF LOAN. within the Year. 


Principal. Interest. 
£. os. d. £. sd. £, os. (ld. £. ss. d. 

Louth County Alterations at Court-house, Dundalk 219 1 9 418 5 ee 3 710 
Ditto . . | Road, Dundalk to Carrickmacross 365 0 0 5 2 4 124 0 O 20 3 6 
Ditto Road, Ardee to Drumcondra . 260 0 0 4 7 10 100 0 0 1 5 7 
Ditto Road, Dundalk to Drumcondra 260 0 0 4 710 100 0 0 15 5 4 
Ditto Road, Dundalk to Kingscourt 440 0 0 41311 160 0 0O 25 16 10 

Mayo oe Road, Killala to Crossmolina 200 0 0 20 0 7 . 9 911 
Ditto Road, Glenamoy to Portacloy 208 14 3 13 7 5 ‘ 5 14 1l 
Ditto Road, Doughall to Cleggan 155 0 0 18 10 11 517 7 
Ditto Bridge over the Owenmore, at 334 17 4 5 1 0 11 15 6 

Bangor. 
Ditto Road, Glenamoy to Bangor . . 346 18 5 12 4 4 a 177 «0 
Ditto Road, Castlebar to Newport .. 669 17 5 10 111 ae 29 9 2 

Meath County Completing unfinished Relief Works 7 = 607 2 6 21 6 3 

Queen’s Rouniys Road, Abbeyleix to Durrow . 22 14 0 2 8 0 be 013 0 
Ditto . | Road, Roscrea to Urlingford . 3138 5 0 3 0 ie 0 0 9 
Ditto. Road, Strand Bridge to Talerton . 909 0 0 0 2 9 270 9 O 813 8 
Ditto. Road, Ardentacle to Killeshan 50 0 O 01 6 157 0 O 418 0 
Ditto . . | Road, Rosseunato Douglass Bridge 30 0 0 0 O11 7212 0 211 3 
Ditto . . | Road, Ardentacle and P. Brown’s 130 0 O 0 311 410 0 O 1216 8 

House. 

Sligo oe Road, Sligo to Ballyshannon . . 80 0 0 014 8 80 0 0 512 8 
Ditto . | Road, Sligo to the Pool a 60 0 0 011 0 20 0 0 3 511 
Ditto . . | Road, Lisadell to Mullaghanane . 715 0 0 013 9, 25 0 O 319 3| 
Ditto . | Completing Sewerage of the town 576 0 O 416 9 , 26 0 0O| 

of Sligo. 
Ditto Road, Sligo to Ballina . . .- 139 9 O 2 4 1 
Ditto . . | Road, Collooney to Ballymote . , 135 0 0 1174 
Ditte . . | Road, Mullaghanane to Kilcat . 140 0 0 03 5 

Tipperary va Road, Nenagh to Borrisokane 24 10 0 0 2 5 
Ditto. Road, Roscrea to Portumna . . 100 O 0 0 oO 
Ditto . . Ditto ditto F as , 90 0 0 0 8 8 

Westmeath County, Road, Mullingar to Rochfort Bridge 100 0 0 1 7 10 40 0 0 4 710 
Ditto Road, Tyrrell’s Pass to Ballymore 50 0 0 0 7 8 70 0 0 3.0 8 
Ditto Road, Mullingar to Ballymahon . e ‘> 140 0 0 112 8 
Ditto Road, Granard to Oldcastle . ‘ 30 0 0 0 511 

Wexford County. | Road, Ferns and Camolin to 311 47 O01 47 : 0 0 9 

Courtown, House. 
Ditto. Road, New Ross to Wexford m5 O O 0 2 3 100 0 0 410 2 
Ditto Road, New Ross to Nash Tentern _ F i " 
and Bannon. 
Ditto. Road, Enniscorthy to Oulart. . ‘ ie 250 0 0 4 1 6 
Ditto. Ditto ditto ec 38 : ae 950 0 0 20 14 10 
Ditto. Road, Cahore to Enniscorthy P = ae ae 
Ditto. Road, Wexford to New Ross by . 7 98 0 0 019 6 
Lambstown. 
Ditto Road, Enniscorthy to Kilkenny . we $y 100 0 0 0 4 9 
Ditto Road, Tinahely to Gorey . “s a bs sc 
Wicklow County Road, Kilbride to Country Bound- 205 11 9 45 9 ae 8 13 1 
ary, Talbotstown. 
Ditto . Road, Blessington to Naas é 220 7 8 411 1 a 10 3 10 
Ditto Road, Blessington to Wicklow . oh : 8 014 0 75 15 0 4 3 6 
; Road, Kilshabeg to Lady Hutchin- 171 17 6 3.5 8 
Die <! eae ; 100 0 0 11 | Io 0) Tee 0 
Ditto . ~- | Road, Kelsha Bounds to Kiltegan 68 15 0 019 8 25 0 0 4 0 7 
Ditto . . | Road, Donard to Snugboro’ Bridge 91 5 O 112 8 40 0 0 518 4 
Ditto . ~ | Road, Donard to Glen of Imaal . 40.6 38 0 8 5 ‘ 117 6 
Ditto . . | Road, Carnew to Ballingate Bridge 39 13 9 014 4 115 0 0 316 3 
Ditto -. . | Road, Rathdrum to Tinahely. . 36 10 O 013 8 166 0 0 415 5 
Ditto . - | Road, Kiltegan to Wicklow 225 16 3 1 6 8 137 0 0 13 19 90 
Ditto. Road, Blessington and Naas to es o. 40 0 0 1 6 4 
Wicklow. | 
Ditto . .« | Road, Ballinabarna Bridge and . 200 0 0 Ioi4 
River Dereen. 
Ditto Road, Ballinabarney and Ballin- . . 50 0 O 1 111 
eddin. 
Ditto . . | Road, Crossford to Rathshanmore 50 0 0 012 3 218 0 0 5 7 4 
Ditto . . | Road, Wicklow to Roundwood . 300 0 0 1 910 1389 3 0 18 7 1 
Ditto Road, Ballinguile Village and Tal- - 150 0 0 2 1 6 
botstown. 
Ditto . . | Road, Baltinglass to Rathdrum and ‘ 192 19 9 2 12 10 


Wicklow. 
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Commissioners of Public Works, &c.—continued. 


BALANCES 


TOTAL. si cea DP igen, oe ceetesi ead Seda Over-payments. eps 
Principal. Interest. Principal. Interest. 
£. s. ad fg. od £. os. d. £. os. d. £ s dl £& s ad 
227 8 O 219 1 9 8 6 8 ed : Sn 847 
514 5 10 5417 6 15 2 6 434 2 6 10 3 4 . 1159 
379 18 5 67 310 1216 2 292 16 2 617 8 1160 
379 13 5 67 3 10 12 16 2 292 16 2 617 3 1161 
630 10 9 101 3 0 1817 0 498 11 O 1113 9 ’ 1235 
229 10 6 30 14 11 26 15 11 169 5 1 214 4 : 242 
22716 7 17815 5 1812 7 29 18 10 0 9 9 ; 243 
1799 8 6 18 1 5 23 3 7 7618 7 1 411 j 257 
351 13 10 209 10 ll 15 9 J 125 6 5 175 258 
376 9 9 ae ed 346 18 5 29 11 4 : 288 
709 8 6 11719 O 33 10 1 551 18 5 6 1 0 ae 307 
628 8 9 - aN, 607 2 6 21 6 8 1231 
25 15 0 22 14 0 3 10 be eis P 285 
317 2 313 5 03 9 ae a 318 
368 16 0 4712 0 218 0 312 8 0 518 0 . 1248 
211 19 6 27.17 6 1 11 10 179 2 6 37 8 : 1249 
105 4 2 14 3 5 018 il 88 8 7 113 8 ; 1250 
553 0 7 72 1 5 4 3 7 467 18 17 817 0 1251 
166 61] 32 18 6 3 9 6 127 1 6 217 5 : 
83 16 11 15 16 0 28 0 64 4 0 1 8 1l . 
104 13 0 1918 2 216 10 80 1 10 116 2 
606 16 9 124 2 8 20 12 5 45117 4 10 4 4 
14113 1 3115 0 : 107 14 0 24 1 xe 
136 1 7 17 0 3 11719 9 Jol 4 li 
140 3 5 3 140 0 0 03 5 ' Loan sanctioned 
in 1850. 
2412 5 : ‘ 2410 0 0 2 5 wis Ditto. 
100 9 4 ‘ i 100 0 0 09 4 a6 Ditto. 
90 8 8 - 90 0 0 0 8 8 a Ditto. 
145 15 8 20 14 ll 4 4 0 119 5 1 111 8 ase 
123 711 16 4 6 114 8 103 15 6 113 8 ts 
141 12 8 1l 1 0 02 5 128 19 0O 110 3 wis 
30 5 ll “ie sd 30 0 0 0 511. ie Loan sanctioned 
in 1850. 
31311 311 7 02 4 P os ea 
179 12 5 43 1 1 117 5 131 18 11 215 0 , 
< 13 7 O - oe a 13 7 0 
254 1 6 14 5 10 0 8 2 175 14 2 313 4 ae 
970 14 10 157 14 8 75 4 192 5 4 13 9 6 ot 
aes 39 15 0 a ae dis 39 15 0O 
98 19 6 7 7 O de 90 13 0 019 6 : 
100 4 9 22 1 9 Se 4718 3 0 4 9 = 
18 13 6 a ni i. 1813 6 
218 10 7 53 7 2 912 2 152 4 4 3 6 8 . 
235 3 1 2619 2 10 10 10 193 8 6 4 4 4 - 
11413 2 13 4 4 215 0 96 1L 4 2 26 Lege 
440 16 3 4413 5 1111 4 377 4 «1 7 7 2) i 
9815 8 9 6 1 3 3 5 84 8 5 1 16 10 F 
138 16 0 12-18 2 41810 118 13 10 212 2 P 
4212 2 317 4 110 2 36 8 11 015 9 35 
159 4 4 17 17 10 215 1 136 15 11 115 6 a 
207 18 8 24 4 5 215 7 178 5 7 213 1 ; 
378 111 40 3 5 8 4 ] 322 12 10 " 1 7 oe 
41 6 4 13 7 6 014 9 26 12 6 0 11 10 ; 
201 1 4 56 5 0 ae 143 15 0 11 4 ‘ 
51 1 11 12 16 10 05 8 37 3 2 016 3 4 
273 19 7 22 18 0 22 0 245 2 0 317 4 ya 
458 19 ll 44 4 7 1l 3 9 39418 5 813 2 eu 
152 1 6 1210 0 137 10 0 216 es 
195 12 7 12 1 3 a 180 18 6 212 10 a 


12 


Na. 
of Loan. 


EE nd 


1306, &c. 
1307, &e. 


255 
322 


402 
882 
1151 
1152 


1153 
336 
343 


959 


1053 
1055, &c. 
1060 
1066 
1067 
1069 
1173 
1387 


1049 
1054 
1064 
1070 


1056 
1061 
1057 
1392 
1050 
1051 
1068 
1072 
1063 
1052 
1172 
1062 
1065 
1058 


1030, &c. 


1034, &c. 
1100 
299, &c. 
314, &c. 
9017, &c. 
912, &c. 


967, &c. 
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NAME OF PARTY. 


ee 


Wicklow County 
Ditto. 


Newry Navigation 
Company. 
Portrush Harbour 
Directors. 
Trustees of Lime- 
rick Roads. 
Limerick Bridge 
Commissioners 
Irish Waste Land 
Society. 
Titto . . 


Ditto 
Rev. P. Fleming 
Earl! of Courtown 


Rev. Thos. Barry 
Rev. O. O’Reilly 
Rev. Jas. Doheny 
Rev. J. Sheaham 


Rev. J. M‘Davett 
Right Rev. E. 


Maginn. 
Rev. J. Crawford 


Annalong Pier . 
Ballycotton Pier 
Ballinakill Pier . 
Belmullet Canal. 
Bunowen Pier . 
Ballyness Pier . 
Ballynagoul Pier 
Burren Pier . 


Courtown Pier . 
Carlingford Pier. 
Claddagh Pier . 
Clogher Head 
Harbour. 
Greystones Pier. 
Errislannen Pier 
Kilkieran Pier . 
Kilmore Pier . 
Mountcharles Pier 
Newport Pier 
Newcastle Pier . 
Portlabnahy Pier 
Rosscroe Pier 
Slade Pier . . 
Tarrea Pier . 
Ventry Pier . 
Knightstown Pier 
Kilmakeelogue 
Pier. 


Commissioners of 


Public Works. 


Ditto . 
Ditto . 
Ditto 

Ditto . . 
Ditto . . 
Ditto . . 
Ditto . . 


PURPOSE OF LOAN. 


Road, Rathdrum to Tinahely 

Road, Ballymanus Bridge and Bal- 
lygobbin. 

Road, extension of Canal. .  . 


Road, protection of Pier and Har- 
bour. 
For Improvements . . . . 


Construction of Floating Docks . 


Thorough Drainage of sundry 
Townlands. 

Thorough Drainage of Gleneask 
Estate. 


Thorough Drainage of Kylesalia, &c. 


Completing Malahide Chapel . 

Road, Wexford to Dublin, through 
his Lordship’s Estate. 

Enlargement of Roman Catholic 
Chapel, Bantry. 

Aiding erection of Roman Catholic 
Chapel, Virginia. 


Galleries to Roman Catholic Chapel, 


Dunmanway. 

Completion of Roman Catholic 
Chapel in United Parishes of 
Kilmachahea & Kilfangherabeg. 

Finishing Roman Catholic Chapel 
at Culduff, 

Completion of Roman Catholic 
Chapel at Corkhill. 

Erection of Presbyterian Church, 


Londonderry. 

In aid of construction . ¢ 
Ditto ee ue “eer 28 
Ditto is ae 
Ditto ce ee ms 
Ditto e Me. x 
Ditto 7 
Ditto ;: 

Ditto 

Ditto Kl ge ok 
Ditto eB 
Ditto Se ee 
Ditto ae a ae 
Ditto Bah Ce 
Ditto a 
Ditto ce. & 
Ditto ¢ & 3 
Ditto 

Ditto 

Ditto Pie 
Ditto a ee 
Ditto me BES 
Ditto 

Ditto a 
Ditto oa or ee 
Ditto o- ye oe 
Ditto en le ee 


Drainage, &c. :— 
Annagh District . . |. 


Alick District. . 2... 
Ardee District . vo eg 
Blackwater District 

Borrisokane District . .  . 
Ballycowan District ce 
Broadlough District . . . 
Brickey District i Ae ge ag 


d, 
0 
0 


0 


Soo 


oaooce 


BALANCES 
outstanding, January 1. 1850. Amount Issued 
within the Year. 
Principal Interest. 
£, «8. d, DS £. 8 
be oe 550 0 
250 0 
20,000 0 0 2,719 9 
4,230 8 8 95 12 
1,900 0 0 47 17 . 
13,550 0 0 396 13 8,000 0 
60 0 0 115 
140 0 0 4 2 
100 0 O 2 18 . 
462 6 6 11 ‘ 
800 0 0 34 14 ° 
600 0 0 69 6 
528 17 0 28 5 . 
550 0 0 78 10 
500 0 0 37 12 . 
182 0 0O 7 8 . 
383 18 4 Il 5 
500 O O 6 6 
600 0 0 eo. 
1,700 0 0 a 
450 0 0 «* oe 
1,500 0 0 ve 1,000 0 
1,000 0 0 ee 300 0 
160 0 0 oe Pe 
450 0 0 “ ix 
oe . 300 0 
2,000 0 0 . 
466 13 4 ‘ 
1,333 6 8 * 
225 0 0 
200 0 0 oe oe 
165 0 0O ee 100 O 
750 0 0 oe 300 0 
os oe 300 0 
1,088 0 0 ee ee 
400 0 0O ee oe 
1,500 0 O ar oe 
400 0 0 a : 
200 0 0 oe . 
600 0 ‘0 oe ee 
592 10 O ee 525 0 
8300 0 0 oe 600 0 
ee ee 700 O 
. . 600 0 
1,350 0 0 27 4 5 500 0 
2,200 0 0 44 7 3 381 12 
1,200 0 O 24 311 3,257 17 
8,589 8 5 35 1 oe 
5,150 O O 112 13 500 0 
624 0 0 6 4 oe 
1,175 0 0 23 5 66 16 
1,000 0 0 20 3 °° 


(A 3.)—A Statement of Loans made by the 


Interest Accrued 
within the Year. 


So 
— 
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a] 


Nmooanw 


Commissioners of Public Works, &c.—continied. 


a 
556 
252 


23,1779 
4,529 
2,042 

22,874 


63 


630 
1,785 
472 
2,584 
1,354 
168 
472 
300 


2,100 
490 
1,399 
236 


210 
213 
1,092 
308 
1,142 
420 
1,575 
420 
210 
630 
1,148 
921 
710 
606 


1,950 


2,124 
4,551 
9,037 
6,006 

655 
1,312 
1,020 


10 
19 


9 
12 
8 


1 


mooeonoproce © 


oemeomoooccoorveoo Cah © 


for) 


— 
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OF THE COMMISSIONERS OF PUBLIC. WORKS. 


BALANCES 


REPAYMENTS. 

Principal. - Interest. 
£. os. d. £. s. a. 
74 4 8 015 4 
43 6 7 0 8 5 
. 1,904 15 3 
258 12 7 221 7 #5 
65 18 1 129 111 
6119 3 18 0 9 
75 3 9 34 14 4 
. 40 0 0 
91 7 0 813 0 
56 13 9 13 6 3 
265 0 0 8 3 0 
62 16 5 
44 7 83 
48 0 0 
os 149 11 8 
: 2338 8 4 
oa 17:12 9 
ror 46 11 7 
1,000 0 0 20 3 8 


se 


d. 


4 
10 


10 


omowmooocooor~. a) oooc mOOCOROCOS foe] 


—_ 


a 
ono oo hh 


outstanding, December 31, 1850. 
Principal. Interest. 
a & a. ne 
415 15 4 5 15 
206 13 5 2 10 

20,000 0 0 1,874 13 
3,971 16 1 17 16 
1,834 1 11 13 6 

21,550 0 O 1,324 12 . 

60 0 0 317 
140 0 0 9 0 
100 0 0 6 8 
400 7 3 5 15 
724 16 3 29 0 
600 0 0 99 6 
528 17 0 14 14 
550 0 0 106 0 
500 O O 62 12 
90 13 0 3 18 
327 4 7 14 12 
500 O 0 31 6 
600 0 O 30 0 
1,700 0 0 85 0 
450 0 0 22 10 
2,500 0 QO 84 6 
1,300 0 0 54 13 
160 0 O 8 0 
450 0 0 22 10 
300 0 OU 0 18 
2,000 0 0 100 0 
466 13 4 23 7 
1,332 6 8 66 13 
225 0 0 ll 5 
200 0 0 10 O 
1,050 0 0 42 3 
300 O 0 0 18 
1,088 0 0 54° 8 
400 0 0O 20 0 
1,500 0 O 75 0 
400 0 0O 20 0 
200 O O 10 0 
600 0 0 30 0 
1,117 10 0 31 4 
900 0 0 21 17 
700 0 O 10 18 
600 0 0 6 17 
1,850 0 0 37 6 
2,581 12 6 98 18 
4,457 7 11 46 10 
8,589 8 5 298 9 
5,650 0 O 122 15 
624 0 0 13 10 
1,241 16 9 


Over-payments, 


ie 


7. 7 e ° e e e 


S. 


d, 


1306, &c. 
1307, &e. 


255 
322 
402 
882 
1151 
1152 
1153 
336 
343 
367 
506 
644 


88] 


883 
888 
959 
1053 


1055, &c.} 


1060 
1066 
1067 
1069 
1173 
1387 


1049 
1054 
1064 
1070 


1056 
1061 
1057 
1392 
1050 
1051 
1068 
1072 
1063 
1052 
1172 
1062 
1065 
1058 


1030, &e. 


1034, &e. 
1100 
299, &c. 
314, &c. 
907, &c. 
912, &c. 
967, &c. 


13 


Loan sanctioned 
in 1850. 


14 


971, &c. 


1005, &c. 
1011, &c. 
1016, &c. 


1018, &e. 
1020, &c. 
1025, &e. 
1037, &e. 
1109, &c. 


1113 
1156 
1212 
1214 
1191 
1395 


1416 
896, &e. 
899 
901 
909, &e. 
910, &e. 
911, &. 
914, &e. 
921, &ce. 
970, &c. 
973, &c. 
980, &e. 
1013, &c. 
1024, &e. 
1038, &c. 
1043 
1097, &c. 
1179 
1186 
1207 
1216 
1217 
967, &c. 
974, &e. 
976, &e. 
1010 
1021, &c. 


969 
1004, &c. 

917 
922, &c. 


1036, &c. 
1027, &e. 


900 
902, &e. 
916 
968 
975, &c. 
979 


1012, &e. 
1022, &c. 
1031, &c. 


1098 
1208 
889 


972, &c. 


Commissioners of 
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Public Works. 


Ditto 
Ditto 
Ditto 


Ditto 
Ditto 
Ditto 
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PURPOSE OF LOAN. 


Drainage, &c.— continued. 


Boley District. . . . 


Borrisinossory District 

Boyne District . 

Ballinamore and Ballyconnell 
District. 

Ballybay District . ‘ 

Brusna Ferbane District . 

Ballinhassig District . 


Ballyteigne “District 2. 
Ballycasey District ‘ 
Ballinderry District . .  . 


Burren District 

Balla District . . 

Ballinahown District . 

Boardsmill District 

Ballinaskea and Gustlerickwrd 
District. 

Ballynakill District 

Clonakilty District : 

Cork Slob District eee 

Carrigower District 

Carrigans District . . . 

Curraumboy District. . . 

Cuilmore District . 

Camceloon District . 

Castlebarlakes District 

Carbury Millstream District 

Carrowmorelake District .  . 

Clonlost District 

Cappagh District . 

Comogue District. . 

Castlebernard District 


Cavetown District. . 
Curragha District . ‘ 
Coolaney District. . . .« 


Castlemartyr District . 
Croghan District . 
Carrowbeg District 
Crosslough District 

Cahore District 

Derrylin District . 2. .. 
Drumbominey District . . 
Dungolman District . 

Deel District . 

Dunkellin District 

Dunmore District. . . . 
Derryholmes District . . 
Drumeliff District . 
Dunmoran District. . 
Eslin District . 2... 
Fergus District 

Foranwell District 


Fane District . . . . . 
Gorteen District . . . . 
Garr District . . . . . 
Glyde District. . . . . 


Hind District . oH 
Hermitage District . . . 
Headford District. . . . 
Inny District. . 1. . 
Kilbride District . . . . 
Kilmurry District . ‘ 
Kill District . . 
Kilcock District 
Kinmeen District . 
Kilmaganny District : 
Killimor District . .  . 
Kilmain District . . 
Kilbeggan District. . 
Kilmannock District .  . 
Keenagh District . 
Lough N eagh District 
Leesborough District. .. 


. 
° e » 


BALANCES 
outstanding, January 1, 1850. 
Principal, Interest. 
£. os. d. Se Be Othe 

1,645 0 0O 33 3 5 
9,300 0 0 152 4 10 
17,850 0 0 316 12 10 
39,000 O O 648 19 9 
360 0 0 5 2 
20,000 0 0 316 3 8 
4,050 0O 0 8113 4 
10,424 0 O 195 13 7 
2,400 0 0 44 17 9 
963 18 9 19 18 10 
1,059 2 0O 17 8 2 
2,000 O O lv iT 3 
1,500 0 0 16 16 6 
750 O O 3 2 
8,248 18 9 166 18 5 
5,861 O 0 118 3 8 
3,096 O O 62 8 7 
2,181 12 10 18 10 
320 0 O 9 1 
331 0 0 13 6 
555 O O ll 310 
1,706 O 0) 41 9 2 
599 211 2 0 8 
605 0 O 12 311 
2,135 O 0 43 1 O 
5,500 O 0 105 15 6 
1,600 0 0 32 5 3 
3,200 0 0 6410 6 
1,500 0 0 30 64 «II 
174 5 10 10 2 
500 0 0 13 2 
1,500 O O 14 310 
1,000 O 0O 10 41) 
830 0 0 6 10 
340. 0 O 9 5 
556 O 0 ll 4 8 
269 0 0 8 6 
4,000 0 0 80 13 2 
5,800 0 0 116 19 1 
17,800 0 0 338 10 10 
2,000 0 0 20 910 
1,500 0 0 1318 4 
1,000 0 0 5 9 
1,000 O 0O l 2 
5,500 Q 0 110 18 1 
23,669 2 4 413 13 0 
3,018 17 5 61 1 4 
2,886 16 11 25 4 5 
3,259 12 9 66 10 10 
10,300 0 O 207 13 10 
9,000 O 0 181 9 7 
273 10 8 10 6 
870 O O 17 10 10 
16,500 0 O 296 17 5 
3,956 0 0 7915 5 
689 4 6 6 9 
2,689 0 0 54 4 5 
1,582 6 0 31 18 10 
180 0 O Le] 
4,000 0 0 80 18 2 
18,700 0 0O 3717 1 6 
6,460 0 O 116 2 1 
6,000 0 0 120 19 9 
5,736 13 7 112 6 O 
1,000 0 0 13 3 O 
23,800 0 0 472 0 5 
2,499 0 0 50 7 9 


Amount Issued 
within the Year. 


pew 
S 
om) 
fons) 
Qo 


ies) 

j=) 

> 

fo) 
oocooooce 


| 


os ATW COO 2S 


OO SO = 


i=) oooooooocs o 


Oooo oof 


i) oO ooo ont 


Coon O80 C8 


Interest Accrued 
within the Year, 


192 19 


Ww 

Oo a 

a © 

_ i) 
gw or 


jaca 
mMOOODTOFOVF OOD WD ™aATIVIO 23 ew OT 3 do 


“a 
ie.) 
Oceo8WO © OO m= or & OF Or Oh Ot 
ent 


peed 

fo) 

Ww 
a 
mow © 
~~ 


— 
w 
yma 
— 
— i) 
ROCs Om uM 


pat 

eT 
ww 
jon) 
—_ 


© 
— 
unl 


Jovad 
So 
— 
te) 
NOWATR KH OOOH NGEKE ORO OWTWNR HH DK NOK WN MwWPRO 


OF THE COMMISSIONERS OF PUBLIC WORKS. 


Commissioners of Public Works, &¢.—continued. 


BALANCES 


site. | REPAYMENTS. outstanding, December 31, 1850. Gjeroamuadle Pe . 
Principal. - Interest. Principal. Interest. 
£. os. a. £. os. d. £. os. d. £. os. a. £ s. d.l £. 8s. ad. 
2.215 2 8 139 19 7 64 0 5: 1,975 0 5 36 1 10 be 971, &c. 
11,871 9 6 344 12 1] 11,300 0 0 22617 5 oa 1005, &e. 
27,144 0 6 679 11 9 | 26,000 0 O 464 8 9 ie 1011, &c. 
63,494 2 10 1,424 15 5/| 61,000 0 0| 1,069 7 5 1016, &c. 
470 12 7 14 $711 448 17 4 7 7 A 1018, &c. 
43,481 14 10 765 5 11] 42,000 0 O 716 9 9 1020, &c. 
6,178 16 4 e 170 16 5] 5,902 0 0 105 19 11 1025, &c. 
18,685 12 6 7 438 15 6| 17,924 0 0 322 17 0 1034, &c. 
2,540 17 8 di 92 910] 2,400 0 0 48 7 10 ue 1109, &e. 
1,020 18 5 3710 2 19 18 10 926 8 7 37 0 10 1113 
4,606 10 5 - 38 8 4! 4,499 2 0 69 0 1 1156 
8,710 16 10 635 42 14 2] 8,500 0 O 138 2 8 1212 
4,651 2 2 ‘a 67 10 2| 4,500 0 0 83 12 0 es 1214 
1,699 0 10 32 2 1] 1,641 5 38 2513 6 se 1191 
529 5 4 “8 523 11 4 513 9 1395 
217 9 9 en a; 217 4 4 0 5 2 1416 
9,614 9 9 ee 330 10 11 | 9,108 18 9 175 0 1 896, &c. 
6,213 12 5 ~ 234 8 9] 5,861 0 0 118 3 8 s 899 
3,279 18 2 58 11 8 62 8 71 3,037 8 4 121 9 7 - 901 
2,275 17 8 - 12 6 8| 2,181 12 10 8117 9 - 909, &c. 
338 15 0 2414 5 1216 0 295 5 4 519 0 ts 910, &. 
350 16 8 4 6 6 13 4 10 326 13 6 6 11 10 yi 911, &c. 
636 2 5 ~ 22 4 0 602 13 5 11 5 0 a4 914, &c. 
1,815 10 10 1115 7 7 6 O| 1,694 4 5 34 410 : 921, &e. 
625 1 7 118 2 718 10 597 4 9 17 19 10 = 970, &c. 
837 11 4 6 7 1 12 311 1909 5 O 28.15 7 - 973, &c. 
2,263 9 0 : 8 8 0| 2,135 O 0 43 1 O “ 980, &e. 
5,825 15 6 ‘ 21417 5| 5,500 0 O 110 18 1 ae 1013, &e. 
2,517 13 1 69 5 31! 2,400 0 O 48 7 10 . 1024, &e. 
3,392 10 6 128 0 0! 3,200 0 O 64 10 6 ba 1038, &c. 
1,590 411 ; 60 0 O|} 1,500 0 0 30 411 i 1043 
205 2 5 ' 310 2 194 5 9 7 6 6 - 1097, &ec. 
3,068 4 1 ; 20 111/| 3,000 0 0 48 2 2 oe 1179 
S117 17-3 _ 57 7 5} 8,000 0 0 60 9 10 oe 1186 
2,426 4 10 ea 33 7 5| 2,350 0 0 4217 5 : 1207 
347 10 10 , 1017 9 330 0 0 613 1 - 1216 
358 1 4 : ll 4 8 340 0 0 617 1 sia 1217 
1,025 0 10 we 918 4] 1,000 0 0 15 2 6 55 967, &c. 
589 9 0 ‘ 22 4 9 556 0 O 11 4 8 “es 974, &c. 
351 1 7 : 5 8 6 333 8 9 12 4 4 aa 976, &c. 
6,253 14 0 ‘ 160 0 0| 6,000 0 0 93 14 0 ae 1010 
7,648 16 5 : 252 12 7/| 7,250 0 0 146 3 10 es 1021, &c. 
19,888 7 1 709 5 3/| 18,800 0 0 379 1 10 1029, &e. 
10,221 17 3 : 73 11 9} 10,000 0 0 148 5 6 : 1209 
4,115 2 6 4619 2] 4,000 0 0 68 3 4 bs 1219 
2,569 14 0 ee 30 13 9] 2,500 0 O 39 0 8 : 1178 
8,071 13 6 : 28 15 5 | 3,000 0 0 4218 1 - 1180 
8,675 14 3 ‘ 222 2 5/| 8,306 0 0 147 11 10 it 919 
25,029 10 5 ; 883 2 9/| 23,669 2 4 417 5 4 a 908, &ec. 
3,200 13 11 12019 0] 38,018 17 5 60 17 6 ~ 978 
509 111 Ae : 500 O 0 9 111 1252 
3,027 10 11 - 15 12 2| 2,886 16 11 125 1 10 906, &ec. 
3,728 16 6 102 5 3 131 4 1]| 38,431 0 2 64 7 0 5 969 
14,373 19 3 - 420 5 5 | 138,691 13 10 262 0 0 des 1004, &c. 
18,108 0 0 . 370 11 6 | 12,500 0 O 237 8 6 i 917 
290 0 0 ia 610 9 273.10 3 919 0 ss 922, &c. 
1,062 111 8710 9 3415 8 923 2 0 16 13 ll ha 1036, &c. 
20,536 9 10 - 646 8 2/ 19,500 0 0 390 1 8 4c 1027, &. 
5,707 17 6 : 158 410; 5,456 0 0 93 12 8 ae 900 
719 2 6 ss 689 4 6 2918 0 ae 902, &e. 
2,850 15 7 : 107 11 2{| 2,689 0 0 54 4 5 - 916 
1,847 12 7 : 63 6 5| 1,751 9 5 32 16 9 oa 968 
255 13 7 ; 7 4 0 24410 4 319 8 ~ 975, &e. 
6,258 3 10 ; 160 0 O| 6,000 0 0 98 310 ss 979 
27,906 16 6 748 0 0 | 26,700 0 0 458 16 6 ~ 1012, &e. 
7,353 8 2 en 253 1 3/] 6,960 0 0 140 6 11 i 1022, &ec. 
11,935 4 8 i 240 0 0 | 11,500 0 0 195 4 8 . 1031, &c. 
6,078 9 2 - 5,736 13 7 34115 7 : 1098 
3,597 5 3 39 11 31 3,500 0 0 57 14 0° - 1208 
25,224 0 5 : 944 2 2/| 28,800 0 0 A719 18 3 re 889 
3,661 18 11 9919 1] 3,499 0 0 62 19 10 es 972, &c 


APPENDIX TO NINETEENTH REPORT 
(A 3.)—A Statement of Loans made by the 


16 IRELAND: 


BALANCES 


of Loan, [NAME OF PARTY. PURPOSE OF LOAN. soipndines Sena STE | Sgoba Teun, | wiiban lhe Ve, 
Principal. Interest. 
Drainage, &c.—continued. & & & £. &. 2. £. s. dl £ s ad. 
1007, &c.| Commissioners of Longford District. . . .- 7,717 13 8 1211910} 2,782 6 4! 340 6 38 
Public Works. | 
1008, &c.| Ditto . Lorrha District. . . | 2,000 0 0 40 6 7 30419 3] 80 7 4 2 
1023, &e. Ditto Loughs Gara, &c., District .| 7,800 0 0 157 5 8 500 0 O| 325 7 4 
1032, &c. Ditto Lough Oughter District . . | 21,993 6 1 405 16 9 7,306 13 11 968 13 1 
1035, &c. Ditto Loughans District. . + . 2,500 0 0 50 8 3 _ 100 O O 
1042, &e. Ditto Lough Crew District . . .| 2,000 0 O 40 6 7 250 0 0 89 9 1 
1047 Ditto Lough Corrib District . . | 18,700 0 0 311 17 4 | 30,930 14 241,255 17 77 
1081 Ditto . . Loughna Saggart District. . 100 0 O 2 04 - 4 0 0 
“1210 Ditto . . Lough Dalla District. . 500 O O 611 6); 2,000 0 O 65 2 11 
“211 Ditto . . Lavally District . - . 2,000 0 0 15 4 8); 4,500 0 O 158 2 9 
A213 Ditto. Lough Mask, &c., District . | 4,000 0 0 35 3 6] 11,000 0 0; 309 16 2 
1218 Ditto Lisduff District . . . .» 500 0 0 611 6 500 O O 38 18 O 
1220 Ditto Lough Lanagh District. 2,000 0 0 1413 8}| 6,000 0 0; 178 17 O 
904, &c. Ditto Miles and Templebryan District 943 4 6 20 411 ee 37 14 5 
913, &c. Ditto Mullawn District . 314 0 0 7 10 10 14 8 8 
~1017, &c. Ditto . . Moyour District . . . . 6,580 0 0 100 9 4} 1,884 1 2; 286 2 6 
~ 1033, &c. Ditto . . Mullafarry District . . . 900 0 0 18 3 0 ; 35 9 4 
1040, &c. Ditto . . Maghera District. . 1,550 O O 31 5 1 ‘ 62 0 0 
1041 Ditto Moyne and ee District 240 0 0 4 16 10 1213 9 916 9 
1215 Ditto Monivea District . . " 1,500 0 O 13 18 4] 4,000 0 Oj; 11810 5 
1019, &c. Ditto Nobber District . . . . 3,500 0. 0 40 11 6 1,000 0 0 152 15 4 
897, &e. Ditto Owenkeagh District. . . 1,154 8 5 2411 5 52 7 38 47. 7 0 
4002, &c. Ditto Oranhill District . . .  . 1,471 16 2 53 14 4 wit 68 17 7 
1015, &c. Ditto Owenabrockagh District . . {| 1,500 0 0 30 4 11 354 5 7 60 8 6 
903 Ditto Quin District . . . . . 5,891 3 11 119 311 3,341 0 0 283 13 6 
894, &c. Ditto Red Bog District. . . . 812 14 4 214 7 32 10 5 
898, &e. Ditto Ratooragh District . s90 O 0 17 18 11 ‘ 35 12 0O 
905, &c. Ditto Rhin and Black River District 8,000 0 O 161 6 4 4,000 0 0 401 15 1 
1028, &c. Ditto Rath or Cloneen District . . 3,500 0 O 70 ll 6 500 O O 145 0 10 
915, &c. Ditto Shandrum District . . . 785 0 0 15 16 1 ° 28 10 5 
918, &e. Ditto Sow District . . . + «+ 7,497 12 11 151 3 10 ‘ 289 10 6 
920 Ditto Shanagolden District . . . | 5,000 0 0 100 16 5 , 193 2 1 
966, &c. Ditto Shandon District . . . . 860 0 O 17 610 P 34 8 O 
1006, &c. Ditto Strokestown District . . . | 12,443 14 0 201 010); 6,256 6 0; 612 6 4 
1014, &c. Ditto Shrule District . - . . | 12,969 1 7 242 8 9]| 3,780 18 5); 582 7 11 
1026, &c. Ditto Shinrone District . . «© .- 4,157 13 2 84 0 0}| 1,500 0 0; 181 5 6 
1048, &c. Ditto Saleen Lough District e & 2,329 0 O ‘45 O 9 850 O 0O 114. 6 8 
977, &c. Ditto Tawnawoggaun District . .| 1,206 11 0 24 6 9 127 9 10 48 8 8 
1009, &c. Ditto . .- Turloghmore District. . . 23,500 O O 431 19 8; 8,000 0 O|{1,070 6 1 
1189, &c. Ditto . . Templemore District . . . | 2,500 0 0 30 0 7| 4,000 0 O| 167 611 
1039, &c. Ditto . . Wilkinstown District . . 1,473 4 2 415 9 eo 58 18 5 
895, &c. Ditto . . Youghal District . . . . 8,812 0 0 160 510) 4,288 0 0}; 446 12 6 
Total. . £667,093 11 8 | 14,567 12 2 |295,834 3 0 32,424 15 3 
Ditto . To make Advances to Landed Pro- 
prietors, prior to the passing of re % 
the Act 10 Vict., c. 32, ae a aya TAT ~ 3,257 7 11 hs 
portion ofasum of 15, 1341. 6s. 8d. eee ere: ee 
Total. . . £(670,35019 7) 14,567 12 2 292,576 15 1 |32,424 15 38 
* Less amount transferred this 
Dr. The Account of the Commissioners of Pusitic Works of 
To Balance of last Account, viz.— £. s. d. £. s. d. 
Loans outstanding .- P ; ‘ : : . ‘ - | 670,350 19 7 
Interest due. . ‘ ’ ‘ r ‘ ; ‘ ; 14,567 12 2 


—| 684,918 11 9 
To Issues out of the Consolidated Fund to the Commissioners for the Reduction of the 


National Debt by the Commissioners of Public Works. 292,576 15 1 
Less Amount of Transfers between Loan Accounts appearing in the columns of 

Issues and Repayments . : ‘ . i : ‘ . ; . 1,237 12 2 

Net Amount of Issues within the Year . é , ‘ : : . | 291,339 2 11 

To Interest accrued within the Year r * ‘ , , , ‘ . ‘ 32,424 15 3 

To amount received in anticipation of Issues. ‘ , : : : ‘ ‘ 713.5 2 


323,837 3 4 


ee gapiin 


£/1,008,755 15 | 


Office of Public Works, Dublin, 10th May, 1851. 
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Commissioners of Public Works, &ce.— continued. 


BALANCES 


REPAYMENTS. outstanding, December 31, 1850, No. 
TOTAL. Over-payments. | of Loan. 
Principal. Interest. Principal. Interest. 
£. 8s. a. 8 a, £. os. d. £. os. d. £ s. dij £. s a. 

10,962 6 I i 275 1 81] 10,500 0 0 187 4 5 1007, &c. 
2,425 13 2 ee 80 0 0 2,304 19 3 40 13 11 ox 1008, &c. 
8,782 13 0 si 315 5 9 8,300 0 0 167 7 3 : 1023, &c. 

30,674 9 10 ‘ 850 18 1 | 29,300 0 0 523 11 9 1032, &c. 
2,650 8 38 oe 100 0 O 2,500 0 O 50 8 8 . 1035, &c. 
2,379 15 8 a 84 7 10 2,250 0 0 45 47 10 ‘ 1042, &c. 

51,198 9 1 o. "16 11 0O| 49,630 14 2 851 3 1l 3 1047 

106 O 4 a se 100 0 O 6 QQ 4 a 1081 
2,571 14 5 a 28 16 4 2,500 0 O 42 18 lL — 1210 
6,673 7 5 eee .66 1 8 6,500 O O 107 5 9 +. 1211 - 

15,344 19 8 ae 121 6 215,000 0 0 223 13 6 1213 
1,045 9 6 : 25 6 3 1,000 0 0 20 3 3 try 1218 
8,193 10 8 . 63 11 2 8,000 0 O 129 19 6 *. 1220 
1,001 3 10 is 38 19 0 943 4 6 19 0 4 ee 904, &c. 

395 19 1 26 12 8 1419 2 347 7 4 6 19 11 i's 913, &e. 
8,350 13 0 = 234 5 5 5,964 1 2 152 6 5 as 1017, &c. 
953 12 17 13 7 =O 51 9 10 886 13 0 22 9 ai 1033, &c. 
1,643 5 1 oer 62 0 0 1,550 0 0 31 5 1 1040, &c. 
267 7 4 ee 4 16 10 252 13 9 916 9 eg 1041 
5,632 8 9 ne 46 6 0 5,500 0 O 86 2 9 oa 1215 
4,723 6 10 sie 140 0 O 4,500 0 0 83 6 10 a 1019, &c. 
1,278 14 1 oe 24 11 5 1,206 15 8 47 7 0 2% 897, &c. 
1,584 8 1 we ox 1,471 16 2 112 11 11 oe 1002, &c. 
1,944 19 0 eo 60 0 0 1,854 5 7 30 13 5 ap 1015, &c. 
9,635 1 4 ee 237 16 0 9,232 3 11 165 1 5 ve 903 
847 19 4 ds 419 6 812 14 4 30 5 6 es 894, &c. 
943 10 11 oe 35 12 0 890 0 0 17 18 11 ° 898, &c. 

12,563 1 5 . 833 3 0| 12,000 0 0 229 18 5 é 905, &c. 

4,215 12 4 oe 140 0 0 4,000 0 0 7512 4 a 1028, &c. 

829 7 0 72 9 9 1516 4 712 10 3 28 10 5 Ne 915, &c. 
7,938 7 3 415 12 11 297 18 3 7,082 0 0 142 16 1 ai 918, &c. 
5,293 18 6 227 15 5 197 14 0] 4,772 4 14 96 4 6 ae, 920 

911 14 10 Ser 34 8 O 860 0 0 17 610 os 966, &e. 

19,513 7 2 oe 463 11 5-118,700 0 0O 349 15 9 ws 1006, &e. 

17,574 16 8 507 11 6 | 16,750 0 0 317 5 2 = 1014, &e. 
5,922 18 8 P 166 9 6 | 5,657 13 2 98 16 O -» —- {1026, &e. 
3,338 7 5 . 97 8 2 3,179 0 0 6119 3 a 1048, &c. 
1,406 16 3 oe 48 5 7 1,334 0 10 24 9 10 oe 977, &c. 

33,002 5 9 . 920 7 51{ 31,500 0 O 581 18 4 ae 1009, &c. 
6,697 7 6 oe ss 1 2 6,500 0 0 109 6 4 oe 1189, &. 
1,536 18 4 we 19 9 1,473 4 2 62 4 5 bea 1039, &c. 

13,706 18 4 é 352 15 2/ 13,100 0 0O 254 3 2 895, &c. 

1,009,920 2 1] 18,018 18 11 | 25,452 1 3 /944,982 011] 21,540 6 2 73 5 2 


een 


1,009,920 2 1 


ee 


18,018 18 11 


25,452 1 3 944,982 011 


res etter | mime emt an tiny SS 


21,540 6 2| 73 5 2 


year to Drainage Works. 


Issues and Repayments under Act 6 & 7 Vic., cap. 44. 


x s. d. 
By Payments into the Consolidated Fund by lodgments to Credit of Paymaster of Civil 
Services, Loans, Repayments, as per Statement, viz. :— 
Principal k F x <8 P . ‘ : ‘ 18,018 18 11 
Less Amount of Transfers between Loan Account, as per contra 1,237 12 2 
16,781 6 9 
Interest . 25,452 1 8 
. ————————| 42,283 8 

By Balance, viz. :— ; : 
Loans outstanding 944,982 0 11 
Interest due . 21,540 6 2 

966,522 7 1 


array 


£/1,008,755 15 1 


G. Apams, Accountant. 


18 


IRELAND :—APPENDIX TO NINETEENTH REPORT 


A 4.)—SratTement of Loans by the Commissioners of Pusiic Works, pursuant to the provisions 
of the Act 1 Vie, cap. 21, and 9 Vic, cap. 1, showing the Total Amount certified to Grand Juries at 


Spring and Summer Assizes, 1847, and the Repayments on Account up to 31st December, 1850. 


COUNTIES. 


Antrim 
Carlow. 
Cavan . 
Clare . 
Cork . 
Cork, City. . 
Galway, Town 
29 soe 
Kerry . 3 
Kildare . . 
Kilkenny . . 
9 City 
Kings. 
Leitrim . . 
Limerick . . 
39 City 
Louth ° ry 
Mayo. . 
Meath. . 
Monaghan. 
Queen’s . 
Roscommon 
Sligo . . 
Tipperary . 
Waterford. . 
Westmeath 
Wexford . 
Wicklow e .- 


eo © ee 8 «@ 
“ © © © « 


eo 
° 
° 
e 
e 
e 
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Add Amount not certified 
for, to make up the 
Total Amount issued . 


° ee 28 © @© @ «@ 
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Amount certified to Grand Juries. Repayments Repayments 
Total. in within 
Principal. Interest. former Years. the Year. 
£ s. ad. £ ss a. £ os. d. ‘£. 8. d. £. os. a. 
3,650 0 O 1,063 18 8 4,713 18 8 1,178 9 2 471 7 8 
2,160 0 0 621 1 3 2,781 1 3 695 3 9 139 0 9 
1,600 0 0 460 4 7 2,060 4 7 508 13 9 103 0 1 
37,674 13 I 10,544 1 8] 48,218 14 9 11,437 10 8 2,410 17 11 
16,419 18 0 4,622 9 O| 21,042 7 O 5,053 14 7 1,252 9 8 
2,250 0 0 623 8 6 2,873 8 6 718 7 1 143 13 5 
1,585 0 0 452 3 1 2,087 3 1 203 13 8 101 16 10 
22,790 12 6 6,451 2 1 29,241 14 7 3,996 0 6 736 0 3 
14,067 0 0 4,034 14 9 18,101 14 2} 3,456 4 4 905 1 4 
839 9 9 244 6 8 1,083 16 5 270 18 5 54.3 9 
1,735 0 0 480 0 2 2,215 0 2 452 7 11 136 9 4 
305 0 0 85 16 2 390 16 2 78 & 2 19 10 10 
3,171 0 0 909 2 0 4,080 2 0 999 311 203 19 9 
5,262 10 0 1,493 2 8 6,755 12 8 1,351 2 0 675 11 0 
25,600 11 11 7,275 8 Oj} 32,875 19 11 7,729 0 0 1,825 9 2 
3822 10 0 9418 0 417 8 0 104 6 8 41.14 8 
7,107 10 0 2,076 6 38 9,183 16 3 2,298 17 5 502 6 10 
14,826 10 0 4,130 2 7 18,956 12 7 2,719 1 7 oe 
11,462 10 0 3,236 4 1 14,698 14 1 3,376 5 8 734 18 4 
552 10 0 153 17 6 706 7 6 176 11 8 35 6 4 
3,730 0 0 1,042 1 9 4,772 1 9 962 0 0 469 12 6 
14,973 13 7 4,220 0 1 19,193 13 8 2,735 0 6 1,807 7 6 
5,758 19 3 1,636 5 4 71,3895 4 7 1,831 0 1 739 9 8 
16,538 12 0 4,743 6 8 21,281 18 8 5,133 3 8 1,064 1 2 
4,214 7 6 1,200 11 10 5,414 19 4 1,353 15 5 270 15 1 
3,177 10 0 921 3 11 4,098 13 11 1,005 17 8 204 18 6 
100 0 0 27:19 3 127 19 3 28 16 0 912 0 
689 12 4 19116 90 881 8 4 217 12 10 44 1 5 
222,564 19 11 63,035 12 6 | 285,600 12 5 60,071 2 1 15,102 15 4 
3,785 0 0 oe ee ee e@ 
226,349 19 11 oe oe se oe 


Total 

Repayments, 
£ 8. de 
1,649 16 10 
834 4 6 
611 13 10 
13,848 8 7 
6,306 3 10 
862 0 6 
305 10 6 
4,732 0 9 
4,361 5 8 
325 2 2 
588 17 3 
97 14 0 
1,203 3 8 
2,026 13 0 
9,554 9 2 
146 1 4 
2,801 4 3 
2,719 1 7 
4,111 4 0 
21118 0 
1,431 12 6 
4,542 8 0 
2,570 9 9 
6,197 4 10 
1,624 10 6 
1,210 16 2 
38 8 0 
261 14 3 
75,173 17 5 


eae 


Office of Publie Works, Dublin, 
10th May, 1851. 


COUNTIES. 


oS RR RS Se AR 


Limerick . 


a9 


Clare . .- 


Tipperary, North R 
South Riding . 


a? 
Galway 
Roscommon . 
King’s County 


iding . 


« 
» 
Cy 


County of the City 


° 
e 
° 
e 


Westmeath . . ‘ 
Longford . . - : 
Leitrim o @ « . 
Mayo. «© » +© * © + 
Sligo ° e . . e ° ° 
Loans, account of Counties . 
5 9 Individuals 
Total . 


Amount certified. Repayments 

se Principal and In former In the Year 

Principal. Eitotest, Taleeail. Years, 1850. 
Ze £. #, d. z, 8 d, £ os. a. £ & dk 
7,794 13 42) 1,517 3 43) 9,311 16 9 7,270 0 0 529 17 10 
2,051 3 63 438 8 O04 2,489 11 7) 2,011 6 1 106 5 8 
19,089 5 3] 2,828 14 103) 21,918 0 12) 20,669 3 2% 884 14 3 
13,495 11 1] 2,026 19 44) 15,522 10 53) 14,907 7 10 287 1 10 
6,250 19 54 875 15 24| 7,126 14 72) 6,782 3 11 153 6 Vi 
39,071 3 23) 5,947 17 114; 45,019 1 2 || 39,522 15 3] 1,604 0 2 
76,181 2 1) 15,940 8 6 | 92,121 10 7 | 48,276 8 6 | 11,465 4 5 
13,492 7 74 1,803 12 43/ 15,296 0 0 | 15,168 7 1 89 7 8 
26,000 3 33) 3,987 6 3 | 29,987 9 64) 23,550 16 3 | 3,552 0 10 
20,000 0 0 2,908 6 53) 22,908 6 53) 15,549 17 9% 3,078 17 0 
39,181 2 1) 8,54418 4] 47,726 0 5 |; 20,944 3 4) 8,227 17 11 
| 5,000 0 0 766 15 22 5,766 15 22) 4,161 11 4 478 11 10 
5,181 2 1 766 7108 5,947 9 11d 2,458 5 9 926 10 10 
£272,788 13 02) 48,352 13 10 [321,141 6 103)/221,272 6 4 | 26,383 16 2 

. | 9,480 211 388 8 3] 9,868 11 2) 9,053 2 5 . 
£282,268 15 114) 48,741 2 1 |331,009 18 03 230,325 8 9 | 26,383 16 2 


G. Apams, Accountant. 


(A 5.—-SHANNON NAVIGATION, 


StaTemENT of Loans by the Commissioners acting in execution of the provisions of the Act 2 and 3 Vic., 
cap. 61, showing the Total Amount certified to Grand Juries and to Individuals, and the Repayments on 


Account up to the 3lst December, 1850. 


DN ener: memes enema 


Total 
Repayments. 


£, 
7,799 
2,117 
21,553 
15,194 
6,935 
41,196 
59,741 
15,257 
27,102 
18,628 
24,172 
4,640 


3,384 16 


247,656 2 6 
9,053 2 5 


256,709 411 


enn aed 


Office of Public Works, Dublin, 
10th May, 1851. 


G. Apams, Accountant. 


OF THE COMMISSIONERS OF PUBLIC WORKS. 19 


(A 6.)—Sratement of Loans by the Commisstoners of Pustic Works, pursuant to the 
provisions of the Acts 10 and 11 Vic., cap. 87, showing the Moiety Repayable by each County, 
being half the Estimated Expenditure of Works, under 9 and 10 Vic., cap. 107, for the 
Employment of the Labouring Poor, and the Repayments up to 31st December, 1850. 


COUNTIES.. Moiety Repayable. ee ee Total Repayments. 
&. gs. a. se 8 @ Fic Se De Ee Se ad. 
Antrim. . . ... . 606 19 11 lll 6 6 144 4 185 10 10 
Armagh .« « «© 5 © 15,643 8 9j| 1,094 16 3 169 5 O| 1,864 1 
‘Carlow. . . . . . «| 10,500 3 2 64119 9 64119 9] 1,283 19 
Cavan sj « « © & « 74,252 17 1) 6,575 410] 3,28712 5] 9,862 17 
Clare 2. 2-2. « 6 © © | 229,225 5 2 ea K ‘ 
Cork, East and West Riding. | 269,364 0 9j 6,210 15 11 | 26,300 19 3/ 32,511 15 2 
sg COE a Ge” a SG. 2,995 16 0 366 6 8 183 3 4 549 10 0 
Donegal . . . - - - | 41,011 6 5 647 4 8| 6,182 1611) 6,830 1 17 
Down. . 2. 2 ew ee 1,740 0 21215 4 106 7 8 319 3 0 
Drogheda Town . . « - 289 0 7 35 6 10 1713 5 53 0 38 
Dublin. . . 2... 10,086 14 11 7 5,599 7 1) 5,599 7 1 
Fermanagh . . . . 22,816 18 6| 2,728 19 4] 1,364 8| 4,093 9 0 
Galway, East and West Riding | 187,634 11 1 de a 
>» Town. « + «© «+ 13,642 2 6 ae 496° 0 0 496 0 0 
Kerry. . . . « + | 119,49917 1] 12,829 6 1/ 984 4 8| 13,813 10 9 
Kildare. . . 1. 6 s . 25,861 1011 | 3,162 7 8] 1,581 3 9] 4,743.11 5 
Kilkenny . . - es 53,450 9 7| 4,033 1 4| 3,26912 8| 17,302 14 Oo 
gy Cityohs ae 4 66119 4 g0 19 0 40 9 6 121 8 6 
King’s. 2. 6 6 es 31,077 1 7] 3,800 4 8] 1,900 2 4! 5,700 7 0 
Leitrim .- . . « « 56,603 17 11 ej 4,876 17 8/| 4,87617 8 
Limerick . . ..~. + + | 189,161 10 9 | 18,422 210| 14,497 16 7] 32,919 19 5 
y» Cityof. . .. 5,095 10 0 623 1 10 311 10 11 934 12 9 
Londonderry . . . « - 14,331 14 7; 3,685 3 2/ 3,496 17 7] 1,182 0 9 
Longford . . .« «© | « 45,505 18 11 | 4,800 6 0/| 3,332 6 41! 8,132 12 4 
Louth ¢ 2.0 * «4 12,796 2 9| 2,192 16 5 936 12 7} 3,129 9 0 
Mayo. . . . . . .1! 163,060 16 4 Ee es ae 
Meath. . . . . «. «| 43,542 14 9| 5,82410 0! 2,662 5 0! 17,98615 0 
Monaghan. . . «. « . 25,784 15 41 8,153 1 0} 1,57610 6| 4,729 11 6 
Queen’s . . . . « 25,892 7 5! 3,637 10 6, 1,55018 7] 5,188 9 1 
Roscommon . - + + + | 104,098 19 10| 3,269 211] 5,095 12 3]| 8,364 15 2 
Sligo 4 4a we & ¥-% 69,366 1 5] 4,488 1 1} 5,199 4 7] 9,682 5 8 
ee eas ear 156,728 3 5 | 11,497 4 7| 10,094 2 7] 21,591 7 2 
ay vere tera and ie 13,507 19 6] 868 9 1] 2,61015 3| 3,479 4 4 
Tyietes 4% 4 w ws 12,730 9 6] 6,781 9 4| 2,904 4 3] 9,685 13 4 
Waterford. . « . . «| 64,369 18 4] 7,852 14 8| 3,927 17 4/ 11,780 12 0 
Waterford, City of. . . . 2,325 6 10 284 7 0 142 3 6 426 10 6 
Westmeath . . .. . 25,221 4 2); 3,08319 2); 1,541 19 7! 4,625 18 9 
Wexford . 2. 2. wwe 82,381 6 8| 17,030 8 2] 8,080 0 1! 15,110 8 3 
Wicklow . . . . . «| 22,217 19 8/ 2,716 16 4] 1,358 8 2] 4,075 4 6 
Total . . . £/2,244,585 2 5 [132,236 18 11 /126,995 15 1 259,232 14 0 


Office of Public Works, 


GA A tant. 
Dublin, 10th May, 1851. paMs, Accountant 


20 IRELAND :—APPENDIX TO NINETEENTH REPORT 


(A 7.)—A Statement of Oursranpine Loans made by the late “Commissioners for the Issur of 
Acts; showing the Amounts of Principal and Interest remaining due upon each on the Ist January, 1850, 


BALANCES 


NAME OF PARTY. | PURPOSE OF LOAN. outstanding Ist January, 1850. 
Principal. Interest, 

x. s. d £ « @ 

4 | Commissioners of Navan Turnpike Road. ‘ ‘ ‘ 4,933 6 1 295 19 7 

24 Ditto . . . Ditto . ‘ 1,286 14 10 1,108 7 6 

53 Ditto . ° . Ditto . ‘ 923 1 1 1,210 2 1 
8 | Corporation of the Bridge across the Shannon at Portumna . 1,978 17 6 

13 | 

ae Commissioners of Wide Streets to improve Cork City. : . | 6,700 0 0 5,538 18 2 

113 Ditto . Ditto é i ‘ a 7,000 0 0 7,799 14 5 

40 Mayo County . . | To improve the Court House at 186 1 3 87 610 

Castlebar. 
52 Ditto . | To improve the Court House at 39 5 2 20 2 8 
Ballinrobe. 

43 | Kilkenny County For a Causeway at Thomastown — - 178 12 5 78 7 «0 

92 Ditto 5 ‘ . Road from Castlecomer to Ballinakill 334 0 3 96 7 1 

4g | Earl of Bantry and M. | To employ the Poor at Bantry ; 1,204 14 11 321 19 10 

Murphy. 

87 | Galway Town . . . | Portico for Court House 2 ‘ 416 0 012 0 

61 | Commissioners of the Bridge across the Shannon below Thomond . | 55,384 12 4 37,997 15 9 

70 | R.H. Maunsell. . . | Canal at Plassy, County Limerick . 912 19 10 575 11 5 

126 Fermanagh County . . | Road, Enniskillen to Swanlibar . 122 8 4 101 13 O 
96 | N.D.Crommelin. | - | To improve an estate, County Antrim | 10,000 0 0 

106 Commissioners for a Bridge across the Shannon at Athlunkard F 6,000 O OU 5,287 6 9 

123 | Limerick City . . | Road, Limerick to Tarbert : 8610 4 4611 4 

139 | Commissioners for a Bridge at Youghal . 10,000 0 0 6,282 3 5 


——awt 


£| 107,276 1 1 66,848 18 10 


Dr. 
To Amount collected, as per foregoing Statement, v7z. -— ae £ oad 
Principal . . ri . 165 0 1 
Interest . ; 5,602 19 1 


5,767 19 2 


Office of Public Works, Dublin, 
“10th May, 1851. 


OF THE COMMISSIONERS OF PUBLIC WORKS. 
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Loans out of the ConsotipaTeD Funp,” pursuant to the provisions of the 57th Geo. III., c. 34, and subsequent 
the Interest since accrued, the Repayments within the Year, and the Balances outstanding on 31st December, 1850. 


Interest accrued 
within 
the Year. 


om) 


Tr oo Oo 


240 0 
4 6 
400 0 


TOTAL. 


oe 
5,525 5 


Ss. 


2,459 9 
2,179 6 


1,978 17 


12,506 18 


15,149 14 


282 14 


61 


19 


13 


10,000 
11,527 
137 


on Oo DD © 


16,682 


d. 


wo 


So ¢ © 


or 


4,019 14 1 |178,144 14 0 165 O 1 |5,602 19 1 107,111 


out of the ConsoLipaTEeD Funp for one Year, ended 31st December, 1850. 


By Amount paid into the Paymaster of Civil Service’s Account in the Bank 
of Ireland, being Repayment of Advances out of Consolidated Fund by 
Loans made by the late Loan Commissioners, véz., as per Contra . . 


BALANCES 


REPAYMENTS. outstanding 3lst December, 1850. TOTAL. 
Principal. Interest, Principal. Interest. 
£ os. d.| £ 8. £. s.d. ee s. d. £. os. d. | 
58 7 4,933 6 1 59119 2/ 5,595 5 31 4 
ne 500 0 O| 1,2861410| 67214 6| 1,959 9 4/| 24 
ae Se 923 1 7] 1,256 5 1] 2,179 6 8| 58 
50 0 0 Big 1,928 17 6 4 1,92917 6] 8 
| | 13 
24 500 0 0| 6,700 0 0| 5,306 18 2| 12,006 18 2 | & 
28 
i sie 4,000 0 O| 8,149 14 5| 15,149 14 5/113 
oe _ 186 1 3 961210| 28214 1| 40 
ie - 39 5 2 22 1 8 61 610] 52 
wie a 178 12 5 87 6 0| 26518 5, 43 
- - 334 0 3 113 1 1{| 447 1 4! 92 
Ne 2% 1,204 14 11 382 410] 1,58619 9! 48 
a ee 416 0 017 0 513 0/1 84 
.. (4,500 0 0 | 55,38412 4/ 35,713 3 9/ 91,09716 1 61 
ae eee 9121910} 612 110] 1,525 1 8. 140 
115 0 1] 10219 1 1 8 6 05 6 114 0| 126 
-_ _ 10,000 0 0 a 10,000 0 0| 96 
oe - 6,000 0 0} 5,527 6 9/ 11,527 6 9. 106 
ea ae 8610 4 50 17 10 137 8 2. 123 
es aa 10,000 0 0| 6,682 38 5/ 16,682 3 5/ 139 
1 0 | 65,265 13 10 |172,376 14101 .. 


Cr. 


5,767 19 2 


sie 3 : 


G. Avams, Accountant. 
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. (A 8.)—RIVER 
Acts 5 and 6 Vict., cap. 89; 8 and 9 Vict., cap. 69; 


Aw Account of the Recerpr and Exprenpiture of the 


4 Received for carrying on the Works. 
aS 
a2 NAME OF DISTRICT. Gouin cues of Loans from Other Reewict TOTAL 
o Public Works’ Private Parties, asta paras 
Loan Fund. 
RECEIPT. Se Si od, £. os. a. £. os. a. ax he 
2{|ToArdee . . . . . 3,257 7 11 2,300 0 O lll 6 5,558 19 5 
40 | Annagh : . ° : ‘ 500 O 0 eo Se ee 500 0 0 
46 Alick . . . ‘ , i 381 12 6 eu 25 14 6 407 7 0 
1 Blackwater . ‘ ° . . a er te 4 11 10 4 11 10 
3 Borrisokane . . . < 500 0 0 oe 23 5 4 523 5 7 
9 Borris in Ossory . ‘ ‘ ; 2,000 0 O 525 0 0 62 4 10 2,587 410 
17 Boyne . . . . @ . 8,150 O 0 3,250 0 0 17,18 11 | 11,417.18 11 
24 Ballybay ‘ ‘ : : 88 17 4 ei 3 88 17 4 
27 Brusna (Ferbane) . » - | 22,000 0 0 500 0 O 22,500 0 0 
28 Ballycasey : : . : . . . eS , 
34 Ballinhassig . . ‘ . - | 1,852 0 0 ‘ <% 1,852 0 0 
39- Ballinderry . . : rl . bck «6 e- % P 
62 Ballyteigue. ‘ ‘ ‘ .| 7,500 0 0; 1,000 0 0 9711 6! 8,597 11 6 
64 Ballycowan . : , ‘ ‘ a : 0 6 O 0 6 0 
71 Broadlough . ‘ ; ‘ ‘ 66 16 9 e 4 ‘3 66 16 9 
92 Brickey . . “ . ; je « ¢@ ‘-.% 9110 1 9110 1 
108 Boley . “ - ‘ i 4 470 0 0 oe 30 0 0 500 0 O 
~ 152 Ballinakill : . ‘ ‘ ‘ 217 4 4 e @ i. 39 217 4 47 
155 Boardsmill ‘ ; . ‘ ‘ 891 5 38 e ars Se 891 5 3 
156 Ballinaskea and Castlerickard . ‘i 523 11 7 «4 > 523 11 4 
172 Balla. . ‘ j : - | 6,500 0 O eo % i” % 6,500 uv 0 
175 Ballynahown . . : ‘ «| 8,000 0 0 . 0 0 6; 3,000 0 6 
184 Ballinamore, &¢ ‘< ‘ . | 22,000 0 O ‘ * ¢ 22,000 O 0O 
189 Burren . . ‘ . ‘ . 3,440 0 0 4,100 0 0 5 10 0 7,545 10 0 
5 Cahore . ‘ ; a : j 1,000 0 0 500 0 0 0 110! 1,500 1 10 
19 Cappagh ‘ ‘ ‘ P é en ‘2 010 O 010 0 
33 Comogue ¢ “ ‘ * ‘ 800 0 0 ee wg 800 0 0 
41 Clonakilty . : ; : : 860 0 0 ° sok 860 0 0 
51 Cork Slob , é . i “ 8 F er ex 
55 Carrigower ; ‘ . : , - % 33 18 4 33 18 4 
67 Carrigans ‘ : P . a 1217 8 1217 3 
69 Curraunboy . ° . . ‘ a go8 s % 
"0 Cuilmore ‘ é 4 ‘ ae ee 0 0 4 0 0 4 
73 Camcloon é é ‘ : ‘ 4713 5 és, ae 3 2 5 50 15 10 
83 Castlebar Lakes ‘ ‘ . é ae x = . * 
107 Carbury Mill Stream . . . — oe be sie 
110 Carrowmore Lake . : , . 191 12 1 eA . 191 12 I 
125 Clonlost : ¢ . : : eo es 21 7 9 2167 =9 
138 Castlebernard . és j : ; ao 3 4,000 0 0O 10 0 Oj; 4,010 0 0O 
153 Cavetown A r ‘ ‘ on 8 0 7 6 0 7 6 
154 Curragha é . ‘ 19 19 1] és ‘ 19 19 11 
159 Croghan ¢ ‘ ‘ 1,350 0 0O ‘ ° 1,350 0 0 
161 Castlemartyr . . 1,500 0 0 : 1,500 0 0 
173 Coolaney é ‘ 2,500 0 0 ° 2,500 O O 
177 Carrowbeg ° * ‘ oa . ’ —— 
179 Cross Lough ‘ . : . ‘ 
15 Dungolman . ‘ P , - {| 2,000 0 0 : 2,000 0 0° 
29 Del . . « « «~~ «| 1,450 0 0 _ 3 2 7! 1,453 2 4 
38 Dunkellin ‘ é ‘ ; » | 1,000 0 O a 106 5 7] 1,106 5 7 
111 Derrylin . . ; : ‘ eo 4 se se P 
113 Drumbominy . : ‘ ° ‘ 64 8 9 ‘ ‘ 64 8 9 
162 Drumcliff “ . . . « «| 1,500 0 0 —_ be 1,500 0 0 
164 Dunmore ‘ . : ‘ : 8,000 0 0 ey 7 1 4; #8,007 1 4 


Carried forward . £/105,622 10 11! 16,175 O O 559 O 2 |122,556 10 83 


ha 


OF THE COMMISSIONERS OF PUBLIC WORKS. 23 


DRAINAGE, 
9 Vict., cap. 4; and 10 and 11 Vict., cap., 79, &c. 


Commissioners of Pusyic Works, in the Year ended 31st December, 1850. 


Interest chargeable 


‘a 
= 3 Expenditure on Moneys SOTAL 
= on rovii . i 
es NAME OF DISTRICT. Works, elev on the 
Zz Works. 
EXPENDITURE. Se Se he so. ea. £. s. a £. s,. d. 
By Balance from 31st December, 1849. eB yk i. 7,417 14 10 
1. Works Account. 
Fixed Projects. 
2| By Ardee . ‘ ‘ . ; -| 2,746 7 2 614 10 9j 3,360 17 11 
40 Annagh . ° e ° « . 351 19 ll 147 18 l 499 18 0 
46 Alick . . . . : . 37 O 4 « 8 37 0 4 
1 Blackwater . ‘ ‘ ; i ll 0 0 6% 11 0 0 
3 Borrisokane  . ; ' : 52119 2 37715 1 899 14 3 
9 Borris in Ossory . ‘ -» | 4,163 11 11 560 16 7| 4,724 8 6 
17 Boyne . ‘ . . ; 7,861 15 4) 1,441 14 4] 9,303 9 8 
24 Ballybay , . % ss . 4 511 17 2 9 21 8 8 
27 Brusna (Ferbane) . 4 , 19,967 13 2/| 1,526 14 10 | 21,494 8 0 
28 Ballycasey . P é ‘ ; 226 0 7 145 19 11 372 0 6 
34 Ballinhassig . ° ‘ ‘ . 1,847 5 10 232 19 10 2,080 5 8 
39 Ballinderry . . ‘ , : 44.6 47 , 44 6 1 
62 Ballyteigue . . . ‘ -| 8,789 5 0 851 16 Oj; 9,641 1 0 
64 Ballycowan . . : : ‘ 416 6 ‘ 16 6 
71 Broadlough . . ; . ‘ 29 5 38 23 6 2 52 11 5 
92 Brickey . < . . ; je 1,000 O O . 1,000 0 0 
108 Boley . : . . ‘ . 405 8 6 66 18 10 472 4 4 
152 Ballinakill < . ‘< . . 31 1 O 23 15 O 5416 0 
155 Boardsmill . ‘ ° : ; 7160 17 4 87 8 11 848 6 8 
156 Ballinaskea and Castlerickard . ‘ 138 2 3 4210 0 180 12 8 
172 Balla. . : : ‘ - | 5,911 10 0 19219 7 | 6,104 9 7 
175 Ballynahown . ‘ ‘ ’ -| 8,141 5 0 131 5 9] 38,272 10 9 
184 Ballinamore, &c. . . - | 32,810 7 5! 2,220 3 1) 85,030 10 6 
189 Burren . ‘ ‘ , ‘ - | 10,188 9 10 595 1 9/ 10,783 11 7 
5 Cahore . P = . . . 948 7 5 180 3 1 1,128 10 6 
19 Cappagh : . . ‘ ‘ 97 15 8 362 10 0 460 5 3 
33 Comogue . : . : -| 1,075 0 8 115 710}; 1,190 8 6 
47 Clonakilty m * : 3 . 100 0 10 338 12 7 438 13 5 
1 51 Cork Slob P . ‘ * ° 27 11 6 234 8 9 262 0 3 
55 Carrigower . ‘ : é ‘ 67 9 10 . 67 9 10 
67 Carrigans . : L : : 136 11 4 . 136 11 4 
69 Curraunboy . . . * ‘ 38 0 4 6 611 44 7 3 
70 Cuilmore . . ; : . 12 12 2 611 4 19 3 6 
73 Camcloon ' 3 ' ‘ : 1667 1 11 0 2 27 7 9 
83 Castlebar Lakes : ; 9 61) 68 1 8 17.8 4 
107 Carbury Mill Stream ‘ é , 017 11 isk 0.17 11 
110 Carrowmore Lake . : : ‘ 59 11 O a 5911 0 
125 Clonlost . . : ° ‘ 1710 3 85 8 0 102 18 3 
138 Castlebernard . ‘ ‘ ‘ 1,478 15 2 305 16 2| 1,784 11 4 
153 Cavetown é a ‘ . _ 814 8 8 60 O O 874 8 83 
154 | . Curragha : : ; : 917 1 one 917 I 
159 Croghan ‘ : j F . 1,386 0 4 65 19 11 1,452 0 8 
161 Castlemartyr . P ‘ 5 ‘ 1,059 18 1 103 13 +5 1,163 11 6 
173. Coolaney i. : ‘ ‘ - | 2,191 17 5 63 10 11 | 2,255 8 4 
177 Carrowbeg : . : : * 8 13 4 0 13 4 0 
179 Cross Lough . : ‘ : ‘ 1 3 0 13 11 11 14 14 11 
15 Dungolman : ; ‘ - | 1,181 17 10 273 010; 1,454 18 8 
29 Deel . . * . é . 1,211 15 0 496 17 4 1,708 12 4 
38 Dunkellin 4 ‘ P : : 580 4 2 924 16 3 1,505 O 5 
111 Derrylin co we. ae 5 0 0 22 4 9 27.4 9 
113 Drumbominy . . ‘ P ‘ 312 6 ge" 312 6 
162 Demeil  « « ~«. 4 1,864 4 0 62 8 3] 1,99612 3 
164 Dunmore. » §© « + « | 4,962 14-10 201 7 5 | 8,163 2 3 
Carried forward . £/123,351 4 8 | 13,315 18 9 |136,667 3 5 7,417 14 10 


1 


—— 
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a 
= 

zg 
3s NAME OF DISTRICT, 
ge 
4 

RECEIPT—continued. 
Works Account—Fixed Projects—continued. 
Brought forward... . 

182 Dunmoran é ‘ . : 

192 Derryholmes . ‘ ‘ . 

81 Eslin . é . . : * 

7 Fane . ‘ ‘ ° . . 
65 Fergus . : : ae oe 

121 Foranwell . a i 

8 Glyde. é : . P 
63 Gorteen . ‘ . i * . 

-106 Gar ‘ ‘ , 

187 Glenariff River (Red Bay) . ; ; 
58 Headford F ° . . . 
719 Hind (The River) . ‘ . 

87 Hermitage. ‘ ‘ ‘ , 
36 Inny .- ; : ° - 

6 | Kilmannock : * , 
18 Killimor ‘é . . ‘ 
31 Kilmaine : : ‘ : . 
41 Kilbegyan é s * , ‘ 
54 Kilbride ; i ‘ : ri 
57 Kilmurry oe . é . . 
78 Kill : ‘ ‘ , ; ‘ 

105 Kileock . - ; ° ‘ ‘i 

112 Kinmeen . . . * ° 

124 Kilmaganny . ‘ ‘ : . 

160 Keenagh _ . . . . . 
11 Longford : . ‘ Z ‘ 
12 Lorrha . é ‘ ; . ‘ 
26 Loughnasaggart : . . : 
32 Lough Garra and Mantua . * ‘ 
43 Loughs Oughter, &c. . . 
53 Loughans ‘ a ‘ “ 
68 Lough Neagh . . : ‘ . 

109 Leesborough . . ° é ‘ 

151 Lough Crew. < ‘ 

166 Lough Dalla . , . “ r 

170 Lavally . F é F 

174 Lough Mask and River Robe ‘ 

183 Loughs Corrib, Mask, and Carra. 

188 Lisduff . é ° ‘ 

193 Lough Lannagh _ ‘ 3 ° 
23 Moyour . . . é . 
45 Mullyfarry . . ‘ ‘ 
60 Miles and Templebryan ‘ ‘ , 
72 Mullaun : . ‘“ ‘4 

140 Maghera . : . 

141 Moyne and Crosspatrick ‘ ; ; 

176 Monivea . . ‘ i ‘ 
25 Nobber . ‘ : ; ‘ ‘ 

4 Oranhill 2 : ‘ . . 
21 Owenabrockagh . ° . . 
48 Owenkeagh . . . . 


Carried forward . 


Se 


£1217,846 4 6 | 46,025 0 0 


é 


IRELAND :—APPENDIX TO NINETEENTH REPORT 
a er 


(A 8.)—RIVER 
Acts 5 and 6 Vict., cap. 89; 8 and 9 Vict., cap. 69 ; 


An Account of the Receipt and Expenditure of the 


Received for carrying on the Works. 


From 
Commissioners of 
Publie Works’ 
Loan Fund. 


FS | nn ee any ieanmnenetmeasenamnemcameuaned tanemememmmeemmnnrnteameemememerty aos amend 


£ os. d. x. 8. a, 


Loans from 


Private Parties. Ofher- Receipts: 


105,622 10 1/ 16,175 0 0 559 0 2 (122,356 10 3 
27000 0 0 35 0 01 2.035 0 0 
2500 0 0 a ane 2,500 0 0 
2,806 0 0 — a 2,806 0 0 

500 0 0 550 0 0 170 16 4] 1,22016 4 

2 ar 10 7 8 10 7 8 

3,391 13 10| 1,800 0 0 26 4 4] 5,21718 2 
cy aus 1219 11 12 19 11 
243 12 8 a 11 11 2 285 3 10 
"140 12 9 19 4 3 159 17 0 
3,500 0 0 : a 3,500 0 0 
3,000 0 0 . x 9 4 9| 3,009 4 9 
a : 1224 7 12 4 7 
8,000 0 0 ; 2 0 8| 8,002 0 8 
500 0 0 A 13 8 6 513 8 6 
5,500 0 0! 2,200 0 0 — 4,700 0 0 
1,500 0 0 Bt fe - 1,500 0 0 
— _ 0-5 0 05 0 
-_ ae 39 9 4 39 9 4 
169 3 5 ae 0 0 6 169 311 
6410 4 aoe 19 10 6 84 0 10 
2,000 0 0 a roe 2,000 0 0 
2.500 0 0 Sek a 2.500 0 0 
2,182 6 4 a A, 2 2,782 6 4 
304.19 3 d By 1 8 362 0 6 
ee : 0 011 0 011 
500 0.0 Be a nn 500 0 0 
1,306 13 11 : 611 0! 4,312 411 
. a 0 211 211 

me 25,300 0 0 14716 2|26,04716 2 
1,000 0 0  % ee 1,000 0 0 
250 0 0. ra 4719 8 297 19 8 
2,000 0 0 a i 1 6] 2,001 1 6 
4500 0 0 i. noe 4500 0 0 
11,000 0 0 c 3 0.0 6! 11,000 0 6 
30,930 14 2 = oe 409 17 5 | 31,340 11 7 
500 0 0 eh . 500 0 0 
6,000 0 0 i 0 9 0! 6,000 9 o 
1,384 1 2 as x 12 7 2| 1,396 8 4 
ae ee 004 ‘0 0 4 
1213 9 2 A od 1213 9 
4,000 0 0 Sa 3 6 8| 4,003 6 8 
1,000 0 0 — 010 0| 1,00010 0 
ee Any 19 6 8 19 6 3 
364 54 as 7.14 8 362 0 3 
52 7 8 4g a 52 4 3 


ea EI 


2,314 13 1 [266,185 17 7 


OF THE COMMISSIONERS OF PUBLIC WORKS. 25 


DRAINAGE—continued. 
9 Vict., cap. 4; and 10 and 11 Vict., cap. 79, &c. 


Commissioners of Public Works, &¢.—continued. 


3 Interest chargeable 
mg: Expenditure on oe Sn 
a on rovided for . _ 
| a2 Ba ee eens Works, ete on the 
7, Works- 
EX PEN DITURE—continued. £. os. d. £. os. d. £. s. d. £. de de 
Works Account—Fixed Projects—continued. 
Brought forward ‘ ’ > 123,351 4 8 | 13,315 18 9 136,667 3 51! 17,417 14 10 
182 Dunmoran ‘ ‘ ‘ . . 2,201 19 9 66 6 I 2,268 5 10 
192 Derryholmes . . : . * | 3,945 11 2 101 4 2) 4,04615 4 
81 Helin . « « «© « «© | 3.608 17 2 258 16 2/ 3,95413 3 
7 Fane. ; . ‘ ‘ ‘ 1,351 19 5 296 7 1 1,648 6 6 
65 Fergus . 5 é . $ ‘ 2,494 10 8 946 15 1; 3,441 5 9 
121 Foranwell * é . . . 522 10 10 120 15 2 643 6 0 
8 Glyde. ' : > 4 - | 3,513 16 7} 1,093 811), 4,607 5 6 
63 Gorteen . ‘ - . “ : 4 7 6 ‘ 4 7 6 
106 Gar : ‘ : ‘“ F ° 18 16 3 64.13 8 83 9 6 
187 _ Glenariff River (Red Bay) . . - | 1,887 17 5 75 0 0] 1,46217 5 
58 Headford . : ‘ . ’ 37 8 8 17 4 5 54 13 1 
"9 Hind (The River) . . . «| 3,596 5 5 42610 5| 4,022 15 10 
87 Hermitage . . : . . 116 5 s 116 5 
36 Imy 2 « « « «© «| 3,02 2 4 889 12 5 | 4,390 14 6 
6 Kilmannock . P P é ‘ 17,7 4 a 17 7 4 
“18 Kilhmor . . ‘ . 7,512 7 8 999 15 0 8,512 2 8 
31 Kilmaine ‘ . é . . 837 19 17 427 6 1 1,265 5 8 
41 Kilbeggan . "| ‘ . 7,882 10 17 501 6 1); 8,383 16 8 
54 Kilbride . . ‘ r . . 1,173 18 10 172 2 7 1,346 O11 
57 _ Kilmurry ‘ ‘ 118 0 ec. 118 0 
78 Kill ‘ . . * . . 3117 6 | 107 11 2 1389 8 8 
105 Kilcock . : ‘ ; : . 247 2 6) 3212 7 279 15 1 
112 Kinmen  . 2... 21 811) 311 5 25 0 4 
124 Kilmaganny . 4 ‘ P -| 83,173 5 7 177 10 8! 8,35016 8 
160 Keenagh ‘ . . . - | 2,373 5 10 84 2 3; 2,457 8 1 
il Longford =. west S810 14 615 6 3} 3,746 0 4 
12 Horrha . , * ‘ i . 27 19 11 66 13 5 9413 4 
26 Loughnasaggart . ‘ ‘ : 3.2 6 i 3.2 6 
32 Lough Garra and Mantua . ' ‘ 195 19 9 400 7 4 596 7 1 
43 Loughs Oughter, &c. : ‘ - | 7,381 18 6] 1,193 18 1] 8,575 11 7 
53 Loughans ‘ ‘ ‘ ‘ . 24 17 0 120 0 0 144 17 0 
68 Lough Neaggh. . «. . «| 29,461 3 8| 1,945 6 01 31,406 9 8 
169 | . Leesborough . ; ‘ : - | 1,412 11 9 17211 2] 1,585 211 
151 Lough Crew. : ; ‘ . 285 6 8 101 19 1 387 5 9 
166 Lough Dalla . P Ps ‘ r 1,893 9 4 65 211 1,958 12 6 
170 Lavally ‘ ‘ s . 4,903 2 11 158 2 9 5,061 5 8 
174 Lough Mask and River Robe. - | 11,067 18 4 309 16 2) 11,377 14 6 
183 Loughs Corrib, Mask, and Carra . - | 41,127 4 11 1,255 17-7 | 42,383 2 6 
188 Lisduff . ‘ . . . 317 5 8 38 18 0 356 3 8 
193 Lough Lannagh ‘ ; . - | 5,406 0 11 178 17 O| 5,584 17 11 
23 Moyour . ‘ ‘ ‘ ‘ - | 1,267 16 6 153.16 1] 1,42112 4 
45 Mullyfarry . ; , 5 : 19 19 O re 1919 O 
60 Miles and Templebryan . ‘ 1 0 4 3714 5 38 14 9 
72 Mullaun $ ‘ ‘ ‘ 47 7 6 78 4 54 15 10 
140 Maghera i - ; P ‘ 3.9 4 62 0 0 65 9 4 
141 Moyne and Crosspatrick . , : 4 0 5 er 4 0 5 
176 Monivea ; - ‘ ' 8,488 18 7 118 10 5 3,607 9 0 
25 Nobber . P . . r ° 1,433 10 2 267 15 4 1,701 5 6 
4 Oranhill a a ee ne 25 5 5 — 25 5 5 ) 
| 21 Owenabrockagh P F ‘ ‘ 54 9 4 62 5 1 116 14 5 
1 48 Owenkeagh . ‘ , J . 38 01) F 3 01] 


em ern Ca 


Carried forward, £ 285,885 19 11 | 27,510 9 8 /313,396 9 7 7,417 14 10 
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a eee ae enema 
(A 8.)\—RIVER 
Acts 5 and 6 Vict., cap. 89; 8 and 9 Vict., cap. 69; 


An Account of the Receipt and Expenditure of the 


Received for carrying on the Works. 


3 
3 
mg From 
i J . 
os NAME OF DISTRICT. Commissioners of Loans from Other Receipis TOTAL 
is Public Works’ Private Parties. ne ca 
Loan Fund. 
RECEIPT—continued. £. 8s. d.  S. a. £. os. d. £. s. ad. 


Works Account—Fixed Projects—continued. 


Brought forward : . (217,846 4 6 | 46,025 0 0, 2,31413 1 266,185 17 7 
59 Quin. : ‘ ‘ . - {| 8,341 0 O wie wo 3,341 0 0 
13 Red Bog e e ° hd s e . ‘* e 14 12 0 14 12 @) 
37 Rath or Cloneen : . . . 500 0 0O 2 “< 017 4 500 17 4 | 
49 Ratooragh - z é r r ae — eo shy 
61 Rinn and Black River. ; .| 4,000 0 0 Ls ae 45 0 0] 4,045 0 0 : 
10|  Strokestown . . « + «| 6,256 6 0 et 16112 7| 6,41718 7 : 
20 Shrule . , ‘ , ‘ . 3,780 18 5 a 13 13 10} 8,794 12 3 
35 Shinrone ‘ é j : : 1,500 0 0 “5 *-& 1,500 0 0 
50 Shandon . . . . . a : oa Peer : 
74 Shandrum : ‘ F Z ‘ on 5. Me 215 4 215 4 ; 
80 Sow , , eg ook , ‘ e oe a Z | 
82 Shanagolden . ‘ - . ; — . 7 8 0 7 8 0 
169 Saleen Lough , ‘ : ; 850 0 O ar 20 5 83 870 5 8 
14 Turloughmore . bMS . «| 8,000 0 0 1 0 0| 8,001 0 0 
42 Templemore . . ‘ P ° 4,000 0 0 3 DL 2 7 4,021 3 4 
116 Tawnawoggaun . . : . 127 910; . . : 127 9 10 
139 Wilkinstown . . »© 6 o.€ | erg 4 6 0 4 6 0 
180 Wottonstown . ‘ ‘ é : - 4 ee 11 oll ll O11 
44 Youghal. . + + + «| 4,288 0 0 es od 4,288 0 0 


re, Aaa 


£1254,489 18 9 | 46,025 0 0} 2,618 711 


To Navigation Advances, for Amount transferred from Votes for ‘‘ Navigation 
in connexion with Drainage ” in aid of the following Works, viz. :— 
Ballinamore and Ballyconnell . , ‘ : , : 
Lough Neagh and Lough Corrib : ‘ ‘ : | ae see OO 


Total Receipt—Fixed Projects . ‘ ‘ 5 ‘ : . 3 341,133 6 8 


2. Worxs Account. 


Preliminary Investigations. 


To Clonellin ; , r 4 J . ’ . 0 7 6 
Feigh » ; : ‘ 3 é 2 ‘ F 0 0 6 
Laracor : ; . . : ‘ ‘ ‘ 0 0 6 
Limerick . " F ‘ ‘ " é . ‘ : 50 0 0 
Poyntz Pass . . . . : : . : 50 0 0 

F . ‘ 1317 6 


Railway Clauses. 


A LS LT lena nel mee 


Carried forward . ; £ 114 6 9 (841,133 6 8. 


OF THE COMMISSIONERS OF PUBLIC WORKS. 


DRAINAGE— continued. 
9 Vict., cap. 4; and 10 and 11 Vict., cap. 79, &c. 


Commissioners of Public Works, &c.—continued. 


2. Worxs Accounts. 
Preliminary Investigations. 


By Bonet . ‘ : . 
Ballymacool a . 


e ° Bs 


Clady . ‘ a a a 


Dunderry . 
Dunleer (White River) 
Den River. . 
Derrynagownagh . 


Erriff . - 


Garristown , 
Glore , 


Incidental Account for contingencies 


Kilchriest 
Kisdoon ‘ 


Lough Erne . ‘ é. 
Lower Bann . é ‘ 
Legan ; : 


Carried forward 


: Interest chargeable 
ie 8 Expenditure on Moneys : 
ane ss , rovided for TOTAL. — 
ee NAME OF DISTRICT. Works onset on the 
Z . Works. 
EXPENDITURE—continued. £. s. ad. ce Se hs fy Se ae Le a ds 
Works Account—Fixed Projects— continued. 
Brought forward . (285,885 19 11 | 27,510 9 8 (313,396 9 7) 7,417 14 1¢ 
59 Quin. ‘ . 3,565 16 4 2983 13 6 | 38,849 9 10 
| 13 Red Bog . & : ‘ ' 3 5 5 i 3.5 5 
37 Rath orCloneen . 3. 729 18 11 175 0 10 904 19 9 
49 Ratooragh : . ‘ : ; 013 5 35 12 0 36 5 5 
! 61 Rinn and Black River ‘ ‘ 3,660 138 9 401 15 1 4,062 8 10 
10 Strokestown ‘ ‘ P 6,195 15 9 977 0 4 7,172 16 1 
20 Shrule . ~  « «| 4,927 9 1 682 711! 4,90917 0 
35 Shinrone : : ‘ . - {| 1,270 13 4 231 5 6| 1,501 18 10 
50 Shandon . F ‘ - Jl 210 34 8 0 45 10 10 
14 Shandrum , : 80 18 4 <a 80 18 7 
80 Sow : f : 845 17 1 289 10 6] 1,185 7 7 
82 Shanagolden . ‘ ‘ ‘ 105 0:10 193 2 1 298 2 11 
{169 Saleen Lough . ‘ s % 806 4 9 114 6 8 920 11 5 
| 14 Turloughmore . vg. Be » | 6,332 8 47) 1,379 4 5] 7,711 13 0 
| 42 Templemore ‘: a . '. | 8,805 9 4 452° 611; 4,257 16 38 
116 Tawnawogegaun ‘ “ z -{| ° 2013 11 23 18 10 44 12 9 
1139 Wilkinstown . P , zr Wy 8 7 6 a 8 7 6 
1180 Wottonstown , m ‘s te “ 838 13 1 45 0 0 ‘883 13 1 
44 Youghal . ‘ a - | 6,802 10 4 446 12 6 | 17,249 2 lo 
£ (325,197 12 9 | 33,275 14 9 |358,473 7 6 
Total Expenditure—Fixed Projects ‘ ‘ . . oi 358,473 7 6 


all e 


365,891 2 4 
E 2 


28 IRELAND :—APPENDIX TO NINETEENTH REPORT 
cn 
(A 8.)—RIVER 
Acts 5 and 6 Vict., cap. 89; 8 and 9 Vict. cap. 69; 


An Account of the Receipt and Expenditure of the 


RECEIPT— continued. £ s. d. A he 
Works Account—Preliminary Investigations—continued. 
Brought forward. F é ‘ ‘ , ‘ i * 114 6 0 341,133 6 8 
Total Receipts—Preliminary Investigations . F # ye 114 6 Of} 
Plant unappropriated . : . . : ° : F eos 50 0 OF 


3. Works ACcounrT. 


Private Drainages. 


To Ballaghameahan Estate. A P i . P , ‘5 0 2 °0 
Boherboy ‘ . : , , ; . “ . < 2 0 8 
Dromard Glebe. - . ‘ ‘ : : . : 0 2 0 
Glauntanaluskaha District ' : ‘ : , : 5 4 9 
Kyle Park District . ‘ . . . é . 85. 9 10 
Lurgunboy Estate . . . : . . . : a 14 4 
Land Improvement Act . : . ‘ . . ° 292 1 O 
Seaford Estate , ‘ ‘ . “ A . 4 0 3 6 
Shriff Dromahaire Estate . ‘ , . . : . . 916 6 
Total Receipt—Private Drainages . ; . . . 2 |-———_— 398 14 4 
4, Lianitity Account. 
To Amounts received from Proprietors and Counties, on account of the following 
Works under Award, &c., viz.— 
Alick . . : , . ; ‘ : . * ‘ 122 7 11 
Blackwater . 3 Z . . ° : : ‘ 149 11 8 
Borris-in-Ossory . ‘< é : j 778 3 0 
Ballycowan . , ‘ . : 14 18 10 
Ballinderry . ‘ . a ‘ . ; 105 12 10 
Ballybay ‘ . . . . . . ‘ , 41 6 2 
Boley . ‘ : . ‘ ‘ . x : : 139 19 7 
Carrowmore Lake ‘ ‘ ‘ - ¢ ‘ ‘ 6 7 1 
Curragha . F i @ . e : 26 15 O 
Carrigans “ ‘ ‘ ‘ " . . é . ‘ 12 6 8 
Carrigower . ; ‘: _ : P , é d 104 3 9 
Castlebar Lakes , ‘ ‘ 4 ° . ‘ oe 6 ae ae 
Comogue ‘ ‘ ‘ ‘ . 65 17 11 : 
Fane. . ‘ * * ‘. # . . . : 500 0 0 
Gar. é . ‘ : 4 . : . ‘ : 102 5 8 
Gorteen é . . . ‘ . . . : a 015 3 ) 
Hermitage. . . < ? ‘ : ‘ . : * 610 9 
Headford . . : . P - . . . 87 10 9 
Kilmaine ‘ ‘ . é . , : ° . 38 2 8 
Kilmannock . ° r : ‘ ‘ 83 17 1 
Lorrha . . . : * ‘ $ : . . : 55 0 0 
Mullyfarry . , ‘ ‘. . . “ ‘ é 13613 7 
Moyne and Orosepatriek ‘ : j , : ; : ; 30 14 4 
Oranhil} . ‘ ‘ ‘ . ‘ . ‘ ‘ 53 7 0 


————e 


Carried forward A ; : : £| 2,684 2 8 (341,696 7 0 


OF THE COMMISSOINERS OF PUBLIC WORKS. 29 


DRAINAGE—continued. 
9 Vict., cap. 4; and 10 and 11 Vict., cap. 79, &e. 


Commissioners of Public Works, &e.—continued. 


EXPENDITURE—continued. Se. dhe Ee 8 a, 
Works Account—Preliminary Investigations —continued. 

Brought forward. . ‘ ‘ ‘ . : z ‘ 140 4 5 365,891 2 4 
Lough Slawn ‘ : . . ‘ , , : . : 39 19 4 
Limerick. » ‘ . : . . s . . F 45 15 11 
Mullingar . . ‘ . . : . ; . . 0 0 6 
New Park . « 2 , ° . . . * . . 0 8 0 
Poyntz Pass . : ‘ : : : ‘ : : és ‘ 31 6 2 
Quoile é . ‘ é ‘ ‘ ‘ ; . - j 27 4 2 
Railway Clauses. . . . é . : , . : 10 16 4 
Ratharney ‘ . . . é ‘ ‘ . . . 1 1 0 
Suck or Shivene . : ‘ : ‘ : < . 5 ; 23.19 17 
Whitelough . é ; a : : ‘ ‘ : : GO L0' 9 

Total Expenditure—Preliminary Investigations . P : . 321 6 2 

Plant unappropriated . : . o 680 6 10 

Loan Account for Plant, &c. , repaid Her Majesty’ S , Exchequer é : ~ & 4,988 7 5 


3. Worxs ACCOUNT. 
: Private Drainages. 
Annakisha Estate . ‘ 5 ‘ é 


‘ j : a 598 13 0 
Ballymakenny Estate . ; ‘ P . . ‘ m 200 0 0 
Farnhill District. we ; ‘ . . . ‘ 200 0 0 
Kyle Park District . ; 2 ‘ 5 P " . ‘ 100 3 0O 
. Killeshill Glebe 2 ‘ : ‘ : : ‘ 3 300 0 O 
Leslie Donegal Estate. : ‘ . . . : . 616 0 
Leslie Meath Estate . ‘ is ‘ ‘ 7 . : 500 O 0 
Milestown Drainage é : : 3 j ‘ : ‘ ‘ 10 1 6 
Portmarnock Glebe ‘ 5 : ; : . ‘ . r 2017 5 
Ruthangan Estate . - ‘ 3 ‘ P Z ‘ x ‘ 271 0 O 
Shriff Dromahaire Estate ‘ : é P 100 0 O 
Total Expenditure—Private Drainages . : ‘ ‘ ———| 2,307 10 11 
Interest Paid by 
Debentures Monies Total 
paid off. Received under Repayments, 
ward, 
4, Liapiuiry Account. £. os. d. £. s. 4. x #& d, 
By Amounts paid in reduction of Principal 
and Interest from recoveries under Awards, 
&e. :-— 
Alick 5 : : ‘ ‘ 100 O O 13 9 6 113 9 6 
Blackwater ‘ = * 7 ee 149 11 8 149 11 8 
Borris-in-Ossory . . 750 0 0 af 750 0 0 
Ballybay . . * 4 10 0 O 10 0 0 
Ballinhassig ‘ ‘ F ‘ 350 0 0 Be” te 350 0 O 
Ballinderry ‘ m " : 100 0 O 8 210 108 2 10 
Ballycowan r ‘ ° . ¢. 4 1712 9 1712 9 
Boley. : ‘ ‘ : 139 19 7 . 2 139 19 7 
Ballinakill ‘ ‘ ar’ 23 15 O 23 15 0 
Boardsmill P ‘ 100 O 0 63 15 0 163 15 0 
Ballinaskea and Castlerickar d . 50 0 O 42 10 0 92 10 0 
Carrigower m ‘ ‘ ‘ 500 O 0 614 4 506 14 4 
Carrigans . ‘ . oo 12 6 8 12 6 8 
Castlebar ales: ‘ ‘ 5 1115 7 a 1115 7 
Carbury Mill-stream . é 118 2 "1810 917 0 
Carrowmore Lake ‘ 2 6 7 1 6 7 1 
Curragha . . ; m : so 53 10 0 53.10 0 
Fane ‘ ‘ 4 ‘ : 500 O O e us 500 0 0 


Carried forward . £; 2,610 0 


or 


409 6 7| 3,019 7 O |374,188 13 8 
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(A 8.)—RIVER 
Acts 5 and 6 Vict., cap. 89; 8 and 9 Vict. cap. 69; 


An Account of the Receipt and Expenditure of the 


RECEIPT—continued. | | £. ». d, £. s. d. 


Liability Account—continued. 
Brought forward a ‘ re ; ‘ 7 2,684 2 8 |341,696 7 0 


Redbog . : ‘ ‘ ‘ : , . . ‘ ‘ 3.1 8 
Sow ‘ . . * . . . .  \& . 415 12 11 
Shanagolden . . . ’ : . ‘ , ‘ ‘ 22715 5 
Total Amount of Receipt—Liability Account . : . . ‘8 3,320 12 8 
£ 1345,016 19 8 | 
Balance to 31st December, 1850 " Z as z ‘ . a 33,723 1 5 


£/378,740 1 1 


Office of Publie Works, Dublin,. 
10¢h May, 1851. 


OF THE COMMISSIONERS OF PUBLIC WORKS. 31 


DRAIN AGE—continued. 
9 Vict. cap. 4; and 10 and 11 Vict. cap. 79, &c. 


Commissioners of Public Works, &c.—continued. 


Interest Paid by 


Debentures Monies Total ee 
paid off. received under Repayments, 
Award. 
EXPENDITURE—continued. x. &: s. s, d. £. 8 @ 
Liability Account—continued . ‘ 

Brought forward . ‘ ‘ 2,610 0 3,019 7% 0O (874,188 13 8 
Gorteen . P : : ‘ 8 1512 2 
Gar * . ‘ : " 102 5 102 5 83 
Headford . ; : : ; 87 10 oe: 87 10 9 
Hermitage ‘ : « ‘ e 610 9 610 9 
Kilmannock. A . ° — 205 0 0 205 0 0 
Kilcock . ‘ é é ; 50 O 0 12 5 51 2 5 
Lorrha  . . . : ie -% 27 0 0 27 0 0 

Loughnasa sgert : . . ae ® 20 0 0 20 0 0} 

Moyour . : ‘ ; ae 20 0 0 20 0 0 
Mullyfarry : ‘ ; 100 0 0 3613 7 13613 4 
Moyne and Orosspatrick ‘ ‘ 50 0 0 17.17 11 67 17 11 
Oranhill . # ‘ oe ig 110 0 O 110 0 0 
Owenabrocka . r ‘ ‘ - 32 10 O 32 10 O 
Redbog . . ‘ e es 419 6 419 6 
Sow ‘ . ‘ é P 415 12 11 < “¢ 415 12 11 
Shanagolden  . . : : 22715 5 Se 227 15 5 
Wilkinstown . . ‘ | 2. 4 1 9 9 19 9 
3,643 4 9 908 2 8| 4,551 7 5 

Toiai Expenditure —- Liability e 3 ae 2 4,551 7 5 

Account. ae 


£378,740 1 I 


G. Apams, Accountant. 
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: ; 
(A 9.)—PIERS, HARBOURS, 


RECEIPT. 


—_——— 


An Account showing the Receipts and ExpENDITURE of the 
seen PI penance ec SS nn 


Piers anp Harzours, Acts 9 Vict., c. 3, and 10 and 11 Vict., c. 75. 


To Amount received by way of Grant 


Ditto from Loan Fund, in n aid of the following works, to be repaid 


after final Award, viz.:— * 
Bunowen Pier . 


Belmullet Canal P ‘ . 
Burren Pier 7 - s 

Errislannon Pier : p é 
Kilkerrin Pier . 2 . P 
Kilmore Pier . : . . 


Kilmakillogue Pier 

Tarrea Pier : . 
Valentia Pier . . é ° 
Ventry Pier =. . . - 


‘To Amount received as Private Contributions, in aid of works, viz. :— 


Glandore Pier, from W. F. J. Barry 
Newcastle Pier, from Lord Annesley 


Ballywalter Pier, from A. Mulholland. j 
Duncannon Pier, from Waterford Harbour Commissioners ‘ 


To Sundry Receipts, in aid of works, for sale of Plant, &c., viz. :— 


Ballinakill Pier . z 
Carlingford Pier ‘ 


Errislannon Pier ‘ a . ‘ 
Newcastle Pier . ‘ 2 , P 
Ballinagoul Pier . ‘ 

Arran Island Pier . 


e e 


To Amount of Preliminary Expenses recovered from applicants on 
proposed piers, but which have been abandoned, VIZ. 2—— 


Old Meath Pier, per Rev. D. A. Browne 
Quentin Bay, per N. Calvert ‘ 


To Amount received, in repayment of Loan and Interest, Errislannon 


or Longhaun Lea Pier, from Mr. Lambert 


Total Receipts, Piers and Harbours . . . 


Recerpts on Account oF Fisuery Piers. 


To Amount received for Tolls, Plant, &c., viz. :-— 


Ardglass Harbour | 
Belmullet Pier . . 


Cahore Pier : : ‘ 7 
Glandore Pier . ‘ r ‘ 
Ring Pier ‘ ‘ ‘ ; 
Portmore Pier . r ‘ : 


Total Receipts, Fishery Piers 


Office of Public Works, Dublin, 
10th May, 1851. 


£ ss. d. 
300 O 0 
1,000 0 0 
300 O O 
100 0 O 
300 0 O 
300 0 0 
600 0 0 
525 0 O 
700 O O 
600 O 0O 
55 0 O 
300 0O O 
200 0 O 
99 17 5 
0 7 4 
0 0 8 
1712 6 
121 3 4 
28 2 0 
718 8 
8 3 0 
016 O 
015 7 
6 6 0 
9 10 0O 
8 3 5 
1610 3 
29 9 


fe Sod, £ ss. d. 


16,500 0 0 
4,725 0 0 
65417 5 
115 4 6 
819 0 
273 7 6 


eee etl D2os) 


43 15 0 


ee Sere 


£| 22,381 3 5 


ea 
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AND FISHERIES. 


CommisstonErs of Pusitic Works, in the Year ended 3lst December, 1850. Cr. 
EXPENDITURE. . £ os. d. £. os. d. £. os. d. 
By Balance brought from last Account ‘ . ° ‘ . Pa oe 4,907 3 10 


Prers anv Harzours, Acts 9 Vict., c. 3, and 10 and 11 Vict., c. 75. 


By Amounts expended on the ee fixed project V1Z. I— 


Annalong Pier . , ‘ : . . 48 19 8 
Arran Island Pier , i ‘ ‘ ‘ : 30 8 11 
Brandon Pier . P , * : . 11 5 9 
Bunowen Pier . : ‘ é ‘ : : 437 7 7 
Belmullet Canal P ‘ . . . . 1,291 9 0 
Burren Pier  . ‘ ‘ , ‘ 734 7 9 
Ballywalter Pier . : . . 1,607 13 0 
Ballinagoul Pier . . ° . : 47 4 10 
Blackwater Pier ‘ = % 8 ‘ ‘ . 426 19 1 
Carlingford Pier * - j : . ; 150 1 4 
Courtown Pier . ° . P 3 . 4 400 0 0 
Claddagh Pier . : . . ‘ ‘ : . 17 6 6 
Cushendall Pier . . ‘ 5 ; 7 . 970 O 1 
Dingle Pier” . ; ‘ : : ‘ 1,102 17 8 
Duncannon Pier . ‘ ‘ ‘ P - | 1,632 2 9 
Errislannon Pier . . ‘ é e 144 2 3 
Glandore Pier ‘ , 220 0 0 
Greenane Pier . ‘ Z P ‘ “ 160 4 2 
Kilkerrin Pier’ . . ‘ i " fs ‘ 210 0 
Kilmakillogue Pier . ‘ . : ‘ 454 1 i 
Kilmore Pier . . ‘ . - ‘ ‘ 2,447 17 2 
Moville Pier . . ‘ ° 2 : r 198 0 8 
Newcastle Pier . < . < . . F . 1,269 13 4 
Rush Pier 3 . . . : 13 4 3 
Skull Pier : . 781 12 8 
Valentia Pier . a : . . , 944 2 1 
Ventry Pier . ° . 886 9 0 
—_—-—_—_—_—--| 16,430 O 7% 
By Amounts expended on Preliminary oe VIZ I— 
Crookhaven Pier 7 , i . F ‘ 1 0 0 
Dunmanus Pier . ‘ ‘ ‘ : ‘ F P 015 0 
Dunbeacon Pier é . . P . F ‘ 016 6 
Quentin Bay. , . : . . . 016 90 
—_——-—_--__ 3 7 6 
| By Amount transferred to Paymaster of Civil Services, in repayment 
of Principal and Interest on Loan Errislannon Pier . * ee 273 3 0 
Total Expenditure, Piers and Harbours . ————/ 16,706 11 1 
EXPENDITURE FoR FIsHERY Piers. 
‘By Ardglass Harbour . . é . ‘ ‘ F ‘ 5717 5 
'  Cahore Pier e ; ; é ‘ ‘ 25 0 0 
Glandore Pier . Z ; 2 ‘ . 5 10 0 
Ring Pier P : 5 . : 3 5 0 0 
aaa 93 7 5 
Total Expenditure, Fishery Piers . F . a —_-—__---——- 93 7 5 
21,707 2 
By Balance carried to next Account . é P ‘ . : ‘ 674 1 i 


G. ApvaMs, Accountant, 
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(A 10,.)—LAND IMPROVEMENT 
Act 10 Vict., 


Dr. An Account showing the Recerpt and Expenpirunre of the 


RECEIPT. 

To Balance from last Account . , . : 8 
Amount received from Treasury by way ‘of Loan F 5,000 0 0 
Amount received from eae in ie a of preliminary 
expenses. ‘ ‘ ‘ * . 5,106 4 4 


——| 10,106 4 4 


Se Ta 


os , | . | 10,692 1 6 
Office of Public Works, Dublin, 10th May, 1851. 


(A 11.)—SHANNON 


Dr. . Aw Account showing the Recrirr and Peete of the 
RECEIPT. Gy ae a. “Be “Ss od, Ei. se ds 
To Balance brought from last Account ; : , Sag Sg Se a Se aed 8,073 16 6 
Works. . 
To Amount received, being value of 'dredging-vessels, barges, &c., 
transferred to the following drainage works, viz. :— 
Ballinamore and Ballyconnell ; : eT ee 713 1 2 
Loughs Corrib, Mask, and Carra. . : . : 600 0 0 
=| 1,318 1 2 
To Amount received from proceeds of sales oflands —« - 581 13 4 
Amount received from proceeds of plant and materials _. ‘ 161 8 8 
— 143 1 4 
Total receipt for “ Shannon Works” * < — oe 2,056 2 9 
Rents anp Tous. 
To Rents :— 
Mills, lands, and other holdings =. . ar . 581 8 3 
Fishing of weirs . ; f é j ‘ : ‘ se . . 
Wat wer, ‘ . < , ; . . 
ia ————| 1,018 15 0 
To produce of sales of materials ‘ ; . ‘ : : os 8 3 3 
To gauging and weighing boats . e 8 é i ? 
To fines. . : ‘ * ; ; ‘ ‘ 4 
To tolls ‘ _ : a P 7 é . . : 1,353 11 1 
Wharfage . ; . . : ‘ : ‘ ‘ 242 17 11 
Quayage ‘ ‘ ‘ . ; ‘ : ‘ . 82 6 2 
Cranage ‘ . . : : ‘ F . ‘ 113 8 
——— —— 680 8 10 
Total receipts for ‘‘ Rents and Tolls” , r ee —_—— 2,710 12 4 
£} 12,840 11 10 


Office of Public Works, Dublin, 10th May, 1851. | 
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PRELIMINARIES. 
cap. 32. 


| EXPENDITURE. ee Sed, £. os. d. 
{By Amount paid into the Exchequer, in repayment of advances os 8,000 0 0 
Amounts paid for preliminary investigations, advertisements, 
scrivenery, &c. . ‘ , ; ‘ : : ‘ 2,273 17 47 
Amounts transferred to drainage, in repayment of preliminary 
expenses incurred through that service previous to the passing 
the Act 10 Vict., c. 32 . ‘ ‘ ‘ : ‘ ‘ 307 3 0 
——| 10,581 0 7 
Balance to next Account os 111 O11 


£; 10,692 1 6 
RS SS SUAS SSW Ss Ns so ro ISO ssn Se TNS 


G. Apams, Accountant. 


NAVIGATION. 


Commissioners of Pustic Works, in the Year ended 31st December, 1850. Cr. 


EXPENDITURE. a 


Works. 
By Amount of expenditure on various works during the year 1850, 
as follows :— 


Foynes Island. : : : ‘ ‘ F ‘ 724 9 4 
Killaloe ; . ‘ ‘ 1 6 8 
Derryholmes é : . . . 20 7 6 
Athlone 2 , ‘ 406 7 7 
Lough Ree ‘ : . 20 17 6 
Curreen . . F 1211 5 
Lanesborough . . ‘ P ‘ 212 8 
Lodge Cut ‘ ; ‘ ‘ . P ‘ 2 0 7 0 
Cloondrah Canal ‘: ‘i ‘< 3 &. 26 ‘ 65 4 6 
Tarmonbarry (the river course) . . : . : 
Clooneen, Cox, and Cloonfad . ‘ . . ; . 42 0 0 
Rooskey |. . i . . . : ‘ . 3611 5 
Lough Tap. : ‘ ; ‘ ‘ ‘ . . 8 9 6 
Jamestown Canal. : ‘ ‘ a ‘ 2 34 0 0 
Drumsna . . : : ‘ ; ‘ : < 0 211 
Jameston . : , ‘ P F : . . 6 411 
Doyle’s Island . : r . é é 2 A 12 0 0 
Cornacorroo ' : ‘ : P * é . 36 16 6 
eon shannon . : s < He 2 9 13 11 
redging-vessels, barge, implements, &c. . ‘ } 
Workshops, machinery, pe annartd &e. : . . EE 46 
Hartley. , f° gia ‘ ‘ : ‘ : 83 6 I 
Leitrim. ‘ P é ‘ : : ‘ ‘ 1613 4 
Battlebridge . ‘ ; y , ‘ ‘ ‘ 23 16 1 
Cootehall . ‘ ‘ ‘ , ‘ ‘ . ‘ 719 6 
Oxhill Island : ‘ P ‘ r ‘ S es 814 5 
Knockvicar. : OS a og é ‘ ‘ : 220 13 O 
Boyle River ; ° : j 7 » ¥ # 134 12 6 
Total expenditure for “Shannon Works” _|- o 2,247 4 4 
; Rents anv Touts. 
By Salaries and Allowances :-— 
Inspectors . . F . 277 9 8 
Collectors: . : : : : : i : ‘ 627 13 5 
Lock-keepers, ferrymen, &c: . P ‘ , , , 43415 8 
nn (oe 1,339 18 9 
By Rents. ‘. ‘ a . 3 : . . : 34 9 0 
Taxes . , ‘ ‘é ‘ : < . . ; 2 910 
Gauging and weighing boats é ‘ : . . 1 1 0 
’ Maintenance and repairs of canals, trackways, &c. ‘ . 588 12 6 
4 Miscellaneous expenses. a Segre x. 4% . 60 19 4 
: _ 687 11 11 
Total expenditure for ** Rents and Tolls”. 7 Se On ——-———_———, 2,027 10 8 
| Balance -  .  , yt : 8,565 16 10 


a neem 


12,840 11 10 


G. Apams, Accountant. 
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(A 12.)—PARLIAMENTARY 


An Account showing the Recerpt and Expenpirure of the Commissioners 


RECEIPT. Ky 8 d £. 8 @. Lab 
1,457 10 0 


ee 


To Balance ° e . . . ° ° ° . ° ° 


1. SALARIES AND INCIDENTS oF OFFICE :—— 


To Amount received from the Treasury, on account of Vote. | 34,249 6 O 
Amount of sundry receipts . : ‘ é * 404 12 8 
Amount of registration fees, &c. 311 2 
Amount of sundry receipts for salaries of incidents of 
extraordinary staff : . . : . . 77 14 
een 34,135 4 4 , 
Total Receipt “ Salaries and Incidents of Office” ———-——| 34,7385 4 4 
¢ 
2. Pustic Buixuvines, &c. :— 
To Amount received from the Treasury on account of Vote . | 26,000 0 0 5. 
Amount of rents, &c. ‘ < < . ‘ ‘ 25 311 
ee 26,025 3 11 
| 
| 
» 
Tyrone Navigation :— Bg 
Fo Amount received on account of rents, Gc. e : | 30 0 0 
Ditto ditto ditto : ‘ . 308 10 2 Ga & 
Maigue River Navigation :— i 7 
1 Amount received on account of tolls. ‘ . 4 s 30 18 11 é 


£) 26,394 13 0, 36,192 t4 4 


| 
| 


Carried forward 


BARS  - 


OF THE COMMISSIONERS OF PUBLIC WORKS. 37 


VOTES AND GRANTS. 


of Pustic Works, in the Year ended 3lst December, 1850 


EXPENDITURE. od. 


I. Sauvaries AND INcIDENTS oF OFFICE :— 


By Salaries of the Board for one year r : P ; 3,540 19 3 
Salaries of the establishment . . si . | 12,542 1 6 
Salaries of the Supernumerary Staff . Q ; - | 5,635 9 5 
Law expenses : . . . ‘ . : 90 3 3 
Postage ‘ ‘ ‘ ‘ : my, * : 953 7 11 
Travelling expenses of inspection, &c. . : : -| 1,049 9 9 
Incidents, including maps, coals, taxes, &e. . r . 785 12 8 
Amount of contribution to superanuation fund . , 551 1 11 
Salaries of Commissariat officers doing duty with the Board] 4,061 3 3 
Travelling and contingent expenses of Commissariat officers| 1,096 3 0 


Amount paid for progress, inspections, Land Improvement 
Act, 10 Vic., cap. 32 : : : 
Amount of expenses incurred in investigating surveys of 
waterways crossed by railways, 8 & 9 Vic., cap. 20, | 
sec. 25, 26 - ‘ é . ‘ i * 38 18 6 
| 34,025 12 2 


ize) 
for) 
Oo 
ve) 
a 
> 


Salaries and Incidents of Fisheries :— 


By Salaries of two Inspecting Commissioners for one year . 800 0 0 
Travelling expenses of inspection or survey . . ‘ 266 9 4 
Advertisements . . ‘ : . ' . 68 3 6 
Incidents ' : ‘ : : 3 ; ‘ 145 18 11 
= —| 1,280 11 9 
Salaries and incidents of extraordinary staff . . a - * 160 19 6 
Total Expenditure “ Salaries and Incidents of Office” i —~———| 35,467 3 5 


2. Posiic Burtpines, &c. :— 


By Repairs of Building, Furniture, &c. :— 


Board of Health Office . ‘ ‘ i F ‘ 115 14 9 
Charitable Bequests’ Office , é : ‘ ‘ 122 13 O 
Commissariat Office . ‘ ‘ é . 5214 4 
Constabulary Office : : ‘ : ‘ . 2011 3 
Custom-house . : . " 681 5 2 
Dublin Castle : é : : s 3,701 0 5 
Encumbered Estates Office ° * P 1,881 11 8 
Four Courts . ‘ ‘ ‘ ‘ ‘ 1,634 11 8 
Incidents : ‘ é , ‘ . . 4 4719 6 
Irishtown Church . ‘ . é ° ‘ 29 19 2 
Maynooth College . ‘ : , ‘ . 927 19 3 
Metropolitan Police Barracks . , . ‘ . 22 11 4 
Phoenix Park ‘ ’ é * . ‘ é 3,859 16 5 
Quarter-Master General’s Office - F “ . 4214 7 
Record Buildings . . . i ‘ ‘ . 214 11 47 
Additions to,Record Buildings . ° . . - | 2,891 0 0 
Royal Hibernian School . : : ° ‘ 1,817 12 O 
Royal Hospital ' : . ‘ . , - | 2,405 2 8 
Stationery Office . . . : . . : 53 2 2 
Stores, City Quay . . . . . . . 84 3 4 
Rents payable ‘ ‘ 2 : . ‘ : 115 11 6 
North Wall Enclosure. . . ' ° 96 9 2 
Census Office ‘ ‘ . . ‘ ° 219 3 
House, No. 68, Stephen’s Street ‘ . . ‘ 23 16 8 


20,875 10 10 


Tyrone Navigation :— 


By Payments for labour and materials. . : 105 14 4 
Salaries of inspector, lock-keepers, dzc. . ° Fi 207 14 9 
Incidents and law expenses : 4 . . : 51 10 2 
Amount paid for new lock-gates. . . . . 67 4 6 
| 482 3 9 
Maigue River Navigation :— | 
By Payments for labour and materials. , : . 40 8 8 
Salary of inspector . — ‘ : . : 83:14 0 
Incidents r * ‘ , “ . a 2 118 4 | 


_ 76 1 0 


SR AA SNE NNN eer en es mere 


Carricd forward , ‘ ‘ , : . . £/ 21,3883 15 7 | 35,467 3 5 


| id ! 
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(A 12.)\—- PARLIAMENTARY 


An Account showing the Receipt and Expenditure of the Commissioners 


RECEIPT—continued. tae Ss ae £. »§. ad. £. os. d., 


2. Pusuic Burtp1incs—continued. 


Brought forward . : Z : é a a 26,394 13 0] 36,192 14 4 


Howth Harbour :— 
To Amount of rents received. ©. ‘ ; Ne . eg 86 18 8 


Dunmore Harbour :— 


To Amount of rents received . . ° . ‘ ‘ 159 6 8 
Amount of dues received . . ‘ . * . 215 5 
—_- — 162 2 |] 
Donaghadee Harbour :— 
To Amount of rents received . . . : . . 5 0 0 
Amount of sundry receipts. , . ‘ ‘ . 9:16 0 
eis tals 1416 O 
Total Receipt “ Public Buildings, &c.” ‘ : og 2 = 26,658 9 9 
3. Insotvent Court . . . : . ‘ ‘ ‘ $ 2 ee Nil. 
4. Marsnazsea (To Amount received from the Treasury on requisition) i, . 4 500 0 0 
5. Kinastown Harzour :— 
To Amount received from the Treasury on account of Vote . a we 15,250 0 0O 
Ditto on account of dues. ‘ , “ei —_— 1,250 1 9 
Ditto ditto rents. i . é 8 60 19 0 
Amount of sundry receipts . . ‘ oo 190 19 47 
Total Receipt “ Kingstown Harbour” . ‘ ow ————| 16,752 0 4 
6. Convict Derérs ann ConsTABULARY BaRRACKs . < e > ah, 38 i Nil. 
4, Cenrrau Criminat Lunatic Asytum, Dunprum :— 
To Amount received from the Treasury on account of vote . * i= a 3,993 0 0 
Ditto for rent of land 7 : . . Sie « .22 10 0 
Ditto for sale of hay crop, &c. . . + Secu 25 16 0 
Total Receipt ‘ Central Criminal Lunatic Asylum” . yh —— — | 4,041 6 0 
ee 
8. Mountsoy Prison :— 
To Amount received from the Treasury on account of vote . ea 8,500 0 O 
Total Receipt ‘‘ Mountjoy Prison” a P : - —__ 8,500 0 0 
9. Maynootu CoLLEeGE :~— 
To Amount received from the Treasury on account of grant . oo. 6,000 0 0 
Ditto from the Trustees of as cous sei 
for extra works : ~ a 2,061 17 4 
Total Receipt “ Maynooth College” r ‘ P gag soma | Be, 961 17 4 


Carried forward é : , : ; ba . « £/100,706 7° 9 


OF THE COMMISSIONERS OF PUBLIC WORKS. 


VOTES AND GRANTS—continued. 


of Public Works, in the Year ended 31st December, 1850—continued. 
LL Ae SRS SS TOP SSS StS SS SSS pS i SSS i SS SD 


EXPENDITURE—continued. 


2. Pusiic Buitpincs—continued. 


Brought forward ‘. ‘ ‘s . - 
Howth Harbour :— 


By Payments for labour and materials. : . 
Salary of harbour-master . . ° ; : . 
Incidents. : ‘ . . ‘ “ 


Dunmore Harbour :— 
By Payments for labour and materials : r ‘ 
Incidents. ‘ a . . . . . 


Donaghadee Harbour :— 


By Payments for labour and materials. F ; , 
Salary of harbour-master . ‘ ‘ F . . 
Incidents. ‘ ‘ . : . . 


Total Expenditure “ Public Buildings, &c.” ‘ 
-3. Insotvent Court 
4, MarsHatsea . ‘ * 


5. Kinestown Harpour :— 


By Stone materials, labour included, for New Traders Wharf 
Pier-heads building contract , j 
Ballast supplied under contract . . . 
Maintenance, repairs, &c. ; 
Salaries of harbour-master, engineer, &e, . 


. e e 7 e e 
es © @® «6 


Boatmen, watchmen, &c. . . 2 FG 
Incidents and contingencies ‘ : . ; 
Rents and taxes : : ‘ 


Total Expenditure «“ Kingstown Harbour ” . 


6. Convict Depérs anp ConsraBULARY BARRACKS. 


By Repairs of building, furniture, &c. :— 
Constabulary Depot Barracks, Phoenix Park 


Smithfield Convict Depot. ° ‘ . . . 
Richmond Bridewell , ‘ F : . 
Kilmainham Gaol . ; ‘ ‘ ‘ . 
Grangegorman Convict Depot . ‘ : 


Total Expenditure “ Convict 


Depédts and Constabulary 
Barracks” . 


7. Cenrran Criminat Lunatic Asytum, Dunprum :— 


By Payments on account-of contract and extra works 


Fittings, &. . : ‘ P ‘* P * 5 
Superintendence ‘ . ‘ . P : . 
Incidents : 
Rent-charge on Lands taken for the Asylum , 


Total Expenditure ** Central Criminal Lunatic Asylum” 


8. Mountsoy Prison :-— 


By Payments on account of contract and extra works 


Fittings, heating and ventilating, &c. . . . : 
Superintendence ‘ . . . . : 
Incidents ° . ° 
Total Expenditure “Mountjoy Prison” . . 
9. Maynootu Cotiegr :— 

By Payments on account of contract ‘ . . = 
Staining, varnishing, &c. ° . 
Architect” S commission, on 1 account ° . . . 
Superintendence . . . f ’ ¥ 


Incidents, labour, &c. ‘ . 
Total Expenditure “ Maynooth College” ° . 


Carried forward : : : P . 


£. os. a. 
299 16 8 
15 0 0 
22 13 2 
22 11 O 

8 4 4 
57 19 ll 
20 0 O 
10 9 |] 


£ os. d,. 


21,383 


337 9 10 
3015 7 
88 9 0 

10,797 13 47 

359 4 4 

235 14 2 

436 8 17 

736 18 9 

949 10 10 

90117 3 
y3 13 9 

74413 4 

240 15 6 

417 2 
014 8 

165 7 2 
1,650 7 11 
1,434 2 2 
5411 4 

163 1 0 
48 $11 


4,738 14 3 
2,716 8 3 
117 0 0 

139 15 10 
5,863 13 8 
519 15 10 
279 15 0 

108 13 0 
11910 4 

££ 


~~ 


Cr. 


£. os. d. 


15 7 | 35,467 3 5 


21,840 10 0 
s0 13 4 

290 5 9 
14,511 1 3 
1,186 7 8 
8,350 1l 4 
7,711 18 4 
6,891 7 10 
91,329 19 2 
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| (A 12.)—PARLIAMENTARY 


An Account showing the Receipt and Expenditure of the Commissioners 


RECEIPT-—continued. £ os d. a a Ee £ os. d. 
Brought forward. - . . é °° deg. i 100,706 7 9 
10. Provincia, CoLLEGEs :—— 
To Amount received from the Treasury on account of grant we 12,370 0 6 
Amount of sundry receipts é ‘e a 9 1 8 
Total Receipt “ Provincial Colleges” : ‘ , i 2 ——-—— 12,379 2 2 
r t 
il. Expenses or THE Quzen’s Visir  . se . . g sas 3 < | Nil. 
12. NAVIGATION, IN CONNEXION WITH DRAINAGE :— 
To Amount received from the Treasury on account of grant ee * 38,000 0 O 


; / £/151,085 9 11 
ce nS A i AS EE SS SA 
Office of Public Works, Dublin, 
10th May, 1851. 


spliibs Seinins em stata” peels 
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ee 


' VOTES AND GRANTS—continued 


Of Public Works, in the Year ended 3lst December, 1850—continued. 


Cr. 
EXPENDITURE—continued. x. % dd. c & . £. & -@, 
Brought forward . « 2 6 - ee 91,329 19 2 
10. ProvinctaL COLLEGES :— 
Belfast College :— 
By Payments on account of contract and extra works . 1,044 1 8 
Fittings, &c. ‘ P : : ‘ ‘ . 982 4 9 
Superintendence . ‘ . ‘ é : . 1218 6 
Law expenses : ‘ ‘ . . é : 230 16 2 
Incidents . . : é F ‘ ; . 84 11 8 
Rent of ground . . ; . 20 0 O 
Total Expenditure “ Belfast College” . ; . ————| 2,374 12 4 
Cork College :— 
By payments on account of contract é ‘ a -| 2,286 9 8 
Fittings, &c. : ‘ ‘ s s . * 986 17 1 
Superintendence . . . : . : 42 4 6 
Architect’s commission, on account . . . - 200 0 0 
Rent-charge on College lands . ; . : 4 22 0 2 
Incidents. ‘ . . 11.5 6 
Total Expenditure “ Cork College” . . : ———/ 3,548 16 6 


Galway College :— 
By Payments for labour and materials. ‘ . -| 1,577 7 10 


Fittings, &c. ‘ ‘ . . , 182 14 4 
Architect’s cniiiiaon,@ on account ‘ . . 100 0 0O 
Superintendence . ‘ : ‘ ‘ 5 ‘ 77,1 =«0 
Incidents . < . " 53 11 3 
Total Expenditure “ Galway College” F - ; ————| 2,590 14 5 
Total Expenditure ‘‘ Provincial Colleges”  . i ————| 8,514 3 8 


1]. Expenses of THE QUEEN’S VisIr ‘ . ‘ ; ee ew 1,571 7 2 


12. NAVIGATION, IN CONNEXION WITH DRAINAGE :— 


By Amount transferred to drainage, in aid of work carried 
on through that service. “ . . ‘ : ie m8 38,000 0 0 
Balance . ‘ : * ‘ : % 4 11,670 0 4 


£'151,085 9 11 


G. Apams, Accountant. 
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(A 13,)—ON THE “ MAINTENANCE 


An Account showing the Recerpt and Expenpiture of the Commis- 


Dr. 
RECEIPT. eS @, a as B. ge a, 
To balance brought from last Account . ‘ ‘ i oe a 3,063 19 4 
1. Repairs’ Grants :— 
To Amount received per Treasury ‘ . ‘ o +2 4,900 0 0 
To Fines received, viz. :— 
Antrim County . ; ‘ ‘ , 0 6 0 
Kerry County . ; ' i i 717 4 
—— 8 3 4 


S eaanmmmnamamaaiameatiamentel 


Carried forward . : . » . £14,908 38 4 3,063 19 
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OF ROADS” SERVICE. 


sioneRs of Pustic Works, in the Year ended 3lst December, 1850. 


EXPENDITURE. Se 8d, £. os. d. 


——_ 


County. 1, Reparrs’ Grants :— 
Antrim, By Larne and Ballycastle Road. ‘ é oe 397 3 6 
Clare . Burren ‘ . “ : ‘ 3 8 8 
4s Ennis and Kilfenora ‘ ‘ : . 38 10 1 
as Ennis and Woodford ‘ . . 99 18 2 
sk Killaloe and Tomgraney . . i ‘ 221 911 
ne Loughgraney and Loughrea_. : . 100 0 4 
- Ennistymon to the Sea . ‘ : . 35 10 10 
ee Tulla and Gort . . . ‘ . 84 19 5 
- Tulla and Loughgraney . : : F 128 111 
* Bellia Killaha and Loophead . er 69 14 ll 
Sa Dunahy and Rehy os P - : "7 8 6 
54 Kilkishen and Limerick . . . . 189 14 7 
1,048 17 4 
Cork . Kenmare and Glengariffe ‘ : . ke 1 49 0 6 
Donegal Letterkenny and Creeslough Road . ‘ 34 10 2 
‘3 Donegal and Pettigo =. . . : 1613 5 
aS Killeter and Pettigo ‘ i a 8 1611 8 
- Letterkenny and Dungloe ‘ . . 33 15 10 
545 Mallins and Gweedore . . : . 70 0 | 
a Barness and Killeter ; . . ‘ 28 3 5 
— 259 14 7 
Fermanagh Fivemiletown and Clones é : , s,s 98 18 0 
Kerry . Tahalla Bridge and a at ; ‘ 32 15 6 
Pe Ballinaholly ‘ ‘ . : 105 5 6 
* Ballinskelligs ‘ : ; ‘ ; 55 2 2 
ae Blackwater ‘and Tahilla . , ‘ ‘ 44.9 9 
aa Cahirciveen and Kenmare ‘ . -!| 181 0 6 
ey Kenmare and Castletown > ‘ ‘ 65 9 2 
as Killarney and Bantry . . ° é 92 14 1 
5 Listowel and Liselton . z a . 137 1 6 
ro Meanus and Bealmenagh ‘: r ‘ 63 18 4 
oy Sneem and Killarney . ‘ : ; 61 19 10 
3 Shanagolden and Listowel : ‘ ‘ 125 4 5 
“3 Tralee and Listowel ‘ ‘ ; : 169 15 9 
a Tralee and Castlemaine . , : ‘ 83 5 3 
5 Waterville and Ballycarnahan . ‘ . 58 7 6 | 
a Kenmare and Glengariffe : . : 85 13 8 
Se Killarney and Kenmare . : ; . 13 15 2 
— 1,325 18 1 | 
j 
Galway Goroman and Clonile , ‘ ‘ ‘ 28 10 9 | 
‘5 Loughgraney and Loughrea_. ; . 166 2 4 | 
<5 Ballinlawless ‘ , . ‘ , 37 16 Il 
ves Barna and Cloniff . ’ . . ‘ 39 9 10 
as Connemara . 2 ‘ ‘i ll 5 Y 
9? Marblehill and Dalystown ‘ . : 51 8 6 
9 Portumna . : ‘ . : 213 0 5 
54 Spiddle and Costello ° ‘ ‘ é 58 5 83 
an Streamstown and Cleggan and Aughris . 77:12 5 
i Tulla and Gort, . 4 . . 62 4 6 
55 Ennis and Woodford’, ‘ : : 63 1 4 
in Bunowen and Culfin : 2 . 1419 6 
~ Ballinaboy and Bunowen “@ . : 6 0 9 
‘5 Screeb ‘ ‘ ‘ : ; : 1613 5 
846 ll 6 
Carried forward ‘ ‘ - « £14,086 3 6 
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(A 13.)—ON THE “MAINTENANCE 


An Account showing the Receipt and Expenditure of the 


eT ———— 
RECEIPT—continued. £. # a £. s. d £ s. ad. 


4,908 3 4 3,063 19 4 


Rerairs’? Grants—continued, : 
Brought forward . . 


Total Receipt, Repairs’ Grants. —_—_——_--————-| 4,908 3 4 


2. Post Roaps :-— 


To Amount received per Treasury . : . 1,600 0 0 
To Amount received per L. O’Donel, Account of 
Brewster and Whitty . ‘ : . ‘ & 100 0 O 
| 
| 
Total Receipt, Post Roads « ° . oe —_——— 1,700 0 O 
3. Roaps anp BRIDGES :—— 
To Amount received per Treasury : . : 8 8,700 0 0 
To Fines received, County Kerry P : - | e 4 011 
| 
| 


ee 


Total Receipts, Roads and Bridges ; eA te ——_————; 8,700 1 1 
| 
£| 18,372 3 9 


Office of Public Works, Dublin, 
10th May, 1851. 


ROM GE 
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OF ROADS” SERVICE—continued. 


Public Works, in the Year ended 3lst December 1850—continued. 


Cr. 
enna meena 
EXPENDITURE—continued. i, Ss a. £. os. d. £ os. d. 
County. Repairs’ Grants—continued. 
Brought forward ‘ ‘ . . 6 4,026 3 6 
Limerick By Glenquin and Goulbourn : . . 76 0 7 
“ Glenstael Road . ‘ : « . 18 19 5 
— 95 0 0 
Tipperary Glenstael Road . : ° : . 2 3 11 7 8 . 
Total Expenditure, Repairs’ Grants ‘ a8 citi oen| A 1211 9 
2. Post Roaps :— | 
By Clare County . , . ‘ F 137 16 1 
Cork . ee i@ ‘ . : ‘ 87 18 7 
Cavan . ? . ‘ : ; F 247 6 9 
Down . ‘ ‘ ‘ j x ‘ 141 9 2 
Donegal ‘ . ‘ ‘ é : 2415 9 
Dublin ‘ ‘ ‘ : 2 . 200 0 10 
Fermanagh . , ‘ : ‘ F 177 0 3 
Galway . ‘ . , . : 110 5 
County of Town of Galway : . ‘ 22 1 3 
Kerry County . . . ; 2 463 14 1 
Kilkenny  . . ° , . ; 74 0 0 
Kings . ‘ ° . < ; ‘ 217 6 
Limerick . . ‘ . . - | 162 010 
Louth . ° ° . F . < 45 14 0 
Mayo . . . . . . é 383 9 2 
Meath . ‘ ‘ ‘ 2 : : 193 14 0 
Roscommon . ‘ ‘ . ‘ ‘ 42 18 2 
Sligo. . . , ‘ P ‘ 400 0 0 
Waterford . ‘ ‘ ‘ g ‘ 126 18 2 
Tyrone ‘ . . . . : 016 0 
Total Expenditure, Post Roads . | | O22, 986 0 1:COOO 


3. Roaps aNp BripGEs :— 


By Clare County ; ‘ ; : . | 1,743 0 7 
Cork . 3. « «© «  « «| 1,558 8 4 | 
Galway ; , ‘ . : . | 1,349 15 2 | 
Kerry . : : ‘ ‘ ‘ ‘ 762 0 3 
Leitrim ; ‘ ‘ ; : : 28 9 § 
| Limerick ‘ ‘ , : , ; 550 18 9 
Mayo . a : ‘ ; , , 914 9 6 
Roscommon . ‘ , 3 i ‘ 218 6 8 
Tipperary . : ‘ : ‘ ‘ 773 13° 9 
Total Expenditure, Roads aud Bridges OO 7,899 2 8 
! By Balance, : ‘ : , | 8 or 3,404. 8 ll 


| eee 


| £/ 18,372 3 9 


G. ApaMs, 
Accountant. 
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(A 14.)\—EMPLOYMENT OF 


Aw Account showing the Receipt and Exprnpitvre of the Commis- 


Dr. 
RECEIPT. 
— £. s. d. a, s. d. 
To Cash in hand on the Ist of January, 1850. ; : - ‘ ‘ ‘ eS 7,034 0 11 
Received for Sale of Plant . ‘ ‘ ‘ 2 ‘ P : ; 1,753 17 8 
Sundry Incidental Receipts : . . : ‘ 439 6 9 
Received from Pay Clerks, in reduction ee Hulances: i ‘ ‘ 4 ‘ 3,480 9 3 


——-———| 5,673 13 8 


a 
ce em gti 


£ {12,707 14 7 


Office of Public Works, Dublin, 
10th May, 185). 


ee ence eee 
(A 15.)\—MISCELLANEOUS 


An Account showing the Recripr and Exprenpiture of the Commis- 


Dr. 
———— enema 


RECEIPT. 
aia £. s. a, £. os. d. £. os. ad. 
To Balance brought from last Account ° * ‘ : oo . 7,962 10 3 
1. Boyne River NAVIGATION. 
To amount of Tolls, &c., received . ‘ ‘é on ‘ot 578 110 
Total Receipt “ Boyne River Navigation”? : ‘ ee — a 548 110 
2, MAINTENANCE OF CERTAIN TURNPIKE Roaps. 
To Black Rock Road :— 
Received from Finance Committees — 
County of Dublin . * , x , . : 500 O 0 
City of Dublin. : Z P . P P 510 0 0O 
: ————| 1.010 0: G 
To Circular Road and Annesley Bridge :-— | 
Received on account of City Presentments . ‘ ; : b.. 82 5 0 
To Howth Road :— 
Received Instalments per Agreement ; % . ‘ 390 10 1 
——— 390 10 1 
To Navan Road :— 
Amount of Tolls received ‘ ' ' ; : r 1,820 7 1 
Amount of Fine . : ‘ d : ‘ ‘ ; 01 0 
a Comment —— 1,820 8 7% 
Total Receipt “ Maintenance of certain Turnpike Roads” so. —_— ——| 3,303 3 8 
3. Porrumna BripGE. 
To Amount of Tolls received . . : : a 101 1 9 


Total Receipt ‘ Portumna Bridge” . . ; o 


Carried forward - " ‘ ; . ee . « £}/11,94417 6 
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LABOURING POOR. 


SIONERS of PusLtic Works in the Year ended 3lst December, 1850. 


EXPENDITURE. 
ee £. s& od: £ s. 
By remitted to Sub-accountants to pay outstanding Relief Claims, Store Rent, &c.  . 290 15 5. 
Outstanding Claims, &c., paidin Dublin. - | 2,241 5 41 
Transferred to ** Grants, > being in repayment to the Giants Services of the Belance | 
of Transfers made in 1847 between pay-clerks on the two services . ‘ . 331 18 8 
————| 2,863 19 5 
Cash in hand on 31st December, 1850 * . ‘ a4 9,843 15 2 
£/ 12,707 14 7 


i 
: 


G. Apams, 
Accountant. 
SERVICES. 
sionERS of Pustic Works in the Year ended 3lst December, 1850. fi 
T. 
EXPENDITURE. 
mamas Sis Ba Ms Sn Se a, s. & ds 
1. Boyne River Navicatron. 
By Labour and Materials ° ‘ : ‘ . . ee. 93 10 3 
Salaries and Incidents . . ; i oS 187 13 8 
Repayments on Account of Loans : — 
Principal . ; . ‘ . ‘ : ° 158 8 8 
Interest ‘ . . ‘ < ° % F 4111 4 ; 
——_—_—_ 200 0 0O 
Total Expenditure “ Boyne River Navigation” . . os = — 481 311 


2. MAINTENANCE OF CERTAIN TURNPIKE Roaps. 
By Black Rock Road :— 


Labour and Materials . é ‘ : ‘ 7 2 533 10 3 
Salaries and Incidents ‘ 4 é ‘ P 10 O 2 
Repayment on Account of Loans, viz. — ¢ 

Principal . : ‘ . ‘ . 24117 8 


Interest . : ‘ . 5 2 19 3 8 
eae 261 011 


804 ll 4 
By Circular Road and uaa Buse _ 
Labour and Materials . . i é 2 s @ 63 12 0 
By Howth Road :— 
Labour and Materials ‘ ‘ 383 13 4 
Salaries and Incidents . . 40 3 9 
———__ 423 17 1 
By Navan Road :— 
Manual Labour F ‘ ‘ ‘ : : 281 12 3 
Materials for Surface Repairs ‘ : : ‘ , 669 15 1 
Rents. ; : : ‘ ‘ F ‘ 107 19 6 
Salaries. —Superintendent : : . - 100 0 0 
Pay-clerk . é ‘ ‘ . 380 0 0 
Overseer .- . ‘ ‘ . 6 0 0 
— 195 0 0 
Tradesmen’s Bills ‘ ic -% ‘ : P 2 1112 7 
Interest on Account of Loans ‘ : . . . 500 0 0 
1,765 19 5 
Total Expenditure “ Maintenance of certain Turnpike Roads” “e ———————| 3,057 19 10 
3. Portumna Brince. 
By Labour and Materials é ' ‘ é e fs 417 4 


Salaries and Incidents 


Repayment on Account of Loans, principal Account . , or 50 0 0 
Total Expenditure “ Portumna Bridge”’ : Soni 91 9 3 


Carried forward F ‘ ‘ ‘ . ee hy - . .£!| 3,63013 0 
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(A 15.) —MISCELLANEOUS 


An Account showing the Receipt and Expenditure of the Commissioners 


RECEIPT. £. ss d. fe Sd, £. os. d. 
Brought forward . : F : ‘ : 2 a 11,944 17 6 
4, Limericx Fuoatine Dock, Act 10 and 11 Vic., c. 198. 
To Amount received from the Paymaster of Civil Services . we % 8,000 0 0 
Proceeds of Sale of Plant : . d ; . % 33 17 2 
Total Receipt “ Limerick Floating Dock” é ‘ * -< —_— —-| 8,033 17 2 


5. Recerver’s Account ror Loans, under Act 1 and 2 Wm. IV., c. 33. 


To Drogheda Harbour :— 
Amount of Tolls received . F . . ‘ - | 3,380 9 6 
Stamp Duty on Collector’s Bon - , ‘ : . 115 0 


Serene ere SOD SL 


3,382 4 6 


To Galway Docks and Harbour :— 


Amount of Tolls received ‘ - ‘ . , 2,258 18 5 
| 2,258 18 5 


To Limerick Bridge, Harbour, &c. :— 
Amount of Tolls received . ‘ . . ; ° 6,600 15 2 


Amount of Rents . j « é : ‘ ‘ ; 236 1 1 
——-———_ 6,836 16 3 
Total Receipt “ Loans Receiver’s Account” Z : a | 12,477 19 2 
6. AGRICULTURAL INQUIRY. 
To Amount Received from the Paymaster of Civil Services 2 be 2,000 0 0 
Total Receipt ‘‘ Agricultural Inquiry”  . ‘ : ce ———}| 2,000 0 0 
7. District Lunatic Asyitums, Act 8 and 9 Vic., c. 107. | 
To Ballinasloe District Lunatic Asylum :— 
Received from the Paymaster of Civil Services. P ‘ 5,000 0 O 
—-—! 5,000 0 0 


To Belfast District Lunatic Asylum :— 
Received from the Paymaster of Civil Services. . . 700 0 0 


To Clonmel District Lunatic Asylum :— 


Received from the Paymaster of Civil Services . F : 22 13 11 
————— 22 13 11 


To Cork District Lunatic Asylum :— 
Received from the Paymaster of Civil Services . ‘ - | 19,000 0 0 
Received for Rent ‘ . ‘ ‘ . , : 14 0 0 


Received for Hay sold . : . : ‘ ‘ : 33 0 0 
————! 19,047 0 0 


LTE | eerie CRECNS 


Carried forward ‘ , ‘ . F ee . « £)| 34,456 13 10 
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tA 


SERVICES—continued. 


_ of Public Works in the Year ended 31st December, 1850—continued. 


Cr. 


EXPENDITURE. £8. d. 
Brought forward . P ° . . 3,630 130 
4. Limerick Froativa Dock, Act 10 and 11 Vie., c. 198. 

By Labour . . ‘ . , . ‘ . ‘ 6,882 6 9 
Plant and Materials. : : ‘ . : ‘ 573 9 3 
Salaries . ‘ ° . . . ° ‘ 488 6 2 
Incidents . ‘ A ‘ " ‘ ‘ ‘ 185 19 Il 

Total Expenditure “ Limerick Floating Dock” . : ——— 8,130 2 1 


5. Recetver’s Account ror Loans, under Act 1 and 2 Wu IV., c. 33. 
By Drogheda Harbour :— 


Labour and Materials 7 . ° ‘ ‘ 2,510 1 0 
Salaries and Incidents F ‘ ‘ ‘ .5382 1 0 
Repayment on Account of Loan— 

Interest Account . ‘ P . * 288 4 10 


— | 3,330 6 10 
By Galway Docks and Harbour :— 
Labour and Materials * . ‘ ‘ . . 
Salaries and Incidents . . . . . ° 

Repayment on Account of Loan— 
Interest Account . : ; : 


428 15 2 
492 13 4 


1,300 0 0 
. ———— 2,221 8 6 
By Limerick Bridge, Harbour, &c. :— 


Labour and Materials j ‘ ‘ . . ‘ 49115 9 
Salaries and Incidents ‘ ° ° 1,850 13 6 
Repayment on Account of Loan— 

Interest Account . ° é . ‘ . 4,500 0 0 


———} 6,842 9 3 
Total Expenditure ‘“‘ Loans Receiver’s Account” . 


12,394 4 4 


6. Acricuttura Ineutry. . 
121 11 0 


By Rents . ‘ : ° : . : : ° 
Carriage of Parcels, &c. : ‘ . : : . 41 3 9 
Salaries and Incidents ° . . é ; 2,029 14 8 
Expenses of Constabulary in collecting Tillage Returns =, 118 7 10 


ee, 


Total Expenditure “ Agricultural Inquiry” ‘ . ——| 2,310 16 10 


7. District Lunatic Asyiums, Act 8 and 9 Vict., c. 107. 


By Ballinasloe District Lunatic Asylum :— 
Purchase of Lands . . é 


Works under Contract 3 ‘ F ‘ 
Architect for Professional Services é x ‘ ‘ 
Law Expenses , , . . ° é ° ‘ 
Salaries and Incidents " ‘ . . 

Tradesmen’s Bills. , ‘ < ‘ . . 


By Belfast District Lunatic Asylum :— 


Purchase of Lands. ‘ ‘ ‘ Z . 
Law Expenses . . : . 
Tradesmen’s Bills . r ‘ ‘ é ‘ A 
Architect for Professional Services é P 4 
Incidents 2 i 5 a . ‘ 


By Clonmel District Lunatic Asylum :— 


orks under Contract ° : - : ‘ ° 311 13 11 
Tradesmen’s Bills. : ‘ . : . : 7T1L 0 
Incidents . 4 “ 3 : " ‘ 610 9 


By Cork District Lunatic Asylum :— 
Works under Contract 


Architect for Professional] Services 


16,217 13 6 
1,000 0 0 


Salaries . ‘ . ¢ : ‘ 183 11 0 
Incidents ‘ ‘ P * 42 5 10 
———~_-—__| 17,443 10 4 
Carried forward P : : ‘ . > £! 26,465 166 


H 
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Ne eee 


(A 15.)—-MISCELLANEOUS 


An Account showing the Receipt and Expenditure of the Commissioners 


ent A 


RECEIPT. 


Brought forward ‘ a 2s 


To Kilkenny District Lunatic Asylum :— 
Received from the Paymaster of Civil Services. 


To Killarney District Lunatic Asylum :— 
Received from the Paymaster of Civil Services 
Received for Grass sold . ‘ : . : 


To Limerick District Lunatic Asylum :— 
Received from the Paymaster of Civil Services. * 


To Mullingar District Lunatic Asylum :-— 
Received from the Paymaster of Civil Services 


To Omagh District Lunatic Asylum :-— 
Received from the Paymaster of Civil Services 


Received for Hay sold. . , ‘ . 


To Richmond Lunatic Asylum :— — . 
Received from the Paymaster of Civil Services . : 


To Sligo District Lunatic Asylum :— 
Received from the Paymaster of Civil Services 


Total Receipt “ District Lunatic Asylums” é 


8, Fisn Curine. 


Received for Fish sold. ; ‘ . ; r 


Received for Salt . . 

Received for Plant : . 

Received for Tackle : . : 
Total Receipt “ Fish Curing” 


Carried forward : 


Sa 


& os. d. £. os. d. £ s. d. 
34,456 13 10 


8,500 0 0 
___-—| 8,500 0 0 
8,000 0 0 
1218 2 
———=| $017 16 3 
500 0 0 
————| 500 0 0 
5,500 0 0 
= -- 5,500 0 0 
16,500 0 0 
18 17 8 
mi oe 16618 17S 


13,000 0 0| 
oe! ES OO GO 


8,300 0 0 
cel) B00 Oia 
————| 85,101 9 9 
1115 1 
4410 0 
14 4 0 
15 2 0 


85 11 1 


ren tomes | 


. « £119,643 14 8 
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SERVICES—continued. 


of Public Works in the Year ended 31st. December, 1850—continued. 


EXPENDITURE. 


Brought forward 


By Kilkenny District Lunatic ig eats — 
Works under Contract ‘ 
Salaries ‘ 
Incidents ‘ a 


Works under Contract 

Architect for Professional Senvicea.. 
Salaries . “ : ‘ * 
Incidents . é ‘ ‘ ‘ 


By Limerick District. Lunatic aoe — 
Purchase of Land ‘ 
Works under Contract F 
Salaries . ‘ ‘ ‘ x 
Incidents . Pi P ; ' 


By Mullingar District Lunatic ns -- 
Works under Contract 
Architect for Professional Services 
Salaries and Incidents é 


By Omagh District Lunatic Asylum :— 


Works. under Contract ‘ 
Architects for Professional Retvilicn 
Salaries . r ‘ ‘ 3 
Incidents is . 


By Richmond Lunatic Asylum :— 


Purchase of Lands. - ° 
Valuation of Lands, &c. e . 
Law Expenses . . : . 
Works under Contract . 


Building Materials, Plant, &c. 
Architects for Professional Services 
Salaries and Incidents 

Labour . . é ‘ . 


By Sligo District Lunatic Asylum :— 


Works under Contract . 
Architect for Professional Serives: 
Salaries . ; ‘ . . 
Incidents . , A ‘ . 


8, Fisu Curina. 

Rents 

Incidents 
Total Expenditure « Fish Curing” 


Carried forward 


By Killarney District Lunatic Pie — 


Total Expenditure “ District Lunatic Asylums ” 


e 


ra 


Cr. 
s. & a £. s. d. £ os. d. 
- sw 26,465 16 6 
7,243 12 0 
"136 7 OF} 
6 % 24 
——__——_——_;| 7,406 6 2 
7,300 17 5 
250 0 0 
154 12 O 
7 7 44) 
40 0 O 
345 2 OF 
12 3 6 
141 8 
dow orem | 404 12 9 
1,181 6 7 
600 0 0 
143 1 2 
———— 1,924 7 9 
12,051 15 3 
297 6 10 
146 3 1 
30 17 
| 12,526 2 4 
4,510 12 6 
60 3 6 
333 9 7} 
3,665 2 5 
2,007 8 4 
200 0 OO} 
7717 0 
1,546 9 9 
———. 12,401 3 1 
6,744 6 1 
400 0 90 
155.3 6 
9 41] 
| 6 808 14 «6G 
° e Se 16,019 18 4 
81 0 0 
0 6 4 
a te 81 6 4 
ee ng . - £/102,567 1 5 


H 2 
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(A 15.)—MISCELLANEOUS 


An Account showing the Receipt and Expenditure of the Commissioners 
Dr. ' 


RECEIPT. £os da 


Brought forward < . ; . 119,643 ld 8 
9, Sunpry Accounts :— 

To N. de la C. Crommelin, amount received to keep up Policies 

of Insurance on his life for 10,000/., as a security for Loan 

advanced by late Loan Commissioners . ‘ ° . 


To Gratuities and Rewards, amount received . ; : 


To Cork Wide Street Commissioners, amount received, pur- 
chase money for Land sold . . ‘ ‘ : F 


To Land Improvement Loans Repayments, received from 
Proprietors, misapplied Instalments, &c. . . : 


To Amount received from Treasurers of Counties and others in 
Repayment of Loans under several Acts, which, on being 
apportioned to their proper Accounts, were transferred 


To Amount received from the Treasurer of County of Kildare, 
on Account of preliminary Expenses prior to sanction of 


Loans ‘ i - ‘ - 
: The proceeds of 3} per cent. Stock, sold out for account of 
Contractors 2 ‘. - , i 5,477 11 7 


To Dividends on Investments in 3} per cent. Stock for Account 
of Contractors and Pay Clerks. * : . ‘ 320 0 4 


To Drainage Repayments, received from Defaulters 
To Amount received for improving Glandallane Fishery Weir. 


To Fishery Districts, for Amounts received under the provisions 
of Act 11 and 12 Vic., c. 92, for sale of Licences and fines 


inflicted . P A 


To Fishery Surveys, received for preliminary inspection of 
Fishery Weirs . . : . ‘ : ; : 
13,499 6 6 


Total Receipt of “* Sundry Accounts” =. - ‘ 


3133,143 1 2 


| Office of Public Works, Dublin, 
10th May, 1851. 
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SERVICES —continued, 
of Public Works in the Year ended 31st December, 1850—continued. 
Cr. 
EXPENDITURE. k 2d 
Brought forward : . . : . 102,567 1 5 


9. Sunpry Accounts :— 


By Amount paid, being one year’s Premium of Insurance on 
the life of N. dela C. Crommelin . . . . . 


By Gratuities and Rewards, for Amount paid P. saris aed in 
18417, transferred from “ Scarcity Relief” . . 


By Cork Wide Street Commissioners, transfer to Consolidated 
Fund through Paymaster of Civil Services, in: reduction of 
Interest on Loan . . . . : ° . 


By Land Improvement Loans Repayments, transferred to thes 


Paymaster of Civil Services . ‘ . . . : 161 11 8 


By Land Improvement for Preliminary Expenses . : 810 1 


eed 


By Transfers to the Paymaster of Civil Services, &c., in Repay- 
ment of Loans, &c. . ‘ ‘ « . 


5,740 9 8 


By Amount expended on penuh asia a to Loans 
being sanctioned * ‘ . : ‘ 


By Payments to Contractors, Stock sold out : : - | 5,477 11 7 


By Payments to Contractors, and others of Dividends received. 3386 5 4 
5,813 16 11 
By Drainage Bevaymenie, a to Paymaster of Civil 
Services . 7 . ‘ “ 782 14 8 
By Glandallane Fishery Weir, expended in Improvements. é 58 0 10 


By Fishery Districts, for Amount transferred to Conservators 
‘of Fisheries, as directed by the 2th section of the Act 11 
and 12 Vic.,c.92 =. . 

_ By Fishery Surveys, expended in Preliminary Inspections 


Total Expenditure “ Sundry Accounts” . . . 13,519 3 1 


Balance . r : ‘ ‘ ‘ ‘ : 17,056 16 8 


£/133,143 1 2 


G. Apams, 
Accountant. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 55 


APPENDIX (B.) 


ABsTRACT and Summary of LAND IMPROVEMENT SCHEDULE. 


Gross Amount Amount Amount 
DISTRICT, Applied for. Sanctioned, Cancelled or Amount Issued. 
Relinquished. 
Norra. £. os. d, £. ) Jes poe 
Antrim . 4 » « « « * | 297,908 6 §$ 81,200 5,650 41,810 
Londonderry . . . . . 95,892 6 9 36,000 1,220 25,390 
Donegal. . . . «| 187,051 18 10 108,200 4,890 64,740 
Fermanagh . a or ae 82,796 16 1 36,650 8,850 | 13,380 
Tyrone 2. 6 «© © 6 » 4 88,849 18 11 57,150 6,620 27,335 
Armagh, . .« * «# « + 40,472 19 6 22,500 9,750 6,270 
Down « «© «© © «© «» »« 36,340 4 0 22,100 890 12,810 
Total. . . £| 153,807 10 4 363 ,800 37,870 191,735 
Mipzanp and East. 
Cavan po (ge eS 53,877 15 8 33,900 18,150 11,470 
Monaghan a | 68,694 15 2 37,400 6,560 17,540 
Longford . ae 36,287 9 11 28 ,350 120 16,610 
Louth . . oe 56,013 9 4 24,350 1,880 12,750 
Meath .. fn Xgl. Se", Ss 82,804 14 4 37,200 6,780 23,780 
Westmeath OF Sek ag: oi Sa | 35,502 3 4 20,250 2,960 10,860 
Dublin — Sa ae ae 29,295 13 9 13,600 1,180 7,480 
CO a ae 34,094 12 8 16,550 2,070 7,990 
Bins ga ew. a a 42,100 14 6 25,000 1,440 12,970 
Queen’8. 2. . 1 ee 110,119 19 O 53,250 7,880 28,350 
Wicklow . . .... 73,025 16 10 44,850 950 26 ,290 
Carlow « « « «© * #@ « 73,884 8 2 43,800 1,900 21,160 
Kilkenny . . . «© © . 109,195 16 6 69,700 14,480 32,730 
Wexford . . . .. «© 134,310 14 4 72,800 5,550 45,210 
Total. . . £ 939,208 3 9 521,000 71,900 245,190 
West. 
Sligo. a> a Spl > MN ew. 106,357 16 11 49,050 500 26,890 
DUR sw ee Oe we 91,416 8 0 48,800 12,546 28 , 944 
Mayo -¢ @ @- eg ee 294,081 8 0 170,150 34,890 71,480 
Roscommon. . . .. . 112,842 15 2 64,300 8,750 41,010 
Galway. . 1. 2 1 ew 287,297 6 10 156 ,350 32,100 70,350 
Clate 4 « j «© * # ¥ 125,833 0 4 68,600 10,210 29,290 
Total, . . £] 1,017,828 15 3 557,250 98 ,996 267 , 964 
Sours. 
Limeri¢k «4 « «© » « « 241,617 18 0 144,800 9,110 81,000 
Tipperary . . . 2. « . 126,734 1 6 78,100 2,800 47,380 
Waterford . . . 2... 73,042 19 4 44,750 3,190 26,180 
Cork, 2 « « 4 ee 280,212 1 4 149,100 17,480 82,108 
Kerry . a es Ae 403,782 16 7 169,150 8,650 71,060 
Total. . . £]/ 1,125,38916 9 585,900 41,230 307,728 
SS EES ee 
SUMMARY. 
North . . . . a os 753,307 10 4 363,800 37,870 191,735 
Midland and East . —_ 939,208 3 9 521,000 71,900 275,190 
West 2. 1. 1 1,017,828 15 3 557,250 98 ,996 267,964 
South . .. . . . | 1,125,389 16 9 585,900 41,230 307,728 


ee AR | ARR RRR eere  S ree 29 | LNT 


Total. . . £| 3,835,734 6 1] 2,027,950 249,996 1,042,617 
ea ee EN A PTE OS EOS TS NE TT LE SL A PR TI I ODIO PETE TI 
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(B.) LAND IMPROVEMENT ACTS, 10th Vict., Chap. 32, &e. 


SCHE DULE—Showing the Proprietors who have applied for and obtained Loans, the amount applied for, sanctioned, 
and Issued by Instalments, with the date of the last Issue, and also the Amount of Loans subsequently cancelled or 


relinquished to 31st December, 1850. 


NORTHERN DISTRICT. 


Amount Amount snount Amount Tae Date of 
County. Barony. Applicant. : : Cancelled or 
y Mi pp Applied for. Sanctioned. Relinquished: Issued. pene last Issue. 
£. s. d. be 3, £ os d, & os. d. 
Antrim . . | Antrim, Lower. | William C. D. Johnston 510 15 2 200 0 0 200 0 0 oe a oe 
Clotworthy Walkinshaw. 866 0 0 500 0 0 500 0 0 aa o# a. 
Antrim, Upper. | Alexander Montgomery «| 1,382 15 0 800 0 0 oe 160 0 0 1 | 19 Feb,, 1850 
George J. Clarke . . .} 3,521 0 0} 1,000 0 0 ee 200 0 0 1/11 Mar, ,, 
Alexander Arthur . . . 765 11 0 500 0 0 oe 100 0 0 1 | 6 Sept. ,, 
Belfast, Lower . | Alexander H. Haliday. .]| 5,684 10 2] 2,000 0 0 oe 2,000 0 0 5 | 19 Nov., 1849 
Alexander H. Haliday, and i 
Wilteee i Haliday’. “ 4,657 5 9] 2,000 0 0 ve 2,000 0 0 5 | 19 Nov, ,, 
Thomas Greg . + «| 9,000 0 ©} 2,000 0 0 oe 2,000 0 0 5 | 15 June, ‘1850 
Belfast, Upper. | John Wallace . . 2. . 2,837 12 8 500 0 0 ee oe ve a 
Robert Thomson . . .{ 2,061 5 0 800 0 0 oe 160 0 0 1) J1¥Feb, ,, 
John Thomson. . . .j| 2,872 0 0 800 0 0 ee 160 0 0 1; 11 Feb. ,, 
William Crawford . . .| 2,600 0 0; 2,000 0 0 es 400 0 0 1 | 24 Dee, ,, 
Alexander H. Haliday . .| 2,000 0 0| 2,000 0 0 on) 400 0 0 1 | 29 Ang., ,, 
Cary . . | Alexander Stewart. . ./| 2,500 0 0/ 1,500 0 0 oe 1,200 0 0 4} 12 Apri, ,, 
Alexander G, Fullerton . {| 2,400 0 0} 1,500 0 0 oe 1,500 0 0 5; 8 Feb, ,, 
John McGildowney . «| 3,734 2 8! 1,500 0 0 oe 1,500 0 0 5 | 25 July, ,, 
John McNeale, Jun, . «| 1,390.10 2 500 0 0 es 500 0 0 5|11Jan, 2? 
Earl of Antrim . . . .j| 38,667 0 0] 2,509 0 0} 1,000 0 Oj] 1,500 0 0 5 | 21 June, 1849 
Alexander G. Fullerton . | 1,824 1510! 1,000 0 0 ‘ee 400 0 0 2 | 21 Aug., 1850 
Earl of Antrim . . 6 1,500 0 0 1,500 0 0 ee 900 0 0 3 | 23 Dec, ,, 
Hugh Lecky. . . . ./| 1,018 8 0] 1,000 0 0 wa 200 0 0 1/ 29Jan, 3? 
George A. Wray . . .| 1,400 0 0] 1,250 0 0 ve 750 0 0 3 | 12 Sept, ,, 
Dunluce Lower. | Hugh McNeile. . . «| 3,959 511] 2,000 0 0 oe 400 0 0 1 | 17 Oct., 1849 
George Macartney . . + | 4,388 6 10 500 0 0 ve 100 0 0 1; GJan, ,, 
William Trail . . . 827 0 0 400 0 0 oe 80 0 0 1 | 31 Jan. 1850 
Henry Murphy . ee 119 4 3 100 0 0 oe 20 0 0 1 | 22 Feb. ,, 
James S.Moore. . . «| 1,489 0 0} 1,000 0 0 oe 200 0 0 1 | 29 Oct, ,, 
Dunluce Upper. | John Montgomery . . «| 5,215 15 4] 2,500 0 0 450 0 0} 1,000 0 0 Z| 16 Aug., 1849 
James R. Phillott . . . 284 2 5 100 6 0 ee 80 0 0 4/17Jan, ,, 
John Cromie. . . « «| 2,389 10 9] 1,500 0 0 os 1,500 0 0 5| 3Aug, ,, 
Henry Andersons .« «2 « 900 0 0 900 0 0 ve 720 0 0 4; 16 Nov., ,, 
Earlof Antrim . . . 2] 11,773 0 0] 4,000 0 0} 1,500 0 0; 2,000 0 0 4; 22 June, 1850 
Sir Edmund W. Macnaghten | 15,474 811 | 5,000 0 90 oe 500 0 0 1/25 Jan, ,, 
Thomas Montgomery . .| 1,000 0 0; 1,000 a 0 oe 400 0 4 2| 17 Aug. ,, 
Henry Anderson. . . « 680 0 0 450 0 0 oe 99 0 0 1 | 21 Nov., 1849 
John Montgomery . «6 . 487 16 10 450 0 0 ee ae o6 ‘i 
Thomas G. Batt. . . .| 2,338 15 0; 1,500 0 0 ee 300 0 0 1 | 4 Nov., 1850 
Samuel Ferguson ... .« 192 0 0 150 0 0 v 30 0 0 1 Sept, ,, 
Glenarm Lower. | John McNeile . . . . | 4,889 0 0/ 2,000 0 0 ee 1,200 0 0 3 | 28 Oct., 1849 
Kdmund McDonnell . . | 4,000 0 0; 4,000 0 0 oe 500 0 0 1| 6Dee, ,, 
Earl of Antrim. . . .| 2,000 0 0/ 2,000 0 0 os 1,200 0 0] 3] 22July, 1830 
Alexander Macaulay . ./| 3,600 0 0; 1,000 0 0 ee 200 0 0 1} 9Oct, ,, 
Edmund F.Cuppage . .| 3,458 0 0; 1,000 0 0 oe 200 0 0 1; 6Dec, ,, 
Glenarm Upper | James Agnew . « . | 6,551 13 11} 2,000 0 0 oe 400 0 0 1 | 28 Noy,, 1849 
Karlof Antrim. . . . | 12,000 0 0] 2,500 0 0 oe 2,500 0 0 5 | 12 Oct, 
Edmund McDonnell . . | 18,722 0 0} 2,500 0 0 e 2,500 0 0 5 | 28 June, ,, 
Ditto. . . . « » | 1,500 0 0} 1,500 0 0 ae 1,500 0 0 5 | 17 June, 1850 
Kileonway. . | William Anderson . . 2,830 2 3] 1,000 0 0 oe 200 0 0 1 5 April, 1848 
Hugh Montgomery. . .| 6,668 12 0! 1,500 0-0 - 1,500 0 0] 5 | 29 Oct.,’ 1849 
Witte. « = © ww * 700 0 0 700 0 0 oe 280 0 0 2 | 14 Dec., 1850 
Massareene Lower, Arthur Henry . . . . | 1,000 0 0 500 0 0 oe 500 0 0 5 | 26 Ang, ,, 
Alexander Montgomery. 2,803 5 7; 1,000 0 0 oe 200 0 0 1 1 June, ,, 
Toome Lower . | John McNeile . . . . | 12,725 3 3] 6,000 0 0] 2,000 0 0| 4,000 0 0 8} 3 Dec. 1849 
Sir Robert S, Adair. . 2,531 13 6 600 0 0 oe 480 0 0 4 | 16 Oct., 1850 
Toome Upper . | John Thompson. . « «| 9,285 6 0} 2,500 0 0 oe 1,000 0 0 2 | 27 Sept, 1849 
Gross Total . £ |221,903 3 | 81,200 0 0| 5,650 0 0} 41,810 0 0] .. 
CA, TS LY AY | Ce a a. | a TS STR | ANTE 
LonponpverRy ; Coleraine . . | Mitchell Smythe 2. . . 1,613 6 4 1,000 0 0 es 800 0 0 4 | 21 Aug., 1849 
Ditto. . . . . ~ {| 1,481 18 10/ 1,000 0 0 o. 1,000 0 0 5 | 28 Aug., 1850 
Sir Henry H. Bruce . 2] 9,530 0 0; 4,000 0 0 oe 4,000 0 0 8; 4Mar, ,, 
Benjamin B.Gough . . 1,980 0 0 600 0 0 120 0 0 430 0 0 4 {16 Mar, ,, 
Thomas McClellan. . . 300 0 0 100 0 0 se 100 0 0 5 | 2 May, ,, 
Hamill Smyth . . 1,345 2 7 750 0 0 ee 750 0 0 5} 6 Jan., 1849 
Henry Richardson . . 14,293 0 0 5,000 0 0 oe 3,000 0 0 6 | 27 Nov., 1850 
Griffin C, Galt . 2. . 290 0 0 100 0 0 oe 60 0 0 3 | 22 Dec., 1848 
Acheson Lyle . . 2. . 838 16 0 500 0 0 ee 100 0 0 1] 5 April, ,, 
Thomas McClellan. . ./ 1,000 0 0 500 0 0 oe 200 0 0 2 | 28 May, 1850 
Robert Alexander es oe 300 0 0 300 0 0 a8 180 0 0 3/11 Dee, ,, 
John Lyle . 2. «. . «| 1,000 0 0 750 0 0 oe 150 0 0 1} 11 June, ,, 
John Cromie. .« .« . . 500 0 0 500 0 0 ve 100 0 0 I] 5 Nov, ,, 
Keenaght . . | Thomas an ss - .| 2,500 0 0} 1,500 0 0 600 0 0 900 0 0 3| 1 May, |, 
William sborne and » . ; 
Wiseni@eborne 6a. } 2,455 0 0} 1,500 0 0} 500 0 0] 900 0 0] 38] 3Jan, ,, 
Carried forward . £ | 39,427 3 9] 18,100 0 Oj] 1,220 0 0] 12,720 0 Of} +e 


OF THE COMMISSIONERS OF PUBLIC WORKS. — BZ 


(B.) Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. | 


TL Sa SS ESAS SR OS SSO nC ES LO eNO : 


Amount ; 
: Amount Amount Amount Instal- Date of 
County, Barony. Applicant. ; : Cancelled or 
Applied for. . Sanctioned. Relinquished. Tssued, Lee “ Issue. 
ee a han re hs SG a ees 
£. os. d. £. os. d. £ os. d. £. os. d, 
Brought forward. . | 39,427 3 918,100 0 0 1,220 0 0] 12,720 0 QO] «. 
Lonponperry {| Keenaght—contd.| Marcus McCausland . . 16,028 15 0] 4,000 0 0 oe 3,000 0 0 6 | 16 Dec., 1850 
Richard Hunter. - «| 3,357 0 0} 1,500 0 0 ee 1,200 0 0 4 | 17 June, ,, 
Alexander Ross. ». « « 448 0 0 200 0 0 oe 200 0 0 5 19 Jan., 55 
Sir Henry H. Bruce. . . | 5,635 0 0] 2,500 0 0 oe 1,000 0 0 2 | 14 Aug, ,, 
zs George V. Sampson. . . 683 0 0 300 0 0 oe 300 0 O| 5 | 2May, ,; 
Benjamin Lane. .« . e 363 15 0 150 0 0 ee 150 0 0 5 | 30 May, ,, 
William Lane . 2 4 6 365 5 0 150 0 0 oe 120 0 0 4 14 Aug., 184 
John Martin’. . 2. « « 342 13 4 300 0 0 ee 240 0 0 4 5 June, 1850 
James McSparron . . «| 1,113 0 4 700 0 0 e- 140 0 0 1 | 26 July, ,, 
William Wilson. . . 673 6 2 250 0 0 oe 100 0 0 2 | 21 Nov. ,, 
George V, Sampson. . . 400 0 0 400 0 0 se 80 0 0 1 6 Dec, 55 
Longhinshollen. | William Graves. . . 150 0 0 100 0 0 ee 100 0 0 5 9 May, ,; 
Richard Hunter. 2. . « 597 0 0 400 0 0 _ @e 400 0 0 5 | 16 Oct, ,, 
John P, Hewitt. . . . 100 0 0 100 0 0 10 0 0 $0 0 0 5 | 23 July, 1849 
Earl Clancarty and Others. | 3,000 0 0| 1,900 0 0 ee 760 0 0 2 | 19 Dec., 1850 
Richard Hunter", 2 « « 250 0 0 150 0 0 oe 30 0 0 1 6 Dec, ,, 
Tirkeeran . . | John Lithgow . 2. 1 . 100 0 0 100 0 0 ee 100 0 0 5 | 18 May, 1848 
Anthony Babington. . .| 6,600 0 0| 2,000 0 0 oe 2,000 0 0 5 | 26 June, 1850 
Acheson Lyle . . « e¢ 42411 8 400 0 0 oe 240 0 0 3 1 May, 1849 
John B. Beresford , . . 1,500 0 0 800 0 0 ee 800 0 0 5 | 24 Aug., 1850 
Acheson Lyle .« . . . 504 13 2 300 0 0 ee 120 0 0 2 | 10 Mar, 1849 
Peter B. Maxwell . 2 800 0 0 400 0 0 oe 400 0 0 5 | 25 Oc,  ,, 
Thomas Scott . . 4. . 600 0 0 600 0 0 oe 240 0 0 2 | 13 Nov., 1850 
Peter B. Maxwell . . 200 0 0 200 0 0 oe 160 0 0 4 9 Aug. 5, 
Gross Total. « £/ 95,892 6 9 | 36,000 0 0 1,220 0 0] 25,390 0 O| -. 
Donegan. « Banagh. . .| John Hamilton. . . . 7,000 0 0} 7,000 0 0] 1,000 0 0] 6,000 0 0} 12 I May, 1849 
Earl of Arran. . « «| 6,908 0 0 6,000 0 0]. os 2,450 0 0 5 | 17 Feb. ,, 
George C. G. Wray. « « 129 0 0 100 0 0 ee 100 0 0 5 | 24 Oct. 1848 
Thomas Brooke, . « « 1,278 0 0/ 1,000 0 0 ee 800 0 0 4 | 23 Jan., 1850 
Arthur Walker . 2 . 142 10 10 100 0 0 oo 100 QO 0 5 | 26Jan, ,, 
Joseph Welsh .« 2. 2. 380 8 2 250 0 0 ee 150 0 0 3 | 26 Oct., ,, 
Sophia Major . 2 + « 566 0 0 200 0 0 oe 80 0 O0| 2 | 23May, ,, 
| Sarah Cassidy . 2 © « 371 0 7 100 0 0 os oe oe oe 
Claudine Hamilton and others) 282 0 0 250 0 0 es 250 0 0) 5 | 3 Sept, 1849 
omas Wark and 
| Stephen Wark : 460 0 0; 350 0 0 350 0 0 eid oe ie 
| William Sinclair, . . «| 2,376 0 0! 2,000 0 0 a 1,200 0 0| 3 | 26 July, 1850 
George C.G. Wray. oe 109 8 4 100 0 O|. «- 100 0 o| 5 | 6 Sept. 1849 
Robert G. Montgomery. . 700 0 0 700 0 0 ae os oe oe 
George C. G. Wray... 100 0 0 100 0 0 ee 40 0 0 2 | 12 Dec, 1850 
Thomas Brooke. . . .{| 4,661 10 0 1,900 0 0 oe 380 0 0 1 | 11 Nov. ,, 
Boylaghe . . | John Hamilton . . . .| 2,600 0 0 2,300 0 0 920 0 O/| 1,380 0 0 3 | 26 Sept., 1848 
Ennishowen, East} Henry Hart. . 2. 1. 800 0 0 550 0 0 oe 550 0 0 5 2 Feb., 1850 
Samuel Carmichael. . . 350 0 0 300 0 0 ee 180 0 0 3 3 April, 1849 
Peter B. Maxwell . . «| 1,000 0 0 800 0 0 ee 800 0 0} & | 30 May, 1850 
| Michael Doherty . . .| 1,000 0 0 500 0 0 oe 100 0 O/ 1 | 29 May, 1849 
John Harvey, . 2. 6 4 330 5 0 300 0 0 ee 300 0 0 5 | 29 Jan.,. 1850 
Robert Witherow . . . 130 0 0 100 0 0 ee 80 0 0 4 | 13 Mar, ,, 
Thomas Lynch. . . 150 0 0 100 0 0 o° 60 0 0 3 | 16July, ,, 
Thomas Witherow . «4 « 300 0 0 100 0 0 ve 100 0 0| 5 | 10 Mar, 1849 
George Canning, . . . 150 0 0 150 0 0 150 0 0 os - va, 
James McMonagle. . 105 0 0 100 0 0 ee 40 0 0 2 | 18June, ,, 
Henry Lynch 2. 308 0 0 150 0 0 ee 120 0 0 4 8 Sept., ,, 
Lord Templemore . . « | 16,000 0 0 6,000 0 0 ee 3,500 0 0 7 | 21 Nov., 1850 
John Cochran. . . 300 0 0 200 0 0 a 200 0 0 5 Feb., 
William O’Donnell. . 175 0 0 100 0 0 os 60 0 0 3 | 19 Feb, 1849 
William Knox . 2. . . 600 0 0 400 0 0 oe 400 0 0 5 | 17 July, 1850 
George Young . . . «| 5,000 0 0 3,000 0 0 ee 3,000 0 0 6 4 July, ,, 
John Ferguson. . 2 760 0 0 500 0 0 oe 400 0 0 4 | 22 May, ,, 
James S. Dougherty. . «| 1,500 0 0 500 0 0 oe 200 0 0} 2 | 210ct, ,, 
Thomas Witherow . . . 108 0 0 100 0 0 oe 20 0 0 1 | 11 Mar, ,, 
George Young . « « «| 2,000 0 0 2,000 0 0 e6 400 0 0 1 18 Dee., ,, 
Ennishowen, West} George Lynch . . 6 . 161 0 0 150 0 0 oe 150 0 0 5 | 25 Jan., 1849 
oe Torrens and others . | 5,035 0 0| 1,400 0 0 ee 1,120 0 0 4 | 13 April,1850 
oseph Dysart and 
Alewandee Dyssrt ‘ 330 0 0 300 0 0 ** 180 0 0] 38 | 12Aug, ,, 
John Canning . . | 236 10 0 100 6 O oe 40 0 0 2 | 26 Aug, ,, 
Anna E, Norman and ie = 
Conolly Norman “S}. «| 5,550 0 0} 1,750 0 0 “ 1,050 0 0| 3 | 25 May, ,, 
James Ross . . 6 2 200 0 0 100 Q 0 oe 40 0 0 2 | 27 June, ,, 
James Alexander . . . 692 0 0 650 0 0 oe 130 0 0 1 | 15 Dec., 1849 
Kilmacrenan . | William Marshall .« « 600 0 0 300 0 0 oe 180 0 0 3 | 23 Oct., 1848 
Hamilton Verschoyle . .| 1,278 0 0| 1,000 0 0 ee 600 0 0] 38 | 26Oct. ,, 
Anthony Hastings . . . 274 0 0 200 0 0 ve 200 0 0 5 | 13 Nov., 1849 
John R, Boyd oe: “eer & 800 0 0 800 0 0 oe 800 0 0 5 4 Dec, vs 
Mary 8S. Brooke. . . ./| 1,760 0 0] 1,400 0 0 oe 1,400 0 O 5 | 22 June, 1850 
: John Irwin. 2. 2. we 150 0 0 100 0 0 ve 40 0 0 2 | 17 Nov., 1848- 
Earl of Leitrim. . e . 7,000 0 0 7,000 0 0 oe 3,000 0 0 6 13 April, 1850- 
Nitto . 2. « « « «| 7,000 0 0} 7,000 0 0 oe 4,000 0 0 8 | 13 April, ,, 
Robert H. Patton . . . 200 0 0 200 0 0 oe 80 0 0 2 | 23 Nov., 1849 
JohnIrwin . 2 «© «6 « 400 0 0 400 0 0 oe 400 0 0 5 11 Oct., 1848: 
Henry Maturin . . 4 . 200 0 0 150 0 0 ee 150 0 0 5 | 18 Jan., 1850: 
William Atkins . . 4. 398 0 0 300 0 0 120 0 0 180 0 0 3 | 31 July, 184% 
Charles F, Stewart. 2. 652 0 0 300 0 0 oe 240 0 0 4 | 12 Nov., 1850 
John Olphert . . . 606 0 0 300 0 0 60 0 0 240 0 0 4 | 12 June, 1849 
Carried forward £ | 92,652 12 11 |-62,300 0 0; 2,600 0 0 | 37,760 0 0] -. 
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IRELAND :—APPENDIX TO NINETEENTH REPORT 


(B.) Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


County. 


LANE aaah TENTED mann RERRSURUEASRTe eeeomereemn ane atten 


DONEGAL ‘ 


FERMANAGH . 


TYRONE . . 


Barony. 


Kilmacrenan— 
continued, 


Tirhughe . . 


Clanawly . . 


Clankelly . . 
Coole . 2 .« 
Knockninny . 


Lug. 


Magheraboy . 
Mayherastephena 


Tirkennedy . 


Clogher. . . 


Applicant. 


Brought forward. 

James Sinclair .. 
Thomas Brooke. . 
Alexander Nixon . 
John Irwin . . 
William Moore . . 
Charles F. Stewart . 
James Irwin. 
Jotn Keys -. 
Thomas Blair 
Sir Edmund 8. Hayes 
Marquis of Abercorn 
Sir Robert A.-Ferguson 
Hugh Rooney . . 
Andrew Ferguson . 
Robert McClintock . 
Joseph Pratt . . 
Wilham Knox . . 
Robert G. Montgomery 
Sir Robert Bateson . 

Ditto ee . e 
Earl of Wicklow . 
Earl of Erne. . . 
Robert Laird. . 
Peter B. Maxwell 
William Young , 
Andrew Laird . 
William Fenwick 
William Style. 
James McCurdy. 
Samuel Hamilton 
John G. Smyly . 
Joseph H. Singer 
Wilham H. Foster 
John Hamilton 
John Leslie . 

Ditto . . e 
James Johnston. . 
William R, Tredennick. 
James Miller. 2 « « 
George Knox . «6 « 
William H. Foster. . 
James Johnston and 
Charles Johnston . . 


“ee © @ @ © 8 @ @ @ 


ee e # @ @® 


oe © @ © @ © eo eo we ew te tle 


e 
° 
° 
@ 
* 
e 
e 
6 
e 
e 
* 
» 
® 
. 
e 
« 
e 
. 
e 


Gross Total. . 


Earl of Enniskillen 
Ditto e . . 
John Richardson 
Edward E. Mayne 
Gartside Tipping 
Earl of Erne. 
Ditto e . e ry 
Edward Atthill and 
Margaret Brien. . 
James McCullagh . 
James Johnston. . 
John C. Bloomfield. 
Hugh W. Barton. . 
Henry M. Richardson 
John C. Bloomfield. 
John Irvine... . 
Ditto . « . e 
Hugh W. Barton. 
James Johnston. « 
Folliott W. Barton . 
Hezlett Hamilton . 
Lord Adam Loftus . 
Richard St, George. 
Lucius H. Deering . 
John Collum. . 
Robert Noble.- 2, 
Sir Arthur B. Brooke 
Earl of Erne = 4 
Sir James W.. King. . 
James Lendrum, ‘ 
John G, Porter ry * e 


* @ @ # 6 @ 
ee @ @ @ @ 


oe ¢ © @ © © @ 6° 


7 @ © # @ © @ @ @ 


Ditto . er 
Henry M. Archdall . 
Henry M. Richardson 


Gross Total wt 


Francis Gervais. . . 
Samuel Vesey . « « 
Morgan W. Jellett . 


Carried forward . 


eran 


oe = © © @ © © @ @ 


oe 8 e © © @ we &e 6 we ew ww Gg 


Amount FAmount Peers as 
Applied for, Sanctioned. Relinquished. 
£. os. d. £. os. d. £ os. d. 
92,652 12 11] 62,300 0 0 2,600 0 0 
4i9 1 0 400 0 0 240 0 0 
4,000 0 0/] 2,000 a 0 éfo 
400 0 0 200 0 0 es 
150 0 0 150 0 0 nie 
385 7 4 100 0 0 a 
119 16 8 150 0 0 ae 
106 12 5 100 0 0 ew 
316 0 0 300 0 0 300 0 0 
157 0 0 150 0 0 oe 
7,128 0 0; 5,300 0 0 oe 
10,297 0 0] 6,000 0 0 oe 
534 0 0 500 0 0 ee 
100 0 0 100 0 0 o 6 
1,850 0 0 1,500 0 0 ee 
346 0 0 300 0 0 se 
463 0 0 300 0 0 oe 
194 9 0 150 0 90 150 0 0 
2,086 0 0 1,500 0 0 ae 
1,138 10 0 1,000 0 0 oe 
1,376 7 @ 1,000 0 0 oe 
4,930 0 0; 4,000 0 0 ee 
4,000 0 0; 4,000 0 0 ee 
200 0 0 200 0 0 oe 
300 0 0 300 0 0 ae 
400 0 0 200 0 0 o- 
207 10 Q 100 0 QO ee 
227 0 0 200 0 0 wie 
490 0 0 150 0 0 150 0 0 
304. 2 0 300 0 0 ve 
276 18 4 200 0 0 ee 
545 0 0 500 0 0 o- 
100 0 0 100 0 0 ee 
767 6 8 400 0 0 ee 
2,600 0 O0| 2,600 0 0 1,100 0 0 
2,400 0 0 1,200 0 0 os 
20,226 0 0} 5,000 0 0 oe 
940 0 0 600 0 0 o- 
776 6 O 300 0 0 ee 
419 10 0 350 0 0 350 0 0 
5,000 0 0; 2,000 0 0 as 
1,000 0 0 1,000 0 0 v8 
1,000 0 0 1,000 0 0 ee 
187,051 18 16 |108,200 0 0 4,890 0 0 
1,091 15 0 750 0 0 ee 
2,755 0 0] 2,000 0 0 o* 
1,218 0 0 500 0 0 oe 
220 0 0 200 0 0 se 
253 111 250 0 0 ve 
4,545 0 0 2,000 0 0 oo 
608 0 0 600 0 0 ee 
400 0 0 200 0 0 ee 
700 0 0 400 0 0 o6 
500 0 0 500 0 0 oe 
965 0 0 950 0 0 950 0 0 
3,600 0 0 3,500 0 0 2,500 0 0 
500 0 0 300 0 0 230 
1,700 0 90 1,000 0 0 oe 
500 0 0 450 0 0 ee 
315 0 0 300 0 0 os 
3,428 0 0 1,000 0 Q 1,000 0 0 
3,000 O 0 2,000 0 0 oe 
7,200 0 0 1,000 0 0 oa 
326 0 0 300 0 Q ae 
400 0 0 400 0 0 wc 
516 0 0 400 0 QO 400 0 0 
51817 4 300 0 0 aha 
500 0 0 300 0 0 oe 
500 0 0 500 0 0 oe 
20,000 0 0 7,000 0 0 4,000 0 0 
7,927 0 0 2,000 0 0 oe 
1,126 7 9 1,100 0 9 oe 
1,515 0 0 1,300 0 0 ee 
5,000 0 0 3,000 0 0 e. 
1,731 0 0 1,700 0 0 ee 
300 0 0 200 0 0 ee 
600 0 0 250 0 0 oe 
82,796 16 1; 36,650 0 0 8,850 0 UV 
TS I ERED | ASST PEARY Cee | MOREE ARR ERSTE | 
1,000 0 0 1,000 0 0 400 0 0 
700 7 3 740 0 0 ie 
400 0 0 209 0 0 aa 
2,100 7 3 1,900 0 0 400 0 0 


| 
| 
| 
| 
| 


No, of 
Instal- 
ments 
Tssued 


Amount 
Issued, 


£. 
37,760 
160 
1,200 
160 
120 
80 


eoocesco”® 
eccescook 
e 


oe Wn anaw. «ase PR we. 


co oS Cooocooceooco eoooeocoocoeocoo ecocoocoo 
Ame MOB wt Oe po tre Os Do WO Rm td bo to 


oo 


° 
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° 
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600 0 0} 3 
700 0 0] 5 
160 0 0] 4 
1,460 0 0 


camera Santentenamena 


Date of 


last Issue. 


4 April, 1849 
13 May, 1850 
19 July, ., 

1 Sept., 1849 
13 Nov., 1850 

8 June, 


99 


6 Sept, ,, 
14 June, 1849 

5 July, 1850 
14 Aug., 1849 
27 Janu. ,, 
13 Aug. 1850 

7 April, 1849 
25 Aug, 4, 


2 99 
10 Dec., 1850 

3 Sept... ,, 
4 June, 1849 
4 April, 1850 
16 Oct., 1848 
12 Nov., 1850 
25 June, 1849 


Nov., ,, 
15 Sept., 1849 

4 Mar, 1850 
1] April, 


11 July, 
11 Oct., 


15 Aug., 


23 


3 May, 1850 
6 Dec., 
24 June, ,, 
6 July, 1849 © 
8 Mar., 1850 
21 Nov., 


7 April, 1849 


10 May, 1850 
4 Jan., 


93 


23 


5 Sept., 1848 
1 Feb., 1850 
17 Jul 
on Ms, 
30 April, 1849 


18 July, 1850 
30 Nov. 1849 
17 April, 1850 


4 May, 


9 April, 1850 
3 May, 
25 June, 1849 
26 Aug, 1850 
18 Nov., 


9) 


2? 


2 July, 1849 
24 Dec., 1847 
10 Jan., 1850 
13 May, ,, 


26 Sept., 1848 
18 July, 1849 
1 May, 1850 


OF THE COMMISSIONERS OF PUBLIC WORKS. 
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(B.) Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


County. 


Barony. 


Applicant. . 


semessaevterciae | naataneiataaiormnneaones rearemenah AROTEA 


Tyrone . 


Armagu . 


Clogher—contd. 


Dungannon, 
Lower. 


Dungannon, 
Middle. 


Dungannon, 
Upper. 


Omagh, East . 


Omagh, West . 


Strabane, Lower 


Strabane, Upper 


Armagh. . . 


Fews, Lower. 
Fews, Upper . 


Oneilland, East 
Oneilland, West 


Orior, Lower . 
Orior, Upper . 


Tiranny. . . 


Brought forward 
Robert Maude . . 
Thomas R. Browne . 
Richard N. Horner . 
James Gunning. . 
Earl of Caledon. . 
James Cochran. . 
John W. Stokes. . 
Mortimer O’Sullinan 
Henry Greene . . 
William Falls . . 
Mortimer O'Sullivan 
James M. Macrum . 
William L, Conyngham 


eee @ ee © @® © © @8 © w@ @ 


James Scott. . « 
Guardians of Viscoun 

Powerscourt 2. «© « 
Andrew Vance . . 


William L. Conyngham 
James Lendrum . . 
Johnston Mansfield . 
Latham Blacker . « 
George Lendrum . « 
Sir James M. Stronge . 
Sir Robert A, Ferguson 
Ditto 7 e 
Henry C. Lighton ° ° 
Sir Robert A. Ferguson 
Ditto ry 
Ditto e 
James Sinclair . 6 
Charles J. Gardiner. 
Alexander S. Humphreys 
Marquis of Abercorn . 
Andrew F. Knox . 
John Baird . . « 
John Humphrys. 
Thomas Baird . . 
Robert Hume . . 
Peter B. Maxwell . 
William Knox . 
George Smithwick . 
James C. Ball 2. . 
John P. Kennedy, Jun.. 
James Sinclair , « « 
Daniel Baird. . « . 
James Houstone . e¢ 
Arthur W. C. Hamilton 
William Ogilby . . 
David White . 
William McCrea . 
James Maclvor . . 
Thomas L Stack . 


David White . 
James Byrne . 
William Todd . 


Gross Total 


Lee McKinstry. . 
Cosby S. Mangan . 
William J. Armstrong 
Samuel Simpson . 
Earl of Gosford. . 
Ditto ° 
Ditto rs e 
John J. Bigger . 
Jonathan Chamley . 
William Armstrong 
Francis Fforde . . 
Henry Caulfield. . 
Robert W. C. Cope. 
Andrew McCreight . 
Robert W. C, Cope 
William H. Foster . 
Count Fane de Salis 
Mortimer O’Sulliver 
Henry Alexander . 
Powell Foxall s 
James W. McNeale. 
Sir James M. Stronge 
Edward W. Bond . 
Ditto x 
Sir James M. Stronge 
Earl of Caledon . 4 
Thomas J. White , 
William J. Armstrong 


i i i a ae a? a ae 


e, © © © «© 


Gross Total . 


e e s * SB e ° e e 
ew) 


_ ce @ & © © © @ & PP ew ew ew oe 


fr e@ 2 © @ © @ «@ 


Amount 
Aner. | sama, | Cesclied or | Amount 
pplied for. ctioned, Relinquished. ssued. 

£ os. d. £ os. d. & ss d £ os. d. 
2,100 7 3 1,900 0 0 400 0 0 j,460 0 0 
201 10 O 200 0 0 ee 160 0 0 

3,563 0 0 700 0 0 es 5 
2,900 0 0 1,000 0 0 es 500 0 0 
962 2 10 600 0 0 oe 500 0 0 
8,240 0 0 7,800 0 0 ee 500 0 0 
220 0 0 200 0 0 es 80 0 0 

330 0 06 250 0 0 oe ake 
150 0 0 100 0 0 os 100 0 90 
200 0 0 150 0 0 ee 30 0 0 
350 0 0 300 0 0 ee 300 0 0 
100 0 0 100 0 0 60 0 0 40 0 0 

540 0 0 200 0 0 oe ie 
300 0 0 300 0 0 an 300 0. 0 
215 0 0 200 0 0 ce 200 0 0 
2,000 0 0 1,800 0 0 ee 1,800 0 0 
813 0 0 200 0 0 ee 200 0 0 
200 0 0 200 0 0 ee 200 0 0 
5,000 0 0; 4,000 0 0 2,200 0 0 825 0 0 
500 0 0 300 0 0 ee 240 0 0 
3,000 0 0 1,300 0 0 1,040 0 0 260 0 0 
2,272 0 0 2,200 0 0 oe 440 0 0 
1,650 0 0 1,500 0 0 ee 900.0 0 
2,053 0 0 1,600 0 0 om 1,600 0 0 
521 0 0 500 0 0 oe 600. 0. 0 
1,000 0 0 1,000 0 0 600 0 0 400 0 0 
1,642 0 0 1,250 0 0 oe 750 0 0 
270 0 0 , 200 0 0 ee 250 0 0 
514 14 10 500 0 0. oe 200.0 0 
1,517 10 6 1,100 0 0 ee 1,100 0 0 
1,814 19 11 1,250 0 0 oe 750 0 0 
311 0 90 300 0 0 ee 240 0 0 
10,416 0 0 6,900 0 0 oe 4,000 0 0 
250 0 0 250 0 0 oe 250 0 0 
100 0 0 100 0 O ee 100 0 0 
1,000 0 0 800 0 0 ee 480 0 0 
100 0 0 100 0 0 oe 100 0 0 

200 0 0 200 0 0 200 0 0 ee 
400 0 0 300 0 0 ee 300 0 0 
780 0 0 500 0 0 or) 400 0 0 
202 0 0 150 0 G oe 90 0 0 
240 0 0 200 0 0 120 0 0 80 0 0 
581 10 0 350 0 0 oe 140 0 0 
342 9 6 300 0 0 ee 180 0 0 
500 0 0 450 0 0 oe 90 0 0 
506 0 0 300 0 0 oe 60 0 0 
9,893 6 8 6,000 0 0 2,000 0 0] 2,000 0 0 
12,505 0 0; 6,000 0 0 ee 3,000 0 0 
245 7 0 150 0 0. oe 120 0 0 
200 0 0 200 0 0 oo 200 0 0 
1,300 0 0 800 0 0 os 320 0 0 
265 0 0 150 0 0 oe 60 0 0 
150 0 0O 150 0 0 oe 90 0 0 
522 0 0 350 0 0 oe 210 0 0 
215 5 0 200 0 0 om 40 0 0 
£ | 88,849 18 11 | 57,150 0 0 6,620 0 0/| 27,335 0 0 

ELS OE OL, A AOE EE: PED SRD CERISE | RETR Greens 

2,830 @ 0 1,000 0 0. 600 0 0 400 0 0 
350 0 0 200 0 0 oe 120 0 0 
690 0 0 400 0 0 ee 400 0 0 
250 0 0 150 0 0 ee 30 0 0 
4,000 0 0 4,000 0 0; 4,000 0 0 500 0 0 
8,000 0 0 4,000 0 0] 4,000 0 0 500 0 0 
1,057 2 0 1,000 0 0 oe 600 0 0 
400 0 0 200 0 0 oe 200 0 0 
100 0 0 100 0 0 ee 100 0 0 

948 0 0 400 0 0 oe oe 
868 0 0 400 0 0 ee 400 0 0 
800 0 0 600 0 0 es 480 0 0 
1,391 7 6 8u0 0 0 ee 800 0+ 0 
17418 6 150 0 0. 120 0 0 30 0 6 
600 0 0 550 0 0 ee 550 0 0 
174 0 0 150 0 0 ee 150 0 0 
4,000 0 Oj; 2,000 0 0 oe 400 0 0 
600 0 0 250 0 0. oe 50 0 90 
1,044 0 90 600 0 0 ee 360 0 0 
606 0 0 500 0 0 ee 200 0 0 
1,995 0 0 100 0 QO oe 60 0 0 
500 0 0 500 0 0 200 0 0 300 0 0 
150 0 0 100 0 0 oe 100 o 0 
447 14 4 150 0 0 eo 30 0 0 
501 0 0 150 0 0 30 0 0 120 0 0 
2,550 0 0] 2,500 0 0 oe 500 0 QO 
250 0 0 150 0 0 oo 90 0 0 

400 0 0 400 0 0 oe oe 


Sn, 


£ | 40,472 19 6 | 22,500 0 0 


ES eT ES | A El ARN 


9,750 0 0 


cr re prensa 


6,270 0 6 


No. of 
Instal- 
ments 

Issued. 


oe DOOM Oe LOM Oe ee 


4 e 


CAWAADWA WED OWN Wes DOO GO ot 


» 
| wet GO G2 BD bO OV Op ee es 09 DDO OO A on 


© OO GS bet et et On 09 DD 


© OO mB mt Or G9 Go bo CO ee et On on on cn 


Date of 
last Issue. 


1] May, 1850 


15 Aug., 
30 Nov., 
18 Feb., 
11 Sept., 


24 June, 1848 
12 Nov., 1849 
11 May, 1850 
26 July, 1849 


Tl Oct., 1848 
6 Feb., 1849 


Aly 95 
26 Nov., 1850 
13 Sept., ,, 

22 Feb., 1848 
10 


14 May, ,, 
14 July, 1849 
Apr, 
4 Apr., 
3 Nov. 1849 


10 Aug., 1848 
3 Feb., 1849 

31 May, ,, 

20 Oct., 1848 


10 July, 1850 


Pr. 99 
26 Sept. 1848 
11 Oct. ,, 
17 Aug. 1850 
31 Dec., 


99 


~ 


10 Sept., 1850 

19 Oct., 1849 

19 June, ,, 
7 June, ,, 


12 Nov., 1850 


12 July, 1849 
9 Feb., 1850 
3 May, 1849 
7 Dec., 1850 

30 Mar., 1848 

13 June, ,, 

, 1849 

-» 1850 


3° 


3 

27 Sept., 1849 
1848 
1» 1849 
1848 
+, 1849 
13 July, 1850 

9 July, 1849 
13 Sept., ,, 
25 Nov., 1850 
21 Apr., 1849 
il Aug, ,, 
14 Jan., 184 
T9 Sept., 1849 
13 Aug., 1850 
17 Dec. 5, 

o¢ 


60 IRELAND :—APPENDIX TO NINETEENTH REPORT 
(B.) Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 
Amount Amount aaane Amount ie Date of 
County Barony. Applicant. Applied for. Sanctioned. oe OF Issued. ments| last Issue. 
elinquished. fase 
£. sal £. s. d. £ s. d, £. s. d. 
Down . ./ Ards . « © | Hugh Montgomery. . 7,159 7 6) 2,500 0 0 o* 1,000 0 0 2 | 12 Jan., 1850 
Catherine A. Knox and others 1,187 0 0 600 0 0 ae oe os oe 
Castlereagh, Hugh Kennedy. . . . 008 7 0; 1,000 0 0 800 0 0 200 0 0 1 | 16 Mar., 1848 
Lower. George Allen . « « «| 1,000 0 0 600 0 0 ve 120 0 0 1 | 29 Oct., 1850 
Castlereagh, James Robinson. . 2. . 200 0 0 100 0 0 oa 80 0 0 4 | 29Oct., 1849 
Upper. Sir Robert Bateson . 6 . 1,050 10 0; 1,000 0 0 os 200 0 0 1 6 Dee, ,, 
Dufferin - | Lord Dufferin . . « «| 4,014 0 0] 4,000 0 0 oe 500 0 0 1 | 16 June, 1848 
Iveagh, Upper . | John T. Reilly . 2. 6 300 0 0 300 0 0 om 300 0 0 5 9 Oct., 1850 
Francis C. Leslie . . « 150 0 0 150 0 0 oe 150 0 0 5 | 13 Nov., 1848 
Earl of Roden ._. - «| 3,100 0 0}; 2,400 0 0 ve 1,920 0 @ 4 | 23 Aug., 1850 
Edward H. Trevor . . « 200 0 0 150 0 0 90 0 0 60 0 0 2 4 May, 1848 
Kinnelarty . . | William B. Forde . . . | 5,831 13 8{ 5,800 0 0 es 5,000 .0. 0] 10 5 Apr. 1850 
Lady Harriet Forde . . 1,500 0 0 900 0 0 oe S00 0 0 5 | 30 Nov,, 1849 
David S.Ker . « . +] 3,560 0 0] 1,500 0 0 oe 1,500 0 0 5 5 June, ,, 
Lecale . . «| Arthur H. Montgomery. . | 1,441 18 10 700 0 0 oe 280 0 0 2 ;15 Mar. ,, 
Mourne. . . | Alexander Stewart. . . 500 0 0 400 0 O| . oe 400 0 0 5 9 May, 1850 
: Gross Total . £ | 36,340 4 0 | 22,100 0 0 890 0 0| 12,810 0 o| .. 
MIDLAND AND EASTERN DISTRICT. 
CAVAN .« Castlerahan . | Samuel Winter. . . » 800 0 0 600 0 0 am 360 0 0 3 | 31 Dec., 1850 
Thomas Gosselin . . . 348 0 0 300 0 0 ve 120 0 6} 2 | 19Dec, ,, 
Clonkee . o Sir John Young. e ° ry 1,600 0 0 1,500 0 0 ee 900 0 0 3 7 May, 39 
Joseph Pratt. . . « © |} 1,254 8 5 800 0 0 es 800 0 0 5 | 28 May, ,, 
Frederick FitzPatrick . . A00 0 0 200 0 0 bus 200 0 0 5 | 21 June, 1849 
Guy P. L’Estrange. . .« 400 0 0| - 300 0 0 oe 300 0 0 5 | 17 Oct., 1850 
Clonmahon. ./| John E. Vernon . . . 267 6 0 200 0 0 200 0 0 ee “os ee 
Mark Kerr . o ¢ « ° 350 0 0 150 0 0 150.0 0 @e 7 % : ee ee 
John Nesbitt . . » .« 600 0 0 300 0 0 -e 300 0,0 5 3 May, 1849 
Lord John G, Beresford «| 15,000 0 0/ 10,000 0 0} 9,000 0 0} 1,000 0 0 2 3 Sept., ,, 
John Beresford . + «| 4,000 0 0} 2,500 0 0; 2,000 0 0 500 0 O} 2 4 May, 1848 
Richard O’Keilly 2. . 800 0 0 250 0 0 ee 50 0 0 ‘1 | 24 Nov., 1849 
Loughtee, Lower | John Baker. 2. 2. 6 200 0 0 200 0 0 .e 160 0 O; 4 3 Aug., 1848 
John Ingham . . . 100 0 0 100 0 0 ae -100 @ 9 5 | 20 April, 1850 
Andrew ‘McCreight eo 8 509 0 0 400 0 0 220° 0 0 160 0 0 2 | 26 Feb., 1849 
John C..Jones . 2 6 460 0 0 300 0 0 oe 120 0 0; 2 | 18 July, 1850 
Loughtee, Upper | Robert Burroughs . . . 950 16 9 750 0 0 300 0 0” 450 0 0; 3 | 27 June, 1848 
Henry T, Kilbee . . e. 238 16 6 200 0 0 eee 200 0 0} 5 | 15 Mar., 1849 
Marian and Charles Waring | 1,000 0 0] 1,000 0 0 200 0 0 800 0 0 4 4 sa, “5 
Thomas Smith . » «. + 445 10 7 400 0 0 400 0 0 ee oe 
William Smith . 2. . . 175 0 0 150 0 0 7 120 0 0 4 13 July, ay 
Matthew O. R. Dease . . 500 0 0 300 0 0 an 60 0 0 1 5 June, 1848 
Lord Famham . . . 2,000 0 0; 1,500 0 0 ee 900 0 0 3 2 Feb., 1850 
Ditto. . 150 0 0 150 0 0 oe 60 0 0 2 I Feb., 
Marian and Charles Waring 200 @ 0 200 0 0 am 200 0 0 5 | 14 Sept., 1849 
Arthur Knox « . . 150 0 0 100 0 0 oe 60 0 0 3 13 Nov., 1850 
Tullygarvey. . | Theophilus Clements . . 750 0 0 750 0 0 eo 150 0 0 1 | 25 Nov., 1847 
x Robert Corscadden. . . 200 0 0 100 0 0 oe 100 0 0 5 5 July, 1849 
William H. Enery » . 500 0 0]. 250.0 0 Gs 250 0 0} 5 | 24July, 1850 
-Arthur R, Slack, 2. « 11] 5 9 100 0 0 40 0 0 60 0 0 3 | 11) Jan, 1849 
William Betty . . . . 150 0 0 100 0 0 ee 100 0 0 5 | 28 Mar, ,, 
Dawson R.Coote - . .| 1,000 0 0 600 0 0 es 600 0 0 5 | 14Sept., ,, 
Marcus G. Beresford . .} 1,500 0 0} 1,000 0 0 200 0 0 200 0 0 1 | 10 May, 1848 
. Robert Burroughs . . . {| 1,600 8 8| 1,000 0 0 800 0 0 200 0 0 l 9 May, 
Henry T. Clémentss «. .| 1,000 0 0 800 0 0 oe 480 0 0 8 | 15 Nov., 1850 
Marcus G. Beresford . . 200 0 0 200 0 0 . 120 0 0 3 | 27 June, 5 
James:Godley « « + . 100 0 0 100 0 0 . 40 0 0 2 | 10 April, “ 
Tullyhaw . . {| John Finlay. «© 6 © . 318 17 9 200 0 0 es 200 0 0 5 | 16 Ang., 1849 
Guy L’Estrange . . «/ 1,000 0 0 700 0 0 560 0 0 140 0 0 1 | 29 Mar., 1848 
Sir James W. King. 511 7 8 500 0 0 oe ee wie oe 
Tullyhunco  . | Richard Fox. « «+ « « 400 0 0 250 0 0 an 250 0 0 5 3 Jan., 1850 
John McManus. . «+ « 123 0 0 100 0 0 80 0 0 20 0 0 1 | 28 April, 1848 
Mary Anne and Jane Young 312 0 0 200 0 0 “7% 160 0 0 4 3 May, 1849 
Earl of Gosford. « « «| 4,000 0 0; 4,000 0 O{ 4,000 0 0 500 0 0 1 | 30 Mar., 1848 
William Betty . 6 « « 100 0 0 100 0 0 e- 100 0 0 5 | 1 Sept. 1850 
Gross Total. . £ | 53,877 15 8 | 33,900 0 0] 18,150 0 0/ 11,470 0 O| .. 
AC ES | CATON OEE TES | ee A IES | ETC. | eR 
Monacuan .! Cremorne -~ «1 Thomas Rothwell . . . 1,834 2 9 1,200 0 0 aie 720 0 0 3 |} 20 Dec., 1850 
Lord Blayney . . « «| 6,000 0 0| 5,000 0 0 ss 500 0 O| 1 | 26 May, 1848 
James McCullagh . . 140 0 0 100 0 0 “Eng 100 0 0 5 | JL Apr, 1850 
| Dartree « . | Richard Mayne. . . . 200 0 0 150 0 0 fe 150 0 0} 5 | 6Sept., 1849 
Lord Cremorne. « «. . {| 2,000 0 0}; 1,500 0 0 ss 300 0 0 1 | 19 Feb., 1848 
John L,Cole . 2. . . 600 0 0 500 0 0 oe 500 0 0 5 6 July, 1849 
Thomas Brunker, . 2. . 1,000 0 0 600 0 0 rc 240 0 0 2 | 10Sept., ,, 
John Moorhead. . . 3Uu0 0 0 200 0 0 120 0 0 80 0 0 2 | 27 July, 1850 
William Story . .« . . 100 0 0 100 6 0 ee 80 0 0 4 | 13July, ,, 
William Forster. . . 759 0 0 300 0 0 xe 300 0 0 6 | il Feb, 4, 
John C. Pounden . . . 400 0 0 400 0 0 56 80 0 0 1 7 Dec., 1849 
John T. Whitstone. . . 105 0 0 100 0 0 we 80 0 0} 4 | 14 May, 1850 
William Forster. . . 300 0 0 300 0 0 a 120 0 0 2 | 20Dec., ,, 
Farney . : a ies. Shirley and James] 5,000 0 0| 3,500 0 0 af 3,500 0 0 7 9 April, ,, 
Kichard Bolton. . 6 « 670 0 0 300 0 0 ie 120 0 0 2 | 26 June, ,, 
Carried forward . £119,408 2 0 | 14,250 0 0 120 0 0! 6,870 0 OF} «- 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &¢.—continued. 


No. of 
Amount 
: : Amount Amount Amount Instal-}| Date of Last 
Comity. Barony Applicant. Applied for. Sanctioned. Re oueene Op Issued. ments Issue. 
elinquished. lesuea: 
£ s d. £ os, d. £ os d. £. &, a. 
Brought forward. . | 19,408 2 0/| 14,250 0 0 120 0 0] 6,870 0 0 oe 
Monacuan— | Farney—contd. Robert L. Tottenham . . 247 0 0 200 0 0 oe 120 0 0 3 7 Aug., 1850 
continued. | Monaghan. . | Charles Atkinson . . .| 1,000 0 0 500 0 0 7 100 0 0 l 4 April, 1848 
Sir George Forster . . «| 2,000 0 0 700 0 0 700 0 O|} . .. Pe sa 
Edward Lucas . « -| 6,000 0 0} 5,000 0 0; 3,000 0 0} 2,000 0 0 4 4 Jan., 1850 
Elizabeth J. Woodwright 5622 12 5 300 0 0 we 300 0 0 5 8 June, 1849 
Ditto. « © « » «| 1,503 2 6 800 0 0 300 0 0 500 0 0 4 | 12 June, 1850 
‘John C. Wright. . 2. « 780 0 0 300 0 0 wa 120 0 0 2 27 April, 1849 
Lord Rossmore . . ° 1,377 0 0 900 0 90 oe 360 0 0 2 | 27 April, 1850 
Elizabeth J. Woodwright P 300 0 0 300 0 0 a 180 0 0 3 5 Sept., 5, 
i Sir George Forster» . . 700 0 0 700 0 0 700 0 0 oe oe “ae 
"| John R. Young. . . 100 0 90 100 0 0 3a 40 0 0 2 4May, ,, 
Elizabeth J. Woodwright . 300 0 0 300 0 0 . 60 0 0 1 2 Sept., 5; 
Trough. «+ « | Charles P. Leslie . . «| 17,607 0 0} 8,000 0 0| 1,200 0 0] 4,500 0 0 9 | 28 Nov., 1849 
Andre A. Murray . + «| 1,000 0 0} 1,000 0 0 400 0 0 600 0 0 3 1 May, ,, 
Thomas L. B. Kennedy . 169 0 0 100 0 0 ws 100 0 0 5 | l6July, ,, 
William Anketell . . . 740 0 0 400 0 0 x 400 0 0 5 13 July, 1850 
Charles P..Leslie . . «| 1,200 0 0! 1,200 0 0 si 720 0 0} 38 | 29 Nov., 1849 
James Anketell. . . . 133 9 8 100 0 0 100 0 0 oe os a ee 
Francis Hurst . 2. . » 541 15 0 250 0 0 Sis 150 0 0 3 | 27 Dec, 1850 
William Anketell e e ° 5,337 0 0 2,000 0 0 ry e oe oe 
Gross Total. . £/ 68,694 15 2 | 37,400 0 0] 6. "560 0 0117,540 0 0) .. 
Lonarorp .j| Ardagh. «- . | Samuel W. Blackall . . 1,531 16.8 | 1,500 0 0 oe 1,500 0 0 5 1 Nov., 1849 
Ditto. . « «© «© « 860 0 0 700 0 0 oe 700 0 A 5 | 24 Oct., 1848 
Ditto. . « « © «| 1,000 0 O0j|* .700 0 0 ea 560 0 0| 4 | 19 July, 1849 
vee Hugh M.Tuite. . . . 450 0 0 450 0 0 oe 360 0 0| 4 | 18 May, ,, 
. Richard M. Fox ° ry . . 2,288 11 6 1,500 0 ; 0 oe 900 0 0 3 15 Dec., a) 
Oe John Fleming .« 2. . 296 5 6 150 0 0 oe 90 0 0| 3 | 30 July, ,, 
‘ Frances Edgeworth. . . 137 10 0 100 0 0 oe 100 0 0 5 9 Nov. 5, 
Earlof Longford. . . . 1,450 0 0 1,000 0 0 oe 1,000 0 0 5 24 Aug. ,, 
Samuel W.'Blackall. . . 150 0 G 150 0 0 oe 150 0 0 5 1 Aug, 
Richard W.Bond .. . 541 0 0 500 0 0 oe 200 0 0 2 | 30 Aug., 1850} 
.| Earlof Longford . . - | 1,250 0 0; 1,000 0 0 oe 400 0 0 2 1 Nov., x3 
Thomas Lefroy. . . «| 3,250 0 0! 2,450 0 0 oe 980 0 0| 2 | 26 Oct, ,, 
Authony Lefroy. . . . 599 17 7 550 0 0 sve? 220 0 0} 492 | 14 Aug, ,, 
Samuel W. Blackall ae 100 0 0 100 0 O os 100 0 O| 5 | 13 Dec, ,, 
Richard M. O’Ferrall and 
Eligabeth Cosby "tl 1,200 0 0] 1,000, 0 0 _ be ie “a, 
Granard . « | Charles Fox. . 2 2 « 904 ' 0 0 800 0 0 oe 480 0 0 3 | 15 Mar. ,, 
William 8S. Ball. . 2 . 300 0 0 250 0 0 oe 150 0 0 3 | 14 Apr., 1849 
Ditto, «© . 6 « 6 300. 0 0 300 0 0 os 300 0 0 5 21 Nov., 1848 
John L, O’Ferrall . . 988 3° 4 950 0 0 oe 950 0 0 5 4 Aug,, 1849 
Henry M. Bond. «. . . 500 0 0 400 0 0 be 400 0 0 5 19 June, ,, 
Thomas N, Edgeworth. . 588 18 0 500 0 0 oe 400 0 0 4 | 16 Mar., 1850 
Wray Palliser 2. . . . 778 18 1 500 0 0 oe 500 0 0 5 1 Aug. 1849 
James Auchmuty . . . 150 0 0 150 0 0 i 120 0 0| 4 | 5 July, 1850 
William §. Ball, 2 . 200 0 0 200 0 0 oe 120 0 0;+ 3 | 14 Feb, ,,- 
Mark W. Daly . . «© . 224 0 0 200 0 0 : 120 0 0 3 | 1? Dec., ,, 
Longford . » | Thomas Gregory, Jun...‘ 200 0 0 150 0 0 120 0 0 30 0 0 1 | 26 May, 1848 
Willoughby Bond . « «|-1,000 0 0 500 0 0 oe 100 0 0 ] 8 Sept., 1849 
Sir Robert H. Gunning .. 500 0 0 250 0 0 oe 50 0 0 1 | 23 Sept., 1850 
Thomas Marshall . . ./| 1,149 0 .0 800 0 0 o° 160 0 0 1 3 July, ,, 
William Fleming . . . 676 9 0 500 0-0 ee 100 0 0); 1 18 Dec, ,, 
Rathcline . . | William Ledwith . . . 884 0° 0 600 0 0. oe 120 0 0. 1 | 19 Oct. 1849 
William Lewis « 2. «6 . 418 0 0 250 0 0 oe 150 0 0 3 | 13 Aug., 1850 
Shrule . . «| Frederick T. Jessop. . «| 1,780 0 0| 1,700 0 0 oe 1,700 0° 0 5 | 30 May, 1849 
: Lawrence H. K. Harman . | 6,000 0 0] 6,000 0 0 oe 2,500 0 0 5 | 15 Aug, ,, 
Ditto. . « - « ©] 1,088 15 10 800 0 0 oe ' "480 0 0 3 7 May, ,, 
James Power . . 2 « 218 0 0 200 0 0 ee 80 0 0 2 24 Sept., 1850 
Moydow. « «| HenryM. Bond. . . . 150 0 0 150 0.0 oe 90 0 0 3 9 Aug., a9 
Hugh Morrow . . « .« 272 0 0 250 0 0 oe 250 0 0 5 | 17 Dec.,-,, 
James Twaddle. . . . 100 0 0 100 0 0 ee « oe ee 
Gross Total . . £) 36,287 9 11 | 28,350 0. 0 120.0 0; 16,610 0 0] «- 
-Lourm . .|Ardee . . «| John Woolsey . . . . 130 0 0 100 0 0 100 0 0 o* oe 
: John McClintock . . . | 1,703 0 0 550 0 0 oe 550 0 0 5 4 Jan, 1850 
Sir Frederick G. Foster. . 882 0 0 500 0 0 oe 200 0 0 2 | 22 Feb., hg 
Johu McClintock . . .| 1,398 0 0 900 0 0 oe 360 0 0 2 6 Dec, 
Drogheda . . | Charles Miller . . . . 200 0 0 200 0 0 oe 200 0 0 5 | 16 Mar., 1849" 
Dundalk, Lower | Thomas Fortescue . -« | 9,324 0 0} 3,000 0 0 850.0 0; 1,500 0 0 3 2 Dec., 1850° 
ae ees Philp} 341 6 1/ 150 0 0 i 150 0 0, 5 | 18 Apr. ,, 
Edward Tipping. . ° 884 4 4 400 0 0 ee 320 0.0 4 7 Jan. 5, 
Ditto. . 2. «© 6 202 16 10 200 0 0 o's 80 0 0 2 | 15 Jan., 1849 
Charlotte Brush. . . « 347 9 10 100 0 @ o- 100 0 0 5 | 20 Dee., ies 
James Tipping . «6 « . 507 10 3 300 0 0 oe 60 0 0 1} 12 Apr., 
James W.McNeale. . . 1,504 0 0 600 0 0 oe 360 0 0 3 | 21 May, 1850 
Dundalk, Upper | Earl of Roden . . . «| 1,200 0 0 1,000 0 0 oe 200 0 0 1 9 Feb, ,, 
Thomas Fortescue . . . | 12,384 0 0 3,000 0 0 “ 1,500 @ 0 3 2 Dee., me 
Ferrard - « + | George H. Pentland . . 733 15 10 500 0 0 oe 500 0 0 5 3 May, 1848 
Allan O., B. Bellingham . | 2,600 0 0] 2,000 0 0 800 0 Of; 1,200 0 0; 38 | 24 Sept., 1849 
Ditt to’ bd « . . 200 0 0 200 0 0 oe _ 200 0 0 5 16 Mar., “99 
Sir Allan E. Bellingham 5,647 13 6 | 4,000 0 0 ee 2,000 0 oO} 4 | 23 July, 1850 
William D, Delap. . . 1,024 0 0}. 1,000 0 0 oe 200 0 Oo 1 8 Feb., 1848 
! 


;| 
o| 


Carried forward . . “41,213 16 8 18,700 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &e.—continued. 


‘Counry. | 


Lovru—contd. |Ferrard—continued 


Mearn . 


vow 


ee A me. 


WESTMEATH. . 


atten enemas | rere 


Barony. 


Louth °. e ° 


Duleek, Lower. 
Dunboyne . . 


Fore. . . « 


Kells, Lower . 


Kells, Upper. 


Lune . . » 


Morgallion. . 


Moyfenrath Lower 


Navan, Lower . 
Navan, Upper . 


Ratoath . . 


Skreen . 6 . 


Slane, Luwer . 


Slane, Upper . 


Clonlonan . . 


Corkaree . « 


Delyin . - « 


Farbill . .  « 


Fartullagh . 


Fore. 


Kilkenny West. 


Moyashel and 


Magheradernon 


rs ° a 


Applicant. 


rere 


Brought forward . 


Viscount Massareene 


Andrew L. Savage, successor 
to William M. Beresford 


Joseph F. Leathley . 
Viscount Massareene 


Allan O., B, Bellingham 


Henry Smythe . . 
Thomas Fortescue 
Ditto ee e 
Ditto « ° e 


Gross Total . 


Frederick Hamilton. 
Charles Hamilton . 
Thomas J. Hamilton 


Thomas H. Thompson 


Robert C. Wade. . 
Thomas E, Battersby 
Anthony S. Hussey . 
William J. A. Shaw . 
Sir Ralph Howard |, 
William J. A. Shaw. 
Anthony S. Hussey. 
Sir Henry Meredyth 
James L. W. Naper. 
Edward A, Stopford. 
Richard Rothwell 

Marquis of Headford 


Tankerville W. Chamberlain | 
William Garnett and 


William Thompson. 


William Be Wade and 


Robert C. Wade 
William Martley . 


» 
° 
e 


Alexander Montgomery 


Edward Bligh . . 
Robert Fowler « . 
Ditto. . . . 
Richard Rothwell . 
Charles P. Leslie . 
Robert Thompson . 
Richard Rothwell . 
Andrew Rorke . . 
Lord Dunsaney . . 
Earl of Mayo. . 
Leonard Cornwall 
Edward M. Hamilton 
Matthew Brinkley . 
John N, Blake . . 
Thomas Rutherfvord 
Ditto. . « « 
Matthew Brinkley . 
William E. iia 
John Bolton. 
Sir St. Vincent K. H. 
shed . . F 


Gross Total. 


Gustavus Jones . j. 
William J. Levinge 
Sir Percy Nugent . 
James W. M. Berry 
Edward Daly . . 


Marquis of Westmeath 


Hercules Robinson . 


Thomas J. Fetherstone 


Thomas Rotheram . 
John J. Nugent. . 
Earl of Longford . 
Ditto. . . . 
Ditto. . 2. 
Henry Pilkington , 
William B.. Smythe . 
William P. Urquhart 
Earl of Longford , 
Ditto o- @ e e 
Samuel A. Reynell . 
St. George Gray. . 
Baroness Harris. . 
William H. Daniel . 
Arthur D. Chaigneau 
John J. Nugent. . 
Ditto. «© « - 


Carried forward 


oe . ° a . * 6 @ e ¢ @ eo e 8s @ e e 


Whit- 


= ¢ © @ © © ® #@ «© @ 


ES AS SD | eR VR LANE | CITROEN | GENTILE ESAT | CMOS 


Amount Amount 
Applied for. Sanctioned. 

£. ss. d. £. s. d. 

. | 41,213 16 8| 18,700 0 0 
.| 1.329 7 9 750 0 0 
200 0 0 100 0° 0 

. 199 0 0 100 0 0 
: 750 0 0!| 750 0 0 
. | 1,000 0 0] 1,000 0 0. 
.| 12011 10 0 500 0 0 
.| 13336 0 0} 1,200 0 0 
700 0 0 400 0 0 

: 850 0 0 850 0 0 
£| 56,013 9 7 | 24,350 0 0 
: 600 0 0 500 0 0 
: 400 0 0 4000 0 
: 200 0 0 200 0 0. 
.{ 1,559 0 01 1,000 0 0 
.| 7,297 9 8] 4000 0.0 
120 0 0 100 0 0 

. | 2,065 2 8! 1,500 0 0 
. 400 0 0 350 0 0. 
. | 4,466 16 0] 2,000 0 0 
: 270 0 0 250 0 0 
‘ 300 0 0 300 0 0 
; 600 0 0} 400 0 0 
. | 3,360 11 6} 3,000 0 0 
: 300 0 0 150 0 0. 
: 300 0 0 300 0 0 
.| 7,300 0 0! 3,000 0 0 
550.0 0 500 0 0 

\ 228 0 01 200 0 0 
‘| 100 0 0| 1000 0 
, 200 0 0 150 0 0. 
‘ 790 0 0 750 0 0 
: 582 0 0 500 0 0 
. | 3,312 0 0] 3,000 0 0 
.| 3,000 0 0} 1,000 0 0 
. 200 0 0 200 0 0 
. | 6,597 0 0] 5,709 0 0 
. | 1,000 0 0 500 0 0. 
| 300 0 0 300 0 0. 
y 115 4 10 100 0 0 
. | 3,850 0 0} 2,000 0 0 
. | 1,400 0 0 500 0 0 
: 350 0 0 300.0 0 
i 100 0 0 100 0 0 
; 954 0 0 400 0 0 
. | 2,21413 7] 1,000 0 0 
; 760 0 0 300 0 0 
: 352 0 0! 350 0 0 
: 400 0 0 400 0 0 
: 312 0 0 200 0 0 
528 0 0 300 0 0 

} 1,325 0 0 900 0: 0 
£| 82,804 14 4] 37,200 0 0 
: 57117 6 300 0 0 
. | 1,494 0 01 1,450 0 0 
. 800 0 0 800 0 0 
800 0 0 700 0 0 

. 450 0 0 300 0 0 
. | 2,000 0 0! 1,500 0 0 
: 600 0 0 200 0 0. 
: 766 0 0 500 0 0 
: 150 0 0 150 0 0 
. | 1,000 0 0 400 0 0 
: 650 0 0 500 0 0 
- | 1,800 0 0] 1,000 0 0 
1,100 0 0) 1,000 0 0 

; 229.17 11 200 0 0 
: 679 0 0 650 0 0 
. | 2,950 0 0] 1,000 0 0 
: 730 0 0 400 0 0 
‘ 550 0 0 500 0 0 
: 405 0 0 400 0 0 
‘ 430 15 0 300 0 0 
. | 4,403 0 0] 1,500 0 0 
. 600 0 0 500 0 0 
‘ 657 0 0 600 0 0 
; 365 0 0 200 0 0 
; 296 14 7 200 0 0 
£/ 24,401 5 0| 15,550 0 0 


Amount 
Cancelled or, 
Relinquished. 
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No. of 
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Issued. 


oooh 
?. 
oe CG G&e * 


| Oy Sn me Re 


2 e 
e 


oe Hts COUR ORs MOD 


ta) 
BOB BS bo Re Oh Ot Or ee et et et 0 DD DO DO DO Oo OQ - 


PN 

LS) 

o 
eooocooceo 
ooooooo 


ee 
e 
eoeooccoocoeeoooooeo 
.2 3 ° 
me ee OO Or OF Or bb Or DODO OO eg 8g MOO DD 


oO 

oS 

o 
qooecococoeooocoeceocs 


fea) 
oo 
oS 
i) 
oe 
Qo 
° 
. 


Date of 
last Issue. 


RCRA 


8 Nov., 1849 
3 Dec., 1850 
2 Dec. ,, 
12 July, 
98 Dec’ ”? 
23 July, 1849 
18 July, 1850 
26 Jan., 


33 


13 Mar., 1848 
11 Oct., "1850 


6 Dee., 
3 May, 


a? 
29 


21 June, 1849 
21 Aug,, i 
16 Oct., 1850 
10 Aug, > 


5 Aug;, 9 


13 Nov., i 
13 June, 1849 
2 Feb., 1848 


30 May, 1850 
] Aug. ,, 


3 Nov., 1849 


9 May, , 
28iJune, 1850 
25 July, 

9 July. 

2 Feb., 1848 

6 Apr., 1850 
10 Oct., 1849 

2 Feb., 1848 

6 Mar, ,, 
16 Dec., 1847 
25 Apr., 1849 
30 Dec., 1850 
23 May, 1848 
16 May, 1849 

8 May 
15 Ae 9 1850 
11 Mar. ,, 
17 May, ,, 
16 June, 1849 
23 Oct., "1850 


393 


2 Noy., 1849 
273 une, 
24 Feb., 3% 
18 July, ,, 

6 Mar., 1848 
26 Feb., 1850 
19 Nov., 1847 


12 Feb., 1850 © 
21 Oct. ,, 
11 Sept., 

24 June, 1848 ° 

20 Nov., 1849 

12 Sept., 1848 

10 Sept., 1850 

23 Nov., ,;, 

23 Aug., 

30 Aug., 1849 
3 Aug., 1850 
4 July, 99 
4July, ,, 

8 Nov., 1849 

22 June, 1850 


OF THE COMMISSIONERS OF PUBLIC WORKS. : «63. 


(B )—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


No, of 
Amount : 
: Amount Amount Amount j Iustal- Date of 
County. Applicant. Applied for. Sanctioned. a ties d er Issued. ments; last Issue. 
elinquished. Teen: 
£ ss. d, £ os. d. Ee te dd, &£ 8 da, 
Brought forward . . | 24,401 5 01] 15,550 0 0j| 2,360 0 0/| 8,300 0 Of} «- . net 
Wesrmzatu— | Moycashel . . | Sir Richard Levinge . .| 2,874 0 0 1,500 0 0 or 900 0 0 3 | 14 July, 1849 
contd. Godfrey Levinge . . « 411i 11 1 400 0 0 oe 320 0 0 4 {| 13July, ,, 
Sir William.E. Leeson. . | 2,753 0 0] 1,000 0 0 600 0 0} 400 0 0 2 | 14 June 1849 
Charles Vignoles . 2 ¢ 250 0 0 100 0 0 ee 20 0 O 1 | 20 Apr., 1850 
John L.Cuppaidge. . . 200 0 0 200 0 0 oe 40 0 0 1 | 23 Nov, ,, 
Moygoish , . | Joseph F. Leathley. . . 752 4 3 700 0 0 oe 140 0 0 1 18 May, ,, 
Rathconrath . | John Lentaignes. . . . 400 0 0 200 0 0 oe 200 0 0 5 2 May, 1849 : 
Ditto. 2. . 2 2 300 0 300 0 0 oe 300 0 0 5 13 Nov. ,, 
Charles Hamilton . . 371 16 0 300 0 0 ee 180 0 0 3 | 16 Oct., 185 
Henry Pakenham . . 300 @ 0 300 0 0 ee 60 0 0 1 | 26 Aug.,.,, 
10,860 0 O| .. 


Gross Total. . £/ 35,502 3 4] 20,250 0 0/ 2,960 0 0 


Dusiin . . | Balrothery, East | St.John Butler. . . .| 1,233 0 0 500 0 0 . 200 0 0 2 | 10 Mar, 1848 
George Macartney . . . 850 0 0 300 0 0 . 240 0 0 4 | 16 May, 1849 
Coolock. « «| Thomas Deeley. . « .« 150 0 0 100 0 O|. . 100 0 0 5 | 30 May, 1848 
Sir Compton Domvile . . 603 5 1 150 0 0 ee 150 0 0 5 | 2lJuly, ,, 
| Robert Maxwell. 2. . 456 3 8 200 0 O oe 120 0 0 3 2 May, 1849 
i Earl of Howth s e e ° 1,000 0 0 1,000 0 0 & ee 1,000 0 0 5 16 Nov., 39 
Sir Compton Domvile . . 377 9 6 200 0 0 ae 160 0 0 4 5 Mar., 1850 
George Farran 2 . 6 ¢ 150 0 0 150 0 0 ee 120 0 0 4 | 15 Nov. ,, 
Robert R. Cruise . . . 230 0 0 200 0 0}. ve 40 0 0 1 | 14 Mar, ,, 
Sir Compton Domvile « . 150 0 0 150 0 0 ee 30 0 0 1 | 19 June, ,, 
Ditto . ry ° e . e 230 0 0 200 0 0 ee 40 0 0 1 9 Dec., 29 
Castleknock . | Henry White. . . . .| 2,400 0 0 1,000 0 0 ee 400 0 0 2 | 13 June, ,, 
, Nethercross . | Sir ThomasStaples. . . 600 0 0 300 0 0 oe 300 0 0 5 | 23 July, 1849 | 
John T. Armstrong. . . 200 0 0 100 0 0 ee 60 0 0 3 | 12 duly, 1848 
. Edward Ennis . . 6 170 0 O 100 0 0 e. 100 0 0 5 |.11 May, 1849 
- | John T. Armstrong. . 150 0 0 100 0 0 oe 60 0 0 3 | 12 July, 1848 
Newcastle - «| Joha L, Arabine . . «| 3,200 0 0} 1,000 0 0 ; oe 200 0 Q 1 1 May, ,, 
| Michael Lynch, . . 500 0 0 500 0 OF] ee 500 0 0 5 | 6 Feb., 1849 
Andrew Reid . . . .| 1,440 0 0 800 0 0} 480 0 0 320 0 0} 2 | 20 May, 1848 
George Farran . 6 « «¢ 200 0 0 100 0 OF oe 80 0 O| 4 | 29 July, 1850 
John J. Verschoyle. . . 600 0 0 500 0 OF ee 300 0 0 3 | 22 Apr, ,, 
Henry Purdon , .« « 470 0 0 450 0 0 ee. 180 0 O| 2 | 26 June, 184 
Michael Kenny. . . . 400 0 0 400 0 0 400 0 0 oe ee ee 
John J. Verschoyle. . . 200 0 0 200 0 0 oe 40 0 0 1 | 26 Apr., 1850 
| Sir Robert Shaw . . . 300 0 0 100 0 0 ee 40 0 0 2 6 April, 1850. 
| Emily Vesey. . « 6 « 517 0 0 500 0 OF o° oe o oe 
Rathdewn . . | Christopher.Fitzsimon. . 900 0 Of 600 0 OO} ee 600 0 0 5 |-15 Mar., 1849 
Frederick Shaw. . 2 78611 Of; 450 0 0 oe 1s0 0 0 2 |.11 Jan, ,, 
David C. La Touche . . 201 0 0 200 0 0 oe 200 0 0 5 3 Mar, ,, 
Joho H. Dunne. .« . . | 2,050 0 0 500 0 0 oe 100 9 0 l 3 Jan., 1848 
Christopher Fitzsimon .. 750 0 0 550 0 0 ee 440 0 0 4 | 18 Jan., 1850 
Uppercross . . | John Lentaigne . . .| 1,000 0 0} 9800 0 0 300 0 0 480 0 0 3 | 17 Feb. 1849 © 
Ponsonby Shaw. . . . 51419 0 300 0 0 ee 300 0 0 5 2 June, 1848 
Ditto Sa tat a 300 0 0 300 0 0] oe 300 0 0 5 | 23 May, 1850 
Sir St. Vincent, K. H. ; ve 
Whitshed, « ° ° ® e } g 1 » 265 0 0 600 7 0 ¥ me ee e 
Grosa Total . £/ 29,295 13 9} 13,600 0 0| 1,180 0 0| 7,480 0 0O| -- 


Kipare . «| Carbury . .|K.A.Ruthven. . . . 600 0 0 150 0 0 150 0 0 ee we oe 
Viscount Harberton. .  « 580 0 0 550 0 0 oe 440 0 0 4 | 1 May, 1849 
Earl of Milltown, . « «| 5,143 8 0} 3,000 0 0] 1,000 0 0 500 0 0 1 | 19 Jan,, 1848 
Edward Wolstenholme. . {| 1,734 10 0 600 0 0 oe 120 0 0 i | 4 Mar, ,,° 
Clane . . ,{ Eliot Warburton . . . 100 0 O 100 0 0 100 0 0 oe oe ee 
Ikeathy and | Sir J. William Hort. . «| 5,940 0 0 800 0 0 oe 800 0 0; & {21 Oct. 1849 
Oughteranny. : 
Kilkeaand Moone] Philip Doyne . . . « 857 18 9 500 0 0]. : 100 0 0 1 | 23 Aug., 1850 
Mathew D. Thomas . . 200 0 0 200 0 0 ’ 40 0 0 1 6 Sept.. ,, 
Naas, North . ee ee oe 729 6 8 500 0 0 af 400 0 0 4 | 26 Sept, ,, 
Ditio« «0 « & « 100 0 0 100 0 0 o. 20 0 0 i | 29 Nov. ,, 
Ditex a Sea 400. 0 0 350 0 0 os 70 0 0 1 | 28 Oct, ,, 
| Naas, South .| John La Zouche . . . 1,342 9 1] 1,300 0 0 os 1,300 6 0 5 | 23 July, ,, 
John Hickey. « . . « {| 1,000 0 6 800 0 0 ee 320 0 0} 2 | 17 May, 1849 
William Betty wat 259 0 0 200 0 0 oe 80 0 0 g | 10 Mar, ,, 
Geerge Cockburn . 6°. 526 0 0 500 0 0 oe 100 0 0 } | 22 Aug., 1850 
John LaTouche. « 2. . 622 0 0; 600 0 0 ae 120 0 0 1 | 22 Aug, ,, 
| Narragh and AOI se em 877 16 1 850 0 0 oe 850 0 0 5 | 15 Dee., 1848 
| Reban, East. | John Bonham . . . 450 0 0 450 0 0} es 450 0 0} 5 2 Aug., 1850 © 
Offally, Hast . | Viscount Harberton. . .| 1,270 0 0 800 0 0 160 0 0 640 0 0} 4 | 30 July, ,, 
Offally, West . | Thomas Thompson. . . 733 16 2 400 0 0 oe 400 0 0 5 8 May, 1849 
Ditto. . ba 100 0 0 100 0 0 ee 100 0 0} 5 | 18 Nov., 1850: 
Marquis of Drogheda . . 255 7 7 250 0 0 a 50 0 0 1 1 Nov. ,, 
Ditto. . » « « «| 1,22915 0] 1,000 0 0 - 200 0 0] 12 1 Nov. ,, 
Salt, North . | William Bellingham . . 571 8 8 200 0 0 ee 200 0 0; .5 | 16 May, 1849 
Dittoie 2% se « 200 0 0 200 0 0 ee 200 0 0] 5 | 24 May, 1850 
walOras 6 46 a a 150 0 0 150 0 0 a 30 0 0 1 | 3 July, ,, 
| Salt, South. . | William S. Frood 2 . 588 0 8 200 0 0 38 120 0 0 3 | 25 June, 1849 
George R. Keogh . . 1,230 17 0 500 O 0 500 0 0 oe aX wa 
Smyth W. Fox. . . , 500 0 0 200 0 0 - 40 0 0 1 | 30 Jan., 1850 
Richard B. Palliser . 705 7 0 500 0 0 oe 200 0 0 2 | 25 Nov. ,, 
Arthur B. Cane. . . . | 1,230 17 0 500 0 0} oe 100 0° 0/ 1 | 18 Dec, ,, 
Gross Total. . £] 34,094 12 8| 16,550 0 0 2,070 0 0} 7,999 0 O| -- 
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IRELAND :—APPENDIX TO NINETEENTH REPORT 


(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


Kina's . 


Queen's . 


Barony. 


Ballyboy . 


Ballycowen. 


Clonlisk  , 


Coolestown . 
Egi ish ° ry 


Garrycastle . 


Geashill . 


Kilcoursey . 


Ballyadams. 


Clandonagh 


Clarmallagh 


Cullenagh . 


° 


Applicant. 


William T. Briscoe 

Barry Fox . + «+ 
Robert S. Drought . 
Elizabeth Morris. 
Andrew W. Gamble 


Francis H. M. Biddulph 


Thomas Bernard . 
Henry White . . 
Ditto . e . e 
Charles B. Baldwin . 
William H. Darby . 
Thomas Sadleir . . 
Ralph Coote. .« . 
Barry Fox . .« 
John O’Brien and 
Maria E. O’Brien 
Ditto . . e . 
Johnston Stoney. . 
Guy Atkinson . . 
William Minchin . 
Edward Synge . . 
Thomas Spunner . 
Sandford Palmer . 
Michael Evan . 
John Evans. . . 
Jonathan T. Abbott. 
Joseph J. Walker . 
Henry Smith . 
Henry Prittie . . 
Joseph H. Wybranis 
Sir Thomas Esmonde 
William H, Carter . 
Robert Cassidy. . 
Charles Holmes. 
William B. Fry. . 
Francis EK. Mooney . 
James P, Holmes . 
Henry King. . . 
Francis J. Adams . 
Robert Lauder . . 
Harry P. L’Estrange 
Garrett O’Moore . 
Thomas Mulock . 
James F, Armstrong 
Earl of Digby . . 
Ditto. . ... 
John W. Tarleton . 
Earlof Digby . . 
‘Ditto . ° . 
Ditto. .« .« « 
Thomas Seymour . 


Gross Total 


Frederick F. Trench. 
Thomas Kelly . . 
Ditto. . . 
Christopher St. George 
Sir Anthony Weldon 
Thomas Kelly . 
George W. Grogan. 
Thomas Kelly . 
Ditto. . « 
Thomas H. Pope | 
Sargeant Pratt . 
Henry White. . 
John W. FitzPatrick 
Robert H. Stubber . 
Barker Thacker. . 
Robert White . , 
Joseph Thacker. . 
John W. FitzPatrick 
Ditto. .« . . 
Henry White . . 
Robert H. Stubber . 
John W. FitzPatrick 


. eo 6e@hl6m@ ° 


Lady H. EK. W. Warneford , 


Robort FitzGerald . 
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Richard W. FitzPatrick 


John W. FitzPatrick 
John Shortt. . . 


Richard W. FitzPatrick 


John W. FitzPatrick 
Viscount De Vesci . 
Charles W. Doyne . 
William C. Cooper . 


Carried forward 


Amount 


Applied for. 
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550 


1,069 
1,030 


3,443 
205 
254 


550 


1,140 
5,862 


600 

391 
, 600 
~ | 2,000 
: 554 
; 199 
‘ 100 
; 992 
; 799 
é 200 
. | 1,557 
. | 1,200 
. | 1,166 
: 340 


. 200 
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d 
0 
0 
0 
0 
0 
0 
0 
0 
0 
] 


0 
0 
0 
0 
0 
1 
8 
0 
0 
0 
0 
1 
0 
0 
0 
0 
0 
0 
0 
0 
3 
4 
0 
0 
0 
0 
0 
0 
0 
0 
0 
4 
0 
0 
0 
0 
0 
0 
0 
0 


any rece 


I 


Amount 
Sanctioned. 


200 
250 
200 
250 
2,000 
650 
250 
750 
500 
200 
100 
250 


300 


400 
800 
250 
100 
1,500 
150 
200 
100 
500 
100 
150 
200 
500 
650 
100 
500 
2,600 
900 
400 
100 
200 
400 
300 
400 
1,000 
500 
150 
100 
950 
700 
200 
500 
1,000 
1,100 
300 


800 
1,000 
500 
1,000 
500 
500 
200 
100 
200 
6,000 
800 
800 


21,350 
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Amount 
Cancelled or 
Relinquished. 


£. s. ad. 


390 0 0 
200 0 0 


1,440 0 0 


600 0 0 


Amount 
Issued. ments 


Issued. 
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10,930 0 O| «- 


Date of 


last Issue. 


ee ee 


18 Oct., 1850 
19 Aug., 1848 


20 June, 1849 
22 Aug., is 
7 July, 1848 
3 April, 1849 
1 Mar, ,, 
6 June, 1850 
5 Aug. Pe 
19 Nov., ,, 
21 April, 1849 


10 Dec., 1850 
22 Sept., 1848 


23 Dec., 1850 
24 Aug,, 1848 
13 July, ,, 
24 Jan., 1850 
12 July, 1848 
5 Nov., 1850 
2] July, 1849 
30 May, 1850 
1 June, ,, 
22 June, 


5 
23 


6 Jung, ,, 
1 Nov, 1848 


10 iday, 1849 
26 Oct., 1848 
18 April, 1849 
10 os 3 


7 Mar, 1848 


14 Face, 1850 
Sept. ,, 
15 Aug., 1849 
2 July, 1850 
3 Sept. *9 99 

29 Oct., 

17 June, 1848 
28 Aug, 1850 
9 Nov., 1849 
5 July, 1849 
4 July, 1850 
4 Sept., ,, 
12 Dee, ,, 


11 Jan., 1850 
17 April, 1848 

7 June, 1849 
15 July, 1850 


1 July, 1848 
21 Nov., ,, 
12 July, 1849 
5 April, 1848 
21 June, 1849 
1 June, 
29 Nov., : 
12 Oct., 
5 Nov, 1830 
12 Dec., 1849 
27 May, 1850 
14 Aug, ,, 
25 Oct., 1848 
18 Sept., 1849 
- Aptl, 
26 Nov, ie 
6 Sept., 1850 
13 June, + 
ll June, ,, 
21 Aug., ,, 


39 


> 99 


Counry. 


Queen’s—contd.| Cullenagh—cont. 


WIcxk.ow . 


OF THE COMMISSIONERS OF PUBLIC WORKS. 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c¢.—continued. 


eel 


Barony. 


Maryborough, E. 


Maryborou gh,W. 


Portnahinch 


Slievemargy 


Stradbally . 


Tinnahinch. . 


Upperwoods 


Arklow 


Ballinacor, North 


Ballinacor, South 


Newcastle 


Rathdown 


| Sir Hunt J. Walsh . 


Applicant. 


Brought forward .» 
Lewis Moote . . . 
William W. FitzGerald 
William Bryan. . 
Richard Trench. . 
Lewis Mooree ¢« 
John Watson . .« 
Lewis Moore. . 
Matthew S. Cassan. 

Ditto. . . . 
John T. Moore. . 
Sir Charles H. Coote . . 
Sir George Parker and others 
William Mulhall . . 
Richard Trench. . . . 
Robert M. Alloway. . . 
William Betty . . 6 . 
Henry Thomas . 2. « « 
Sir J. Wiliam Hort. . . 
John H. Lecky and ee 


Bowen. .« «© « 


William C. Cooper. © « 
Samuel Edge . . . 
Michael Hackett . . 
James Fitzmaurice . . 
Charles Putland, Jun... 
Mary Stapleton, Usieel, 
Stapleton, and others. . 
PeterGale . . . 
Thomas Hovenden . 
Charles Putland, Jun. 
Samuel Edge . 
William C. Cooper . 
Sir Hunt J. Walsh . 
John W, FitzPatrick 
Richard S. Leadbeater 
Thomas P. Cosby . 
John W. FitzPatrick 


Marquis of Drogheda 
Susan Croasdaile , 
William S. Sandes . 
Lord Sidney G. Osborn 
Thomas St. John. 
William Hamilton . 
Joseph Verschoyle . 
Countess of Cavan an 
Hamilton FitzGerald. 
William 8, Trench . 
William S. King |. . 
Edward S. Pim. .« « 


"ee Beer wnsteevees severe s 


d 


Grass Total . 


ore | eens eer 


Amount 


Applied for. 


£. s. 
46,767 15 
15000 0 
100 0 
500 0 
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Francis Wright. . . . 315 10 
Robert Heath . 2. 191 7 
Joseph Pim. . 2. 2 - 325 0 
Robert C. Wade and others 1,198 0 

Ditto. . . 2. . «| 2,892 19 
Edward 8S. Bayly . . . 200 0 
Earl of Wicklow . ‘ 1,128 0 

Ditto. « « « « « 5,000 0 

Ditto e ° e e' 6 ry ele 
Robert C, Wade and others. 1,000 0 
David C. La Touche . . 5,000 0 
William Beresford . . 330 0 
William M. Patten. «. . 511 0 
John Parnell, .« 2. 6 523 1 
William Beresford . . « 280 0 
Abraham Tate and 
John Tate f+ + | 1,906 9 
William Kirkpatrick 
George Kirkpatrick a : sa 
Henry C. Keogh « «6 . 792 0 
Charles Tottenham. . . 657 0 
Henry T. Redmond. . . 200 0 
John H. Dunne. « «. « 1,116 17 
Arthur Jones . e« ¢« « 1,073 6 
Charles Tottenham. . . 500 0 
John F. Nuttall. . 2. . 500 0 
Henry C. Keogh 2 « 300 0 
Samuel Fenton. . .. 400 0 
Karlof Meath . . . 1,590 0 
Karl of Rathdowne. . 176 0 
ed D.LaTouche . . 732 8 

uardiang of Yj 
Powerscourt . a ara } 2,400 0 

Viscount Monck , . , 350 0 


Carried forward . 


oy) 
Oro SF SCeTSTSSCHMGOOTSOOSONSCSSEOS © wWCTENT CO eoooooonoooourosceooocr 


£/110,119 19 0 | 53,250 


m OWOooce eomoon cone 


co oeocoooconmwooo & 


Co 


Amount 


Sanctioned. 


200 
150 
200 
100 
2,300 
100 
700 
1,700 
1,300 
1,000 
5,000 
150 
250 
300 
200 


500 


200 


750 
500 
200 
500 
500 
500 
500 
300 
300 
1,500 
150 
700 


1,500 
350 


£| 31,408 18 6 | 22,6u0 


0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 


0 


goer co cceoccececeocooeooceco co ecosecoe oo ecocecoocoeoocecooscooooos 


0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 


——w 


0 


Amount 
Cancelled or 
Relinquished. 


TD 


£ s. d. 


600 0 0/1 


Amount 
Issued. 


£, 
0,930 
500 


qoeeo co ooocoeoc co eceocooo eococoooccoYr 
om] OQ oc qoeoco co ececoeo cfc cococoeoececo ecocecoeoooen 


0 
0 0 
0 
0 


7,880 0 0| 28,350 0 0 


No. of 
Instal- 
ments 


Issued, 


Bote Oe ae Ch Oo Or Or Or 610 fo Or @ 6 £0 Or bo Gy WO et WO 


meow Sree BOs mo 6 Pe Me 


RR ens | IT ect 


NW BOO BNANNWONAMAaAM 


OO B&O he MR whe ante bo 


Date of 
last Issue. 


ra | eh 


1 Sept., 1849 
21 Nov., 1848 
4 May, ,, 
1 Aug., 1850 
5 Feb., 5, 
8 June, ,, 
12 Oct., ,, 
19 Nov., 1849 
6 Nov., 1850 


28 Sept., 1849 
20 June, ,, 
20 June, ,, 
21 June, ,, 
8 Nov., 1848 
11 Oct., 1849 
7 April, ,, 
19 July, 1850 


22 May, 1849 


1 Feb., 1850 
16 Mar., 1849 
26 July, 1850 

2 Aug., 1849 
13 Dec, ,, 


13 Aug., 1850 


28 Nov., 1849 

1 June, 1850 
19 Nov., 
20 Nov., 


9? 
be 


31 Oct., 1849 
30 April, 1850: 


6 July, 1949 
15 Nov, ,, 


7 Nov., 55 


31 Oct., 1850- 
22 Feb., 


16 June, 1849 


23 July, ,, 
6 Sept., 1850. 
30 Oct., 


a? 


73- 


27 Jan., 1849* 

5 Mar, 4, 

5 July, 5, 
17 April, 1850 
23 Feb, ,, 

1 Aug., 1848 
30 July, 1850 
20 Aug. ,, 
20 Aug, ,, 

8 Nov., 5, 
26 July, ,, 

8Jan., ,, 
27 Jan., 1849 
16 Jan, ,, 

8 Jan., 1850 


24 Aug., 1848 


20 Dec., 1850 * 


14 May, 1849 
21 July, 1848 
27 April, 1849 
3 Jan., 1848 
14 Feb., 1850 
2Sept., ,, 
4June, ,, 
380 Aug, 5; 


18 Sept, », 
24 June, 1848 
12 April, 1849 


6 April, 1850 
16 Mar. ,, 


66 . IRELAND :—APPENDIX TO NINETEENTH REPORT 


(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.— continued. 


ee t No. of 
County Barony Applicant amount mmount Ca ealfed r Date of 
. y- a ; PP * Applied for, Sanctioned. R rani : last Issue. 
elinquished. Tssued, 
Re. od, £8. d. £. s. d d. 
Brought forward . . | 31,408 18 6 | 22,600 0 0 650 0 0 Oj; «- 
Wicxtow—con!., Rathdown—cont.| Viscount Monck. . . . 220 0 0 200 0 0 oe O{ 3 | 30 April, 1850 
Ditto. 2. 2. 6 2 328 60 0 300 0 0 oe 0 } | 14 Nov., 1849 
ovis et a OD), OO i 0| 5 | 9 April, 1850 
Ditto. . .« . . «| 2,545 0 O}; 2,000 0 0 we 0 2 |} 10Dec., ,, 
Talbotstown, Henry Smith... , 1,200 0 0} 1,200 0 0}. ee 0 5 4 Dec, 1849 
Lower. John T. Armstrong. . 500 0 0 500 0 0 ae 0 5 | 26 Aug., 1848 
Joseph P. Tynte. . . « 137 2 9 100 0 0 a 0 5 11 Mar, ,, 
‘Charles Davis .« . . «| 1,250 0 0 700 0 0 ae 0 2 | 29 April, ,, 
Peiree Mahony. . . .| 2,183 19 2] 1,500 0 0 ae 0 2 7 Mar., 1849 
Ditties « wow « % 2,762 0 0; 1,500 0 0 oe 0; 1 22 Feb., 1848 
George Fisher . . . 1,281 0 0 500 0 0] 300 0 0 oe | ee 
| William J. Armstrong . . 300 0 0 150 0 90 es 0 2 1:12 April, 1849 
Ogle W. Moore. . . - | 3,295 0 0} 1,000 0 O ee 0 2 | 12 Aug., 1848 
William J. Armstong . . 356 0 0 250 0 90 oe 0 1 7 April, ,, 
John T. Armstrong. . . 500 0 0 500 0 9 ee oe ee 
John McMahon. . . . 350 0 0 350 0 0}. oe O} .2 | 25 July, 1850 
Talbotstown, Robert F, Saunders. . . 600 0 0 600 0 0 ae 0 4 |} 2 Aug, ,, 
Upper. _Thomas F. Greene. . . 200 0 0 200 8 0 ae 0 5 |. 21June, ,, 
Pyilbian be F.Hume . .]| 2,200 0 0/ 2,000 0 0}. es O; 4 | 8 Sept., 1849 
ames T. C. Saunders, and a | i} 
eee ace a 500 0 0} 3000 0/ a. 0} 5 | 23 April,’1850 
William J, Westby. . 4 820 0 0 500 0 0 oe 0 5 | 15 Jan,, 1849 
| Joseph P, Tynte. . 2 . 705 11 0 400 0 OF. ae 0 5 | 28 Dec,, 1850 
William Grogan . . . 150 0 6 100 0 O oe 0 2 | 18 Dec, , 
Alexander R. Kirkpatrick . 800 0 0 500 @ 0 e 0 4 | 26 Oct., 1849 
William J, Westby. . . | 2,950 4 0} 1,000 0 0 se 0 4 | 25 April, 1850 
Benjamin G. Humphry . 508 0 0 300 0 OF. ae 0 2 5 Nov., 1849 
William J. Westby. . . 200 0 0 200 0 90 ee 0 3 |-23 Jan, 1850 
George Reade . 2 6 300 0 0 200 0 0 ae 0 2 8 Aug, 5, 
Sir Robert J, Paul . . 913 0 9 900 0 0}. ee 0 2 |.12 Aug, ,, 
Sir Ralph Howard . . .{ 3,392 15 2] 1,500 0 0 |. oe 0 2 |.19 Dec, ,, 
William W.F.Hume . ./} 2,700 0 0} 1,000 0 0 ee ee. ate 
Edward A. Dennis. . .| 1,738 0 0 500 0 0 ae 0 3 3Sept. ,, 
Robert F. Saunders. . . 720 14 I 650 0 0} ee se *e 
James T. C. ‘Saunders, and n |: ge 
Augusta S. Saunders. 7 mes ae ee : : i 
Gross Total. . £| 73,025 16 10 | 44,850 0 0 950 0 0 
SISA EL AEA | ST EY SLID | CE SES | AS TT | TD 
Cartow . .| Carlow. . . | Earlof Bessborough . . 493 12 1 450 0 0 oe 0 4 | 16 May, 1849 
Henry Bunbury. . . . 650 0 0 400 0 0 oe 0 1 |.18 Dee. 1847 
William F.F.Tighe . . | 2,193 0 0| 1,000 0 0 saa 0} 5 | 27 Feb., 1850 
Kane Bunbury . . . . 155 18 1 100 0 0 ae 0 5 | 23 Sept., 1848 
Hugh Faulkner. 2... 416 0 0 300 0 0 oe 0 2 | 26 April, 1850 
Viscount Beresford. . . 260 0 0 250 0 0 oe 0 4 | 30May, ,, 
Robert Doyne _ 2 8 800 0 0 306 0 0). ee 0 4 | 24 Aug, ,, 
‘Beauchamp Colclough . . 105 0 0 100 0 0 ee 0 3 | 22 Nov, ,, 
John Curran . 2 . 300 0 0 300 0 0 oe 0 1 1 Nov., ,; 
Viscount Beresford . . . 700 0 0 350 0 0 oe 0 1 | 15 Nov., ,, 
Forth . . ~- | Somerset R. Maxwell . . 2,000 0 0; 2,000 0 0 oe 0 2 16 May, 1849 
Earl of Bessborough . . 200 0 0 200 0 0 oe 0 5 |.27 April, ,, 
Hardy Eustace . 2. . 503 0 0 300 0 0 -300 0 0 ee pier oe os 
John J, Leckey . . . ./f 7,000 0 0; 3,000 0 0 ee 0 3 | 10 Sept. 1850 
Charles Elliott . . . 230 0 0 200 0 0 oe oe ee 
George R. Keogh . . «| 1,140 0 0 500 0 06 oe v 1 | 22 Dec., 1849 
Idrone, East . | Robert La Touche . . « 7,850 0 0; 4,400 0 0 oe 0 4 | 26 Sept, ,, 
Walter Newton. . .« «| 4,591 14 4); 4,400 0 0 |. oe 0 5 | 14Dec, ,, 
Earl ofgCourtown . . . {| 6,500 0 0; 4,500 0 0 oe 0 5 | 25 Oct., 1850 
Earl of Bessborough . . 530 0 0 350 0 0 ee 0 5 | 27 April, 1849 
John L. Watson. ‘ 708 8 6 350 0 0} oe 0 1 7 Jan., 1848 
Thomas H.'Watsone . . 740 13 0 250 0 0 oe 0} 1 | 14Jan, .,, 
Henry Newton. . . .| 2,353 0 0 700 .0 .0 sis 0 5 | 19 Oct., 1849 
John Newton . « « 710 0 0 200 0 0 ee 0 3 | 19 June, ,, 
Philip Bagenal . . «© 1 | 621,288 4 2 300 .0 .0 ‘e oe oe 
Beauchamp B. Newton. .[ 1,636 6 9 300 0 0 ee 9 5 | 19July, ,, 
tes Ditto. % 2 «@ @ (% 59t 0 0 500 0 .0 oe 0 2 | 10 July, 1850 
John Newton . . 1 224 8 7 200 0 0 os 0 2 | 22 July, ,, 
Mark Rudkin . . . 400 0 0 200 0 0 oe 0 4 111 Dee, ,, 
2g Heury Bruen. eo a) 334 13 6 300 0 0 as 0 2 1d Aug, 
Henry Newton. . . 600 0 0 500 0 0 a 0 1 | 23 Oct., 1849 
Earl of Bessborough. . «| 2,000 0 0} 2,000 0 0 ee 0 1 6 Feb., 1850 
Henry Bruen. . . . «| 3,333 8 9] 1,500 0 .0 oe 0 1 | 19 July, 
Gis a 4 Idrone, West . | Horace Rochfort. . . «| 2,790 0 0 | 2,700 0 0; 1,200 0 0 0 3 | 18 April, ,, 
John Alexander, 2. . , 2,594 0 0 1,000 0.0 oe 0 2 18 Dec., 
§ Rathyilly . «+ | RobertC. Browne . . .j 2,900 0 0] 2,000 0 0 we 0 5 | 11 May, 1849 
Mary H. Hardy and others. 390 0 0 300 0.0 . 0 3 5 Feb., 1850 
Robert Doyne . . . 863 0 0 600 0 0 ne 0 4 |19Nov., ,, 
Sir Robert J..Paul . . 397 10 7 200 0 0 ou 0 3 6 June, ,, 
Robert C. Browne . . 900 0 0 900 0.0 om 0 5 3 June, ,, 
Robert S.Doyne . . . 553 0 0 500 0 0 s 0 4 | 24Dec, ,, 
St. Mullins, Lower] William F. F. Tighe . . | 1,923 0 0] 1,000 0 0 400 0 0 0 3 | 22 May, ,, 
Charles Doyne . . . 1,034 13 7} 1,000 0 0 a 0 2 ll April, ,, 
Thomas Kavanagh. . .} 2,848 0 0| 2,000 0 0 ae 0 1 4Jan, ,, 
Henry Bruen » « « . 972 15 0 900 0 .0 ee 0 I ; 210ct, ,, 


Gross Total. . £/ 73,884 8 2 | 43,800 0 0] 1,900 0 0| 21,160 0 0| .. 


EE TTS, OE LT I | A CS ET SRR NL eS | TTS 


County, 


KILgzENNY 


‘Wexrorp 


_ OF THE COMMISSIONERS OF PUBLIC WORKS. 


(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


Barony. 


- | Crannagh . 


Fassadinin . 


Galmoy. . 


Gowran, . 


Ida... 


Iverk . . 


Kells e 


Knocktopher 


Shillelogher 


- |Ballaghkeen . 


py 


* 


| William Murphy 


William Bolton : 


Applicant. 


Wtiliam F, Finn. 
John Browne . . 
Arthur St. George . 
Joseph Hayden. . 
Viscount Frankfort . 
Thomas Kavanagh . . 
Lord Vaux of Harrowde 
Viscount Mountgarrett . 
Thomas Neville. . . 


Nesbitt Lodge . . . 


Viscount Mountgarrett . 
George H. Houghton . 
Charles Hely . . . 
Viscount Mountgarrett . 
Sir John Power. . .» 
William H, Greene . 
Thomas R, Barnes . 
William F, F. Tighe 
William H. Greene . 
Robert H. Langrishe 
Nicholas Murphy . 
Lord Dunsany . . 
Michael Cahill . . 
William F. F. Tighe 
Peter Connellan. . 
Viscount Clifden . 
Hugh Greene . . 
Sir Josiah C. Coghill 
Godfrey Greene. ~. . 
Alexander R. Pope. . 
Peter Connellan. . 
James K. Aylward . 
Sir J. Wheeler Cuffe 
Viscount Monck. . 

Ditto. . . . 
Clement Milward . 


“ee © © @ © © © © @ @ «© @ 


Eliot Warburton. 
Clement Milward 
John Greene. . 
Earl of Bessborough 
David Burtchaell . 
William F, F. Tighe 
Earl of Bessborough 
Ditto, 2. . . 
Ditto. . ° . 
Ditto e ° oo 6 
Ditto. . ° ° 
Ditto. ° e 
Cambre B, Ponsonby 
Anthony Cliffe. . 
Marquis of Ormonde . 
Earl of Bessborough . 
Sir J. Wheeler Cuffe  . 
Lorenzo N. Izod. . . 


-— e¢ © © @ @ « @ 


e 2* @ e e 2. @ * © @ @ @ 


Sir Henry Marsh . 
Earl of Bessborough, 
Arthure Dillon . . 
Harvey de Montmorency 
Sir Richard Langrishe . 
John Greene. 2. . « 
Ditto. . . . 
Charles Putland. . 
John Cronyn. . 
Sir Richard Langrishe 
Michael Cahill . . 
Earl of Desart . . 
William L. Flood . 
Ditto, 2. « »« 
Ditto e e e . 


se ee ¢& © © © @ 6 @ 


Gross Total. . 


Earl of Courtown « . 
John‘Maher. ... . 
William J. Wallace. 


Matthew Murphy 
Robert Doyne ©. 
Earl of Courtown 
Earl of Arran 


Fanny Irvine, , 
John C. Pounden 
William J, Wallace. 
Abraham Bolton, 
Bryan Murphy . 


= © © © © © @ © ow 6 Oe 


Carried forward 


Amount Amount et os Amount 
Applied for. Sanctioned. ‘Relinquished, Issued. 
£. 3s. d. £ os. d. £ os. d. £. os. 
600 0 0 450 0 0 - 360 0 
500 0 0 300 0 0 oe 300 0 
800 0 0 500 0 0 5 300 0 
300 0 0 300 0 0: as ae 
600 0 0 650° 0 0 56 550 -0 
6,275 0 0 1,000 0 0- ais 200 9 
2,000 0 Oj; 2,000 0 0O- is 800 0 
420 0 0 350° 0 0 és 350 0 
200 0 0 150 0 0 se 120 0 
150 0 0 100. 0 0 a4 40 0 
300 0 0 300° 0- 0 ea 300 0 
100 0 0 100. 0- 0 we 20 0 
1,892 0 0 300 0° 0 ee 120 0 
é 500 0 0 500 0 0 oe om, 
: 5,000 0 0; 3,000 0 0 we 1,500 0 
é 279 0 0 200° 0 O 160 0 0 40 0 
‘i 228 0 0 200 0 0 5 ag 
: 1,516 0 0 1,500 0° 0- 900 0 0 600 0 
‘ 1,229 0 8 1,000 0 0 600 0 0 400 0 
: 160 0 0 150° 0 0Q- ate .150 0 
5 150 0 0 150 0 0 99 0 0 60 0 
e 924 12 1 850° 0 0 650 0 0 170 0 
‘ 150 0 0 150 0° 0 we 60 0 
‘ 5,351 0 0; 5,000 0 0} 2,000 0 3,000 0 
‘ 640 0 0 500° 0 0 es 300-0 
- | 13,300 14 0 8,000. 0 CG} 8,000 0 0 wie 
: 1,487 3 3 800- 0: 0° bia 640 0 
‘ 2,500 0 0 1,500 0 0 ate 1,500 0 
é 1,324 10 0 800° 0° 0° ats 800 0 
. 456 0 0 400 0 0° as 240 0 
‘ 696 0 0 500 0 0: ete 200° 0° 
. 650 0 0 650° 0 0 56 390 0 
‘ 500 0 0 400 0: 0 aa 160 0 
‘ 500 0 0 500 0: 0 és 400 0 
‘ 300 0 0 250 0 0 re 200 0 
‘ 1,000 0 0 1,000 0° 90 . 800 0 
i 150 0 0 150 0 0 Ae 30 0 
- 2,200 0 0 1,300 0 0 se 1,040 0 
‘ 971 15 7 600 0 0 a 360 0 
‘ 1,800 0 0 1,000 0 0° eas 800 0 
- 2,822 0 0 500 0 0 an 300 0 
3 454 8 4 450 0 0 360 0 0 90 0 
; 692 0 0 600° 0° 0- we 360 0 
a 2,805 0 0| 2,800 0 0° ae 2,500 0 
é 1,841 0 0 1,000 0 0 6 600 0 
3,552 0 0] 2,000 0 0 lave 800 0 
i 600 0 0 550 0 0 as 220 0 
j 812 15 0 550° 0 O << 110 0 
. 246 9 6. 200 0 0 ee 200 0 
* 1,300 0 0} 1,000 0 0 6 200 0 
- | 12,000 0 0 | 12,000 0 0] 1,000 0 0 4,500 0 
‘ 3,591 0 0; 2,000 0 0 ss 800 0 
‘ 2,450 0 0 300 0 0 oe ae 
e 300 0 0 300-0 0 120 0 0 180 0 
‘ 1,200 0 0 500 0 0 ae 100 0 
‘ 165 0 0 150-0: 0 é 150 0 
7 1,000 0 0 500° 0: 0 as 350 0 
‘ 300 0 0 300° 0° 0 120 0 0 180 0 
* 386 3 4 300 0 0° es 180 0 
‘ 4,035 1 1 2,000° 0 0 bss 1,200 0 
‘ 1,436 19 2 700° «0° 0 as 560 0 
. 1,002 16° 0 500° 0- O° wis 500 0 
‘i 105 0 0 100 0 0 ait 20 0 
e 372 18 0 300° 0 0 te 60 0 
P 596 19 6 550° 0° 0 110 0 0 330 0 
- 1,000 0 0 700 0° 0 ee 700 0 
P 1,145 0 0] 1,000 0 0 300 0 0 600 0 
‘ 428 13 1 800° 0 0 or 180 0 
: 100 0 0 100° 0- O oe 60 0 
£(109,195 16 6 | 69,700 0 0°| 14,480 0 0 32,730 0 


: 300 0 0 0 0 oa 300 0 
- | 1,502 5 0] 1,500 0 0 oe 1,500 0 
- | 4,000 0 0} 2,000 0 0 a 2,000 0 
-| 1,591 0 0 300 0 0 oe 240 0 
, 100 0 0 100 0° 0 ee 20 0 
‘ 167 19 8 150 0 0 oe oe 

. | 10,595 0 0| 3,000 0 0 300 0 0] 1,000 0 
- | 2,000 0 0] 2,000 0 0 oe 800 0 
‘ 2500 0 250 0 0 is 150 0 
3 446 5 6 400 0 0 es 400 0 
-| 9,550 0 0] 1,000 0 0 6 600 0 
510 0 0 300 0 0 e. 120 0 
, 500 0 0 500 0 0 we 100 0 
: 200 0 0 100 0 0 ve 80 0 
: 210 3 4 200 0 0 oe pee 


qeocacoco ertroco 


300 0 0! 7,310 0 0. 


e 
. 


bom or bo BO bo — Gre 


nents 
'Tssued, 


wom 


. 
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Date of 
last Issue. 


7 June, 1850 
20 July, 
27 June, 


29 
29 


26 Sept., 1848 
21 Nov., 1849 
21 Oct., 1850 
30 June, 1849 
20 July, ,, 
26 Aug., 1848 
16 July, 1850 
30 April, 5, 
18 Nov., ,, 


3 Aug., 1849 
17 July, 1848 


3 Jan., 1850 
14 Aug., 1848 
25 Feb., 1850 
21 July, 1848 * 

7 Dec, 1847 
16 May, 1849 

8 Aug., 1850 
23 Nov., ,, 

1June, ,, 
10 June, 
22 July, ,, 
22 Aug., 1849 
23 Nov., 1850: 
29 Aug., 5,5 


%9 


1 May, 1849: 
20 July, 


20 Nov., ,, 
23 Sept., 1848. 
2 July, 1849: 
23 Sept., 1850 
14 May, 1849 
17 Oct., ,, 
19 July, ,, 
16 Mar., 1848 
21 Oct, ,, 
29 May, 1850 
1 May, ,, 
18 July, 1849 


10 Apr., 1850: 
20 Nov., ,, 
26 May, 1849 
6 Feb., 1850 
29 June, 1848 
7 Apr., 1849 
15 Mar,, 1850 
26 June, ,, 
11 Nov., 


18 July, 1850 
22 Auy., 1849 
14 Mar., 1850 
24 Aug., 1850 
11 July, 
27 Aug., 


33 
3°? 


3 April, 1849 
12 Feb., 1850 
5 Feb, ,, 
22 Aug., 1849 
26 April, 1850 


68 


IRELAND :—APPENDIX TO NINETEENTH REPORT 


(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


No. of 
Amount 
‘ Amount Amount Amount Instal- Date of 
Barony. County. Applicant. - ‘ Cancelled or ae 
Mi y PP | Applied for. Sanctioned, Relinquished. Issued. pan last Issue. 
£. & @. £. s. di £. 3. d. £. 3. d. 
Brought forward . | 31,922 13 6 | 12,100 0° 0 300 0 0} 7,310 0 OQ] «- 
Wexrorp—cont.| Ballaghkeen-cont} Robert Hay . . « « -« 200 0 0 200 0 0 oe 40 0 0 1 | 23 Sept., 1850 
Thomas White... . 350 0 0 350 0 0 ee 70 0 0 1 5 June, ,, 
Bantry » e  « | Lord Carew. . 2. « e 2,200 0 0 25 200 0 0 ve 1,760 0 0 4 6 July, $5 
Francis Bruen - « «| 1,500 0 0] 1,000 0 0 oe 600 0 0 3 8 Mar., ,, 
William J. Blacker. . . 730 0 0 500 0 0 ee 500 0 0 5 | 28 Sept., 1849 
Harry Alcock . . . 300 0 0 250 0 0 oe 250 0 0 5 May, ,, 
John H. Talbot. . . .}] 1,500 0 0] 1,500 0 0 oe 1,200 0 0 4 | 23 June, ,, 
Charles Tottenham. . .| 1,356 9 3] 1,000 0 0 oe 600 0 0 3 5Jan, ,, 
Richard C. B. Clayton. . 534 0 0 500 0 0 ee 200 0 0 2 19 June, 1850 
Harry Aleock 2. . 2 . 900 0 0 700 0 0 500 0 0 140 0 0 1 | 22 Feb. ,, 
Charles J. Grogan . . 4,646 3 4] 2,000 0 0 ee s00 0 0 2 20 July, ,, 
William J. Blacker « - « 500 0 0 500 0 0 oe 100 0 0 1 | 22 April, ,, 
John F. Richards . . 513 2 0 500 0 0 oe 200 0 0 2 | 2lAug, ,, 
William R. Farmar. . . 150 0 0 150 0 0 oe 150: 0 0 5 | 30 May, ,, 
James Robinson . « « 100 0 0 100 0 0 oe 20 0 0 1 | 11 Oct, ,, 
Lord Carew . . . . a 506 19 0 500 O 0 oe ea se ee 
William J. Blacker. . 550 0 0 500 0 0 oe 200 0 0 2 | 31 Oct, ,, 
Charles Hill . ee 340 17 4 200 0 0 oe oe oe ee 
Harry Alcock. 2. «© «. « 540 0 0 500 0 0 oe 100 0 0 1 | 10 Sept. ,, 
Bargy . . .| Higatt Tench . 2. 2. 300 0 0 300 0 0 300 0 0 oe ee ve 
John Harvey. « 2. 6 . 500 0 0 400 0 O oe 400 0 0 5 | 17 May, 1849 
Francis A, Kennedy. . .| 2,168 17 3 700 0 0 oe 140 0 0 1 | 22 Dec, ,, 
Forth . . «| JohnH. Talbot. . . . 200 0 0 200 0 0 oe 160 0 0 4 7 Feb., 1850 
John Rowe . 2 + 2 « 351 12 6 200 0 0 120 0 0 80 0 0 2 | 13 Nov., 1848 
George Le Hunte . . . 250 0 0 250 0 0 oe 200 0 0 4 | 30 July, 1850 
= Viscount Moncks . «. . 175 0 0 150 0 0 oe 30 0 0 1 | 20 Dec, 1849 
Ditto. «© »« © « « 150 0 0 150 0 0 ‘ee 60 0 0 2 | 20 Sept., 1850 
James Howlin . 2. « . 200 0 0 200 0 0 se 40 0 0 1 | 26 Sept, ,, 
Gorey - - « | William Kennedy . 6. . 391 3 9 350 0 0 230 0 0 120 0 0 2 8 June, 1848 
Earl of Courtown . . . | 2,344 0 0; 1,800 0 0 se 1,800 0 0} 5 | 10Jan,, 1849 
Abel Je Ram. . ° . . 240 0 0 200 0 0 200 0 0 ee ee ee 
Stephen Ram . . . .| 7,500 0 0/ 5,000 0 0 ee 2,500 0 0 5 2 Sept., 1850 
Loftus Owen. « «© e« « 175 0 0 150 0 0 oe 150 0 0 5 | 30 July, ,, 
Earl of Courtown . « «| 3,787 19 10; 3,700 0 0 oe 2,000 0 0 4 | 24 April, ,, 
Abel J.Ram. . . © «| 1,541 12 1} 1,000 0 0 oe 1,000 0 0 5 7 May, ,, 
Robert Doyne . » - «| 19,472 0 0] 8,000 0 0/ 3,000 0 0| 3,500 0 0 7 | 80Oct, ,, 
Guardians of Viscount ey 800 0 0 800 0 0 ae 800 0 0 5 21 June, io 
erscourt 2. «6 «© «© -» 
Sir Thomas Esmonde . . 499 9 409 0 0 400 0 0 oe ee oe 
Scarawalsh . . | William Batt . fe 154 0 0 150 0 0 oe 150 0 0 5 | 14 Aug,, 1849 ' 
Thomas Braddell 2 . . 750 0 0 600 0 0 ee 600 0 0 5 1 Nov., 1848 
Ditto. . «© «© © » 442 9 0 406° 0 0 oe 400 0 0 5 1 May, 1850 
Ditto. . Ho val 474 4 8 450 0 0 oe 450 0 0 5 | 16 May, 1849 
= Henry Moore. 2. .« © 6 135 0 0 100 0 0 oe 100 0 0 5 | 17 Feb, 4, 
William J, Wallace. . . | 1,530 7 5); 1,450 0 0 oe 870 9 0 3 | 16 Nov, ,, 
George Glascott. . «6 « 165 0 0 150 0 0 oe 150 0 0 5 | 12 Nov. ,, 
Matilda B. Sherrard. . . 150 0 Q 100 0 0 oe 100 0 0 5 7 April, ,, 
Charles Tottenham . . . 502 8 6 300 0 0 oe 300 0 0 5 | 20Feb., ,, 
William Batt. . . . . 130 0 0 100 0 0 oe 100 0 0 5 | I4 Aug, ,, 
Brook H. Bridges i ae 1,550 0 0 500 0 0 ee 500 0 0 5 24 Dec, ,, 
Rats Sir Thomas Esmonde . . 435 0 0 400 0 0 400 0 0 o° o oe 
John Howlin. ess wes 358 7 0 350 0 0 ee 280 0 0 4 7 Aug. , 
Thomas Braddell . . . 500 0 0 600 0 0 os 400 0 0 4 | 30 Nov., 1880 
Michael G. Croker. . 340 0 0 250 0 0 oe 200 0 0 4 | 16 Oct, ,, 
Richard Donovan . . .« 3,500 0 0] 1,500 0 0 oe 600 0 0 2 16 Oct. 55 
Brook H. Bridges . . . 720 0 0 500 0 0 ee 200 0 0 2 | 17 Aug, ,, 
Viscount Monek. .« -« «| 1,040 0 0 900 0 0 oe 360 0 0 2 | 14 Dec, ,, 
Henry P. Elrington. . . 150 0 0 150 0 0 oe 150 0 0 5 | 28 Dee, ,, 
a William Batt. 2. . 6 © 100 0 9 100 0 0 ove 40 0 0 2 | 17 May, ,, 
Lord Carew ° . . e . 415 17 10 400 0 0 ee ee ee ee 
Shelburne . «| Francis A. Kennedy. . ./| 1,365 13 6/| 1,000 0 0 oe 800 0 0 4 I July, ,, 
Lord Templemore - «| 6,000 0 0] 6,000 0 0 oe 5,000 0 0} 10 | 28 Oct., 
Christian W. Palliser . . 156 0 0 150° 0 0 oe 150 0 0 5 9 Mar., 1849 
George P. Haughton . ./; 1,540 0 0; 1,300 0 0 oe 1,300 0 0 5 | 27 Apr, , 
Shelmaliere, East | Earlof Arran . . . «| 1,421 0 0] 1,400 0 0 oe 1,320 0 0 5 | 28 June, ,, 
Ditto. .« 2. 2. « . 300 0 0 300 0 0 v8 120 0 0 2 | 17 Nov., 1848 
George Le Hunte . . . 800 0 0 800 0. 0 oe 800 0 0 5 | 22 June, 1850 
Armstrong Lyster . . « 106 0 0 100 0 0 100° 0 0 oe ee oe 
John E, Redmond . . . 250 0 0 250 0 0 oe 200 0 0). 4 | 23July, ,, 
Shelmaliere, West; John F, Heatly . Be 3 200 0 0 150 0 0 ee 30 0 0 1 16 Feb., 1848 
Anthony Cliffe . . . .{| 2,580 0 0; 1,500 0 0 ee 1,200 0 0 4 | 16 Aug., 1850 
Herbert F. Hore. »« . . 190 O O 150 0 0 oe 150 0 0 5 | 29 June, 1849 
BRO eg ae ow ow 317 0 0 150 0 0 oe 90 0 0 3 | 12 July, 1850 
Lord Carew. . , 2 1,806 14 5 | 1,000 0 0 oe e. o- o* 
Gross Total. . £/134,310 14 4 72,800 0 0| 5,550 0 0O/ 45,210 0 O|} -. 
WESTERN DISTRICT. 
Siico  « «| Carbury . '. | Viscount Palmerston - | 2,000 0 0]; 2,000 0 0 a 2,000 0 0 5 | 14 June, 1849 
John Wynne . . « . | 20,145 0 0} 8,000 0 0 ne 2,000 0 0 4 | 24 June, 1850 
William C. Wood. . . 846 0 0 700 0 0 oe 560 0 0 4 27 Oct., 1848 
James Wie . ' & hee. Gs 544 0 0 400 0 0 he 80 0 0 1 16 Mar, ,, 
James Walker an 
R. Chambers Walker \ 1,740 0 0) 1,000 0 0 as 800 0 0 4 | 31 May, 1849 
Carried forward <£) 25,275 0 0/| 12,100 0 0 oo 5,440 0 O| +» 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &e.—continued. 
i ee 


Amount Amount Amount | Amount fasta Date of 
County. Barony. Applicant. Applied for. Sanetined: Par eharcah or Temes, wants | fask-Yarus, 
elinquished, ol eceenth 
sued. 
OS LS OY | AE LE ITE I | TR CE A SS Se | rer SS | | etre EE ee ae 
£. os. d. £ os. di £. 8. d. £. os. a. 
Brought forward «| 25,275 0 01} 12,100 0 0 ° 5,440 0 O| «- 
S.iiao—contd. Carbury—contd. | Viscount Palmerston . 1,200 0 0; 1,200 0 0 . 960 0 0 4 | 13 Sept. 1850 
, Coolavin . . {| Lord De Freyne. . -{ 1,100 0 0); 1,000 0 0 oe 1,000 0 0 5 | 15 Dec., 1848 
Joseph A. Holmes . . 839 7 8 500 0 0 oe 400 0 0 4 | 11 Mar., 1850 
Patrick Owen Cogan : 244 0 0 200 0 0 oe 120 0 0 3 | 20 June, ,, 
Corran s . «| William Phibbs. . . .| 1,457 4 0] 1,000 0 0 oe 800 0 0 4 |; 10 Oct., 1849 
Sir Alexander Crichton ./ 1,600 0 0} 1,000 0 0 a 800 0 0] 4 9 July, 1850 
John Taaffe. . . 6 . 200 0 0 150 0 0 ve 120 0 0; 4 | 4Dec, ,, 
Leyneye » “+ | Johninwin . . . . . 720 0 0 700 0 0 oe 560 0 0} 4 | 17 July, 1849 
Robert Young”. 2 © 5,734 0 0 2,000 0 0 ° 800 0 0 2 24 May, ,, 
John McHugh . . . 468 8 & 200 0 0 oe 120 0 0 3 | 11 Oct,. 1848 
Henry Caulfield. . +» «| 5,618 0 0] 5,000 0 0 . 2,000 0 0 4 1 May, 1850 
Alexander Percival. . . 1,070 0 9 800 0 0 . 480 0 0 3 17 April, ,,; 
Edward J. Cooper‘. . . 254 0 0 250 0 0 os 50 0 0 1 | 17 Aug., 1849 
Catherine Armstrong . . 100 0 0 100 0 0 oe 80 0 0 4; 10Dec, ,, 
Alexander Percival. . « 250 0 0 250 0 0 ae 100 0 0 2 4 May, 1850 
ee Tireragh « ~» | Henry Griffith . 2. 2 » 879 0 0 700 0 06 oe 140 0 0 1 26 Nov., 1847 
Edward Wingfield . . «| 2,500 0 0] 2,000 0 0 oe 2,000 0 0 5 8 Feb., 1849 — 
Thomas Howly. « »« . 152 13 3 150 0 0 o- 90 0 0 3 ar Mey, nae 
Charles Tottenham. . . 1,000 0 of TB * : : ar 4 ; 14 tate fe 
James McTernan . . . 346 19 9 300 0 0 oe 120 0 0 2 6 Nov., 1850 
Thomas Howly. . - . 338 3 3 300 0 0 oe 240 0 0 4 | 22 Dec., 1849 
William Ormsby 2. « « 390 0 0 250 0 0 oe 150 0 9 3 6 July, ,, 
“| John W. King « .« » «2 625 0 0 300 0 0 ee 300 0 0 5 | 12 Mar., 1850 
Thomas Jones o @ . 2,500 0 0 300 0 0 oe 300 0 0 5 19 July, 1849 
Robert Jones. . . + «| 3,96617 11) 1,000 0 0 oe 800 0 0 4 | 19 Jan., 1850 
Sir W. H. Roger Palmer . | 4,793 13 9! 700 0 0 oe 280 0 0 2 | 11 April, ,, 
Thomas Jones . . « «| 1,500 0 0 500 0 0 oe 300 0 0 3 7 May, ;, 
Edward Wingfield . . ag 1,000 0 0; 1,000 0 0 500 0 0 500 0 0 4 | 31 Aug, 5, 
Alex, H. L. Popham an p E ; 
amie GL, Pesan \ 538 0 0) 500 0 0 ‘ 100 0 of 1 | 14 Mar.,”,, 
Thomas Jones . . 6 « ‘600 0 0 600 0 0 oe 600 0 0 5 2 Oks 55 
Robert W. Armstrong . « 501 15 0 300 0 0 oe 240 0 0 4 | 28 Nov., ;, 
Edward Howleye - + + | 1,500 0 0 600 0 0 oe 120 0 0 1 | 29 Aug., , 
Edward Wingfield . «© . 500 0 0 500 0 0 v6 400 0 0 4 | 16 Nov., 1849 
Charles Tottenham. ~« -/| 1,000 0 0} 1,000 0 0 oe 400 0 0 2 | 15 Aug., 1850 
Robert Jones. . 2. «© « 686 0 0 550 0 0 o8 oe nie o« 
John W. King 1 8 8 500 0 0 400 0 0 oe 80 0 0 L421 Ott, 93 
Arthur Ormsby .« . 6 « 650 0 0 400 0 0 oe 160 0 0 2 | 23 Dec, 5, 
Tirerill . . » | John Ormsby . . . ~./| 1,000 0 0] 1,000 0 0 oe 200 0 0 1 | 23 Feb., 1848 
Henry Griffith . . . ./ 2,798 0 0]! 2,200 0 0 o- 440 0 0 1 | 13 Nov., 1847 
Edward J. Cooper . «© «| 4,262 6 6]! 3,000 0 0 . 2,500 0 0 9 | 12 Feb., 1850 
Richard G. Brinkley . - | 5,016 10 7} 1,200 0 0. os 1,200 0 0 5 | 20 Aug, ,, 
Nicholson O, Furey. 487 0 0 200 0 O a 160 0 0 4 8 July, 5, . 
JohnIrwin . . 2. 280 0 0 250 0 0 °. ee os os 
William Gardiner 7 oe 150 0 0 150 0 0 oe 150 0 0 5 | 21 Aug, ,, 
Richard G. Brinkley . . | 3,816 0 0/ 1,500 0 0 o° 800 0 0 1 | 20 Nov., ,, 
| William»Gardiner . . » 100 0 0 100 0 0 site 200 0 0 1 | 19 Dec, ,, 
Gross Total. . £106,357 16 11 | 49,050 0 0 500 0 0| 26,899 0 0} °- 
LY OS LS | AY a TR | 2A AS CS | Se NTENU NORRIE ORRCRNCTE MeneCRTy | SSR 
‘Lurrrim + | Carrigallen. «| JohnGodley. . . . «| 1,000 0 0] 1,000 0 0 ee 1,000 0 o| 54 5 Jan., 1850 
Robert W. Story .« + . 300 0 0 250 0 0 es 250 0 0 5 | 25 April., 7, 
Alexander Percy. . . . 900 0 0 800 0 0 oe 800 0 0 5 | 28 Feb., 1849 
Matilda Shanly. . . . 260 0 0 150 0 0 oe 30 0 0 1 | 13 Dee., 1847 
William C. Percy . « «| 1,000 0 0} 1,000 0 0 oe 200 0 O 1 1 Dee, ,, 
Earl of Leitrim . . . , 1,000 0 0] 1,000 0 0 oe 1,000 0 0 5 18 July, 1850 
Richard S. Clifford Fi oo ss 300 0 0 150 0 0 oe 150 0 0 5 4 May, 1849 
John Unsworth an . ; a |o 
sae peaellek }. . | 2,500 0 0} 1,400 0 0 oe 560 0 0| 2 | 24May, ,, 
Pierce Simpson - — 350 0 0 200 0 0 ee 200 0 0 5 {12July, ,, 
John Godley. » « « « 450 0 0 400 0 0 o 400 0 0 5 | 18Dee, ,, 
Catharine P. Jones. . . | 15,000 0 0] 8,000 0 0! 7,000 0 0 1,000 0 0 2 3 Sept. ,, 
Pierce Simpson. . « « 700 0 0 500 0 0 oe 500 0 0 o | 24 May, 1850 
Peter D. La Touche . ./ 1,400 0 0}| 1,400 0 0 ee 1,120 0 0 4 | 20Tuly, ,, 
George D. Beresford . . 130 0 0 100 0 0 oe 100 0 0 5 | 11 Sept. ,, 
Pierce Simpson. . «2 « 200 0 0 200 0 0 e- 200 0 0 5 | 15 Nov. ,, 
Dromahaire. «| James McTernan . . .j| 7,783 15 0 450 0 0 oe 90 6 0 1 | 11 June, ,, 
Nicholas L. Tottenham. «| 1,400 0 0]! 1,200 0 0 186 0 0} 1,014 0 0 5 | 22July, ,, 
William Kernaghan . « 1,532 0 0 1,500 0 0j 1,500 0 0 o te = 
Francis N.Cullen . . «| 1,007 0 0 800 6 0 eos 800 0 0 5 | 25 Jan., 1849 
Earl of Leitrim. . . «| 1,270 0 0} 1,100 0 0 ee 1,100 0 0 5 | 23 June, ,, 
Burton Phibbs . . . .! 1,000 0 0 650 0 0 ae 650 0 0 5 | 20 April, ., 
Hugh L. Montgomery . . 630 0 0 500 0 0 oe 500 6 0 5 8 Dec, 1848 
William P, Cullen « . 350 0 0 250 0 0 ee 250 0 0 5 1 Sept, 1849 
Samuel White . . . «| 5,093 10 9| 2,000 0 0 2,000 0 0 we oe oe 
Francis N. Cullen . 2 231 0 0 200 0 0 oe 200 0 0 5 | 23 Ane, ,, 
William Johnston . . .| 822 5 0}; 800 0 0 os s20 0 0) 2 fal Aug. ys 
William P, Cullen . 2. 121 10 0 100 0 0 oe 60 0 0 3 28 June 1850 
fens Henry Brett. Pepe rae? 304 0 0 200 0 0 a 80 0 0 2 19 Feb, ,, 
Leitrim. + «+ | George D. Mansfield . . 100 0 0 100 0 0 63 100 0 0; 5 | 5 Mar., 1849 
Peter D. La Touche. « ° 685 17 1 650 0 0 ee 650 0 0 5 24 Nov., 29 
John R. Peyton. . . . 472 7 6 400 0 0 es 400 0 0] 5 | 3April 2? 
Pierce Simpson... , , 800 0 0 400 0 0 ee 400 6 0O 5 1 Mar., 1850 
George Shaw... , ae 120 0 0 100 0 0 ee 60 0 @6 3 8 April ,, 
Thomas Lanauze . , a 300 0 0 300 0 0O os 240 0 0 4 12 Nov., 1850 
Carried forward .  £ 49,513 5 4 | 28,250 0 0/ 10,686 0 0/ 14,424 0 o| .. 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.— continued. 


Amount No. of 
County. Barony. Applicant. Peeicn % ieee Cancelled és Amount Instal- Date of 
. PP i netioned. | Relinquished. Issued. ments} last Issue. 
ae eee eae meres Issued, 
£ s. di £. os. d. £ s. d £ s. d 
Brought forward. . | 49,513 5 4 | 28 y 0 24 0 0 
Leirriu—contd.| Leitrim—eontd. | Earl of asiaraueh <9 1,172 0 0 70700 0 0 a ae ae va : : 9 
William Lewis. . + + 409 0 0] 300 0 0 - 300 0 0/ 5 eerie 
Arthur J. V. L. Birchall. 210 0 0 200 0 0 sie 200 0 0| 5 acre a2 
William Peyton. . . .{ 69717 4{ 200 0 0 50 G Duly. 5 
Pierce Simpson. - + > 300 0 0 300 0 0 ie ae Be | eee 1 aSy 
George Vaugh . . . «| _ 200 0 0] 150 0 0 be eae ie July, see 
Jobn'N.Peywn «+ «| 1,416 7 @| 500 0 0 i 9 
‘Arthur J.V.L. Birehall +] 250 0 0| 200 0 0 a awl ce 2 May, oe 
Viscount Southwell. ». - 300 0 O 300 0 O ae 120 0 0 : “ig Nov., ,; 
— Wiliam Hamilton. . + 100 0 0 100 0 0 +a a : SDec., ,; 
Mohill . . . eophilus B. : 
Earl Ye ae 7 00 0 ; O00 ‘ Q : ‘ ss , ; : I Sune, 1849 
Robert Blackall. + « « 300 0 0 300 0 0 3 24 June, ,, 
Guy Lloyd . . « . +] 341 0 0] 300 0 0 vi ae ee ae es {1850 
Robert Blackall. .« + + 56110 0 450 0 0 ee a0 0 6 pes oe 
eit cap eniae . 1,400 0 0/ 500 0 0 Me 23 i AUB. a 
osclogher. . ho R. D . ae 
DENe® oe sear - 5,191 0 0 | 3,000 0 0 we 2,500 0 0} 5 | 13 April, ,, 
raat: Whyte + Ee 9,190 0 0; 3,500 0 0 we 2,000 0 0] 4 | 22 Sept, 1849 
a hnston., . « » 
AEE ee ee a0 a 800 0 0} 2,900 0 0}; 6 | 21 Oct, 1850 
John Ffolliott . . . + | 1,500 0 0} 800 0 0 a EY ay 8 ae Aug, 1848 
Hugh W. Barton -_ 3°75 PT | 40 9 01 4 a a 0 0 3 | 30 Aug., 1849 
obert H. Ellis. . « - a ? ° a oe 
Hebert Hillis <a: «5 | 9 21g 900 9 0 - 720 9 0} 4 | 19 July, 1850 
James S. Ellis » . « 300 0 0} 200 0 0 7 eG : a Suly, 
ct. 
James Tate. . . . «-{ 100 0 0] 100 0 0 20 0; 1 | 5June, 3; 
Gross Total. . £| 91,416 8 0| 48,800 0 0| 12,546 0 0| 28,944 0 0| -- 
RAN RE EES | SL TTS ccecieiimaliihenn aia | amni 
Mayo. . + | Burrishoole. . | John McLaughlin . « «| 2,500 0 500 0 0 
| Dominick J. Menatahite i 1,836 0 i 300 ; 0 = a ; ‘ . 4 April, 1848 
Marquis of Sligo. . ~ . {| 20,000 0 0 | 20,000 0 0} 6,050 0 0} 3,500 0 7 Dec., 1849 
Sir Richard A, O'Donnell » | 20,000 0 0 | 11,900 0 0| 3,000 0 A) ek eee aeee 
George R. Gildea : 007 0 0 "200 0 0 ba 8 oe : 3 4 7 July, 1849 
Sir W. H. Roger Palmer . {| 5,019 1 0; 5,000 0 0 2% 1.000 0 0 FA Nov. ,, 
Sir Richard A. O’Donnell. | 1)500 0 0] 1,500 0 0 5 "500 0 01 2 Paspal, 1550 
Dominick J. Bourke. . .| 422 7 0{ 200 0 0 ie 40 0 0} 1 1 Dees, 1849 
Marquis of Sligo. . . 2,500 0 O| 2,500 0 9 9 10 Mar, ,, 
Earl of Lucan. | 33072 0 0| 3,000 0 0 ae ae a ut oe lia 
Sir Richard A.O’Donnell . | 1,500 0 0] 1,500 0 0 i teak a ae ae 
Marquis of Sligo. -| 4,016 0 0 650 0 0 650 0 0 19 July, ,, 
Carra . . . | William Kearney . . . | 1,76117 6; 1,100 0 0 ee 880 0 0 4 ih 
Andrew C. Lynch . «2 6 17683 3 8 17500 - me a ae 3 18 July, ,, 
Dorothea J. Fitzgerald. . 490 0 0 300 0 0 aie 240 0 0 4 29 Nov. ,, 
Isidore P. Blake . . . 300 0 0 900 0 0 120 0 0 : 25 Oct. , 
Karl of Lucan .. . . . {| 8,000 0 0| 8,000 0 0| 3,400 0 0| 4 3 | 30 Nov, 1848 
John Browne . - 1.106 0 0 "700 0 0 , 500 0 0 9 19 Nov., 1850 
John Fynn . . . . «| 270 0 0] 250 0 0 a Bt ak ae ee ee 
Peter Bourke» . 2. . . 312 0 O 100 0 0 . a 4 | 10 Feb., 1849 
Lord Kilmaine . . . .| 854 0 0} 500 0 0 7 Re ae a a a 
George Clendining. . . 500 0 0 500 0 0 oe Faoe @ ' 2 3 Aug, ,, 
Sir Robert L. Blosse . . | 912 4 6| 500 0 0 és 300 ei ee Bethy aege 
Bridgetina Irwin 2. 400 0 0 400 0 0 is i : 0 3 | 29 April, ,, 
George H. Moore . . | 3,995 0 Of} 1,200 0 0 pe 540 0 ; : 30 Jan, ,, 
Sir Robert L. Blosse . 58717 8| 300 0 0 ve ree Ocak 8 20 April, ,, 
Lord Avonmore. « » ¢ 500 0 0 500 0 0 . 2 | 17 Sept. ,, 
Clanmorris - . | Sir Robert Arbuthnot . . 1 9 #28 ee foe 
Sir HdberbAibathnnet +. | 1a258 Ue 11,200 0 0] , 520 9 0/ G80 0 0) 8 | July, 1845 
SORE Pee ee ee eae Oa 0 0 0| 1,300 0 0] 4 | 4 June, 1850 
Tanmes'S: Larbetl ews 700 0 0 ain rw oe 1,000 0 0 5 | 22 Nov., 1849 
Andrew C. Lynch « .« 402 8 0 400 0' 0 Se 700 0 0 5 | Il Dec., 1848 
Src a ee ae de o- 240 0 0| 3 | 28Dec., 1850 
Joseph Lambert . . . 528 6 0 400 0 0 it Aa i Fi a ap a 
George Clendining . .« . | 1,386 0 0 500 0 0 o° 400 0 0 4 | 12 Oct. oo 
cpr esc] meet] Mes) cl | HBS) t | ope ie 
Sir Robert L. Blosse . . 1,100 0 0} 1,000 0 0 ee 800 0 0 4 | 99 peel oe 
George Clendining - . «| 1,500 0 0 500 0 0 oe 200 0 0 2 rae: 
James S. Lambert . . « "300 0 0 300 0 0 + 300 0 0 5 27 Tae ne 
Patch Kiwin» 2 3.195 0 0| 1,500 0 0 ae 600 0 0 : 
Jchn'Cather. . 2. L200 0 0} 100 0 0 ne tiara amin | Sept, 1860 
Joseph Lambert . . . 157 17 0 150 0 0 oe 150 0 0 5 | 96 Now’ 29 
John Cather . «2 « « 118 16 4 100 0 90 ee 60 0 0 a lag alae 9 
Richard Prendergast . . 160 0 0 106 0 0 oe 60 0 Gry Bs 
James Browne . . « «© 100 0 0 100 0 0 ve a e 2 12 Nov., ,, 
Costello < . « fh Bake . . ° 2 e so ; ; ry : 100 0 0 a 0 0 0 18 Sept., “ 
Edmund P. McDonnell ;| 150 0 0} 150 0 0 ss OD OO). 8 | a ate, 1809 
iscount Dillon. . . « | 14,961 0} 3,000 0 ee , 
Hugh Burke . 2 «+ . "502 i 0 "500 0 D ae a ; 8 25 Aug, d9 
; Patrick Waldron . « . 369 0 0 200 0 0 oe 40 0 “ 1 - Tile 1850 
pois «= «| Milne °°) ob #3] sgh § BY eae of a 6 6) 2 [al 
John Richards . — 690 6 10 500 0 0 ae ad : 0 1 83 May,” 1850 
James O’Donel « - + 500 0 0 500 0 0 ae 100 0 0 redbge Mey, 1849 
Williams Bourns. . « « 400 0 0 950 0 0 eo 50 0 0 1 5 Nov., ae 
Carried forward . £(|147,615 0 6 |102,100 0 0 } 23,220 0 0 39,780 0 O| .«- 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


rie : No. of 
Amount 
: Amount Amount Amount Instal-| Date of Last 
County. _ Barony. Applicant. Applied for. Sanctioned. anes d or Issued. _— | ments Issue. 
elinquished. Issued, 
£. os. d. £ os. d, £ os. d. £ os. d. 
Brought forward. . {147,615 0 6 {102,100 0 0 | 23,220 0 01 39,780 0 0] .. 
Mayo—contd, | Erris—continued | John Walshe ere aie = 818 15 0 600 0 0 any ee oe ae 
| Gallen. . «| DavidThompson . . 3,500 0 0; 2,000 0 0/ 2,000 0 0 vee we a 
Bernard McManus . . .| 2,024 0 0| 1,000 0 0 “. 1,000 0 0] 5 | 28Feb., 1850 
Harloe P, Baker. 2 . 350 0 0 300 0 0 . 60 0 0; 1 | 26 Jan., 1848 
Matthew Gallagher. . .| 1,000 0 0 500 0 0 ia 200 0 0| 2 | 27 Aug. 1850 
Patrick Tuohy . 2. . 360 0 0 300 0 0 os 60 0 0 1 | 11 May, ,, 
Charles B. Jordan... 676 7 4 300 0 0 ee 60 0 0} 2 | 10 Oct. 1849 
John Tuohy. . . 400 0 0 250 0 0 a4 100 0 O| 2 | 28 Aug,, 1850 
Kilmaine . ./| Jane KE. Roberts. . . . 410 12 8 400 0 0 ee 320 0 O} 4 | 15 Oct, 1849 
Thomas Elwood. . . 453 5 8 450 0 0 360 0 0 90 0 0] 1 | 16 Dec, 1847 
Ormsby Elwood. . . 450 11 3 400 0 O o. 400 0 0 § 116 July, 1849 
Thomas S. Lindsey. . .| 4,136 18 0; 4,100 0 0] 2,700 0 0] 1,400 0 0| 3 | 14 Apr, ,, 
Francis C. McDonnell. . 800 0 0 300 0 0 - 60 0 0} 1 | 21 Sept. 1848 
Thomas S. Lindsey. . .| 2,858 4 1] 2,850 0 0| 1,490 0 0} 1,360 0 0| 3 | 14 Apr, 1849 
Ditliie as a « « < 542 0 0 400 0 0 160 0 0 240 0 0| 3 | 14Apr ,, 
Robert Bowen . 2... 342 0 0 300 0 0 300 0 0 a ws Wien 
Patrick Kirwan. . . «| 6,62713 7] 5,000 0 0 ee 2,500 0 0; 5 | 6 Apr. 1850 
Earl of Lucan. . . «| 2,612 0 0 2,600 0 0 oe 2,000 0 0 4 | 27 Apr, ,, 
Henry Blake and Anne Blake| 300 0 0 100 0 0 ey 100 0 O| 5 {| 18 Apr, 1849 
Charles Macdonnell. . . 715 7 8 500 0 0 os 100 0 0} 1 | 22 Feb,, 1848 
George S. Lynch 2... 440 0 0 400 0 0 oa 400 0 0}; 5 | 26 Aug. ,, 
George Ormsby. . 2 . 450 0 0 400 0 0 oe 80 0 0] 1 | 27May, ,, 
Thomas Elwood. 2. . 291 5 8 200 0 0 160 0 0 40 0 0 1 6 May, ,, 
Courtney Kenny. . . .| 1,340 0 0 800 0 0 o 800 0 0 5 | 15 Oct. 1849 
Earl of Lucan... «| 18,000 0 0| 9,400 0 0! 3,000 0 0| 4,500 0 0| 9 | 16 Feb., 1850 
George Ruttledge . . .| 1,500 0 0 550 0 0 as 550 0 0; 5 | 24 Feb, 1849 
John Fynn 2. ww, 748 0 0 300 0 0 ag 240 0 6] 4 1May, ,, 
James K.Gildea. . . «| 2,000 0 0] 1,000 0 0 we 200 0 0; 1 | 17Jan, ,, 
Lord Kilmaine . . . «| 1,640 0 0 500 0 0 os 300 @ 0; 3 | 13 Dec. 1850 
John Fymnn . . ww, 250 0 0 250 0 0 és 50 0 0] | | 3Jan.,. 1849 
George. Lynch 2 . 200 0 0 200 0 0 «2 200 0 O| 5 | 14May, ,, 
Joseph Lambert. . . 150 0 0 150 0 0 we 150 0 0} 5 | 9 Oct, 1850 
John C. L. Bucknall . . 412 0 0 400 0 0 si 160 0 0} 2 | 8Dec., 1849 
Thomas Elwood. eo 422 0 0 400 0 0 be 400 0 Oj; 5 | 3l July, 1850 
Earl of Lucan - + «| 3,500 0 0] 3,400 0 0 os 500 0 Oj; 1 | 19 Ang, ,, 
Murrisk, . . | John. Garvey. . . .; 1,000 0 0] 1,000 0 0 700 0 0 200 9 0; I | 22 dan, 1848 
Robert Buchanan . 532 0 0 500 0 0 400 0 0 wo 0 0; 1 1 Dec. 1847 
John C. Garvey. . . «| 3,136 0 0 700 0 0 * |; 420 9 0} 3 | 27Nov., 1849 
Henry Hildebrand . . . 372 0 0 150 0 0 “<a 120 0 @; 4 | 4July, ,, 
James W. Garvey . . . 578 0 0 450 0 0 * 90 0 0; 1 | 6 Apr. 1848 
Sir W. H. Roger Palmer .| 4,868 8 0}! 4,850 0 0 ‘% 1,000 0 0; 2 | 12 Apr. 1830 
Francis Garvey. . . 500 0 0 300 0 0 os 120 0 QO 2 23 Dec, ,, 
Marquis of Sligo . . «| 3,594 0 0] 3,550 0 0 nt 2,000 0 O;| 4 | 3 May, ,,° 
Tyrawley . . | William Orme. . . «| 2,500 0 0] 2,000 0 0 a6 2,000 0 0; 5 | 20 Aug, ,, 
Thomas Palmer, Jun. . 345 0 0 300 0 0 oe 240 0 0 4 | 27 Aug, ,, 
William H. Knox . . . 300 0 90 100 0 0 oe 100 0 0) 5 1 Aug., 1849 
Francis A.K. Gore. . «| 3,102 19 0] 2,500 0 0 oe 1,500 0 g| 3 | Dee. ,, 
Walter Bourke. . . 559 15 0 400 0 0 ee 320 0 U| 4 | 14Dec, ,, 
William K.Orme . . 420 0 0 250 0 0 ee 250 0 0; 5 | 1 May, ,, 
Thomas Pagit + «| 1,503 0 0} 1,000 0 0 ve 200 0 0} 21 | 6 Mar., 1848 
Hibs Palmer . . 383 19 1 350 0 0 ee 140 0 0] @ | 20 Apr, 1849 
| 
Thomas Atkineen "ff 990 0 0 | 00 0 0 . 300 0 0| 3 | 23 Apr, 1850 
Walter J. Bourke . . . 687 0 0 400 0 0 400 0 0 oe ee se 
Andrew Browne . — 200 0 0 200 0 0 ia 40 0 0 1 | 14 June, 1848 
Lewis G. Jones . — 500 0 0 300 0 0 oe 120 0 0; 2 7 May, 1850 
Charles O’Donel. . « 634 16 0 300 0 0 oe 60 0 @] t | 3Mar., 1849 
Richard J.C. Green . «| 2,110 0 0! 1,200 0 0 oe 480 0 0; 2 | 3Sept., 1850 
JohnGardiner . . . . 1,l4l 0 0 500 0 0 ee oe es os 
Sir W. H. Roger Palmer . | 10,245 19 3] 2,250 0 0 oe 900 0 0; 2 | 11 Apr. 1850 
Henry W. Knox. . « . 200 0 0 200 0 0 oe 160 0 0 4 7 June, ,, 
John Walshe . . . 6 500 0 0 200 0 0 ee 160 0 0{ 4 | 25 Nov. ,, 
William Orme . . . 507 0 0 350 0 0 oe 70 0 0; %& | 11Mar, ,, 
Mervyn Pratt . 2. . 255 0 0 250 0 0 oe 150 0 0} 3 | 3Dec, ,, 
Earl of Arran 2. 6 se 600 0 0 300 0 0 o 60 0 @ 1 | i7 July, ,, 
Thomas Jones . . . «| 1,500 0 0| 1,400 0 0 os 280 0 O} 1 | 23Sept, ,, 
Gross Total. . £ (294,081 8 0 |170,150 0 0] 34,899 0 0| 71,480 0 0/| ». +. 
ETE One DE CER | CHE eee conet | MEER ae meme | przemeEeEei 
Roscommon .| Athlone. . . | LordCrofton . - «| 2,000 0 0) 1,500 0 0 .. 300 0 0; 1 | 7 Dec, 1847 
William H. Scott eh 246 0 0 200 0 0 o. 200 0 0}; & | 3Apr, 1849 
Richard W. Bond .« . . 307 0 0 300 0 0 oe 300 0 9 5 | 14Nov, ,, 
Ambrose O’Kelly . . . 813 0 0 500 0 0 % 500 0 0 5 | 17 Oct. 1850 
John J. O'Sullivan. . . 624 0 0 500 0 0 — 500 0 0 5 | 24 Nov., 1848 
Peter C. Rorke ee 500 0 0 150 0 0 oe 150 0 0 5 3 Nov., 1849 
John Power. . 2... 511 2 0 400 0 0 ee 320 0 0} 4 | 74July, ,, 
John Hodson oe OR, 22411 0 200 0 0 oe 160 0 0 4 | 14 Aug., 1860 
William E. Grainger .. 460 0 0 400 0 0 .. 160 0 O} 2 | loJuly, ,, 
John H. Walsh... | 61,236 14 8 800 0 0 ee 800 0 0] 5 | 21 Dec. 1849 
John J, O'Sullivan. 2. 833 8 8 300 0 0 ee 300 0 0 5 | 13 Aug., 1850 
Garrett O’Moore. . 2. 1,186 0 0 500 0 0 is 300 0 0 3 | 26 Mar, ,, 
John Dillon. . 2 6 6 g00 0 0 500 0 0 _ 100 0 0] 1 | 13Sept., 1849 
Theobald Sheil. . 2. 500 0 0 500 0 0 tes ee oa ae 
John J. O'Sullivan. . , 621 0 0 500 0 0 ar 300 0 0 3 14 Aug., 1850 
Daniel J. Cruice and others 438 0 0 .400 0 0 ve ns om is 
Ballintobber, James Bannon . , ,, 550 0 0 300 0 0 oe 240 0 0} 4 | 28Feb., ,, 
North. ° Marquis of Westmeath. . 500 0 0 300 0 0 o 240 0 0 4 | 22 Oct, 4, 
Carried forward". £. 12,350 16 4] 8,250 0 0 oe 4,870 0 0] «- 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


County. 


| 


Roscommon—— 


contd, 


GALWAY e 


» 


Barony. 


Ballintobber, 


Applicant.. 


Brought Forward. 


North—contd. | Marquis of Westmeath . 


Ballintobber, 


South. 


Boyle . .« 


Castlereagh . 


Roscommon. 


Frenchpark 


Athenry. . 


Ballymoe . 


Ballinahinch 


Clare « + 


® 


Francis Fetherston, H. and 


i 


Charles F. O'Neill . 
Nicholas Balfe . . . 
Francis J. Davys . . 
Marquis of Westmeath. 
Sir Michael D. Bellew . 
Guy Lloyd . . 6 6 
James B. Stoney . 
John Flanagan. . 
Coote C. Mulloy. . . 
Viscount Lorton. . . 
Richard Irwin . « « 
John Duckworth . . 
William Duckworth . 
James Kirkwood . 
Guy Lloyd .« « « . 
Daniel H. Ferrall .  . 
William R. W, Sandford 
Richard Irwin . « 
Patrick D. Irwin . 
Denis O’Connor. . . 
Roderic O’Connor . 


, Marquis of Westmeath . 


Henry Pakenham . 
Sir Alexander Crichton . 
Theobald A. Dillon . 
Henry S. P. Mahon 
Ditty 
Charles B, Baldwin 
Marcus McCausland 
Lord De Freyne. . 
Viscount Dillon. . 
Oliver D. J. Grace . 
Lord De Freyne. 
Daniel H. Ferrall 
Lord De Freyne 


- ¢ 8 © @ 


Gross Total. . 


Burton Persse . 
Stephen Roche . 
Harriett C. Daly 

Andrew W. Blake 

Ditto 

Stephen Roche . 
Peter Blake . 
George Vesey «. « 


ee % @ 
eo ©» ¢ © @ @© © # 


Edmund Dowell 
John Cheevers 
Ditto 
John L. Bagot . 2 
William McDermott . 
Gregory Browne. . « 
Thomas N. Bagot . . 
George Clendining . . 
Sir Joseph Burke A 
John Lambert . . . 
Thomas C. Betler . 
Gartside Shea. . 
Alexander Thomson 
William H. G. Collis 
John A, O'Neill . 
William Andrews 
Andrew Geraghty . 
Christopher St. George 
James Beresford. 
Thomas Y. Prior 
Arthur G. B. Martin 
Mary Bell Martin . 
Robert Graham . . oe 
Henry Blake. 
John A, Kirwan. 
Pierce Joyce ee. % 
Denis Kirwan . 
Pierce J. Blake . 
Giles E. Lambert 
Francis Blake . 
John J. Gunning 
James O’Brien . 
John J. D'Arcy . 
Christopher St. George . 
Walter Lambert and 
Thomas E. Lambert . 
Pierce Joyce. + 6 « 
James S. Lambert . . 


e 


eo 8 @ @ 
ee @ @ «© © &@ @ &#© © @ . 


*- ©« © © © © @ &@ @ © 


. @ © @© @ @ © ee @ ¢& 


Carried forward . 


oe ef © © © © @ @ © @ © @ 


£/11 


ee © © © @© e @ @ 


eo 8 «© © @ © © © © @ 8 8 


ant 


Amount 


Applied for. 


: eee 
12,350 16 
300 0 


1,500 0 


1,104 1 
420 
2,300 
487 
6, 000 
47] 
500 
300 
8,000 
220 
150 
150 
830 
1,300 
1,200 
7,766 
900 
281 
2,084 
491 1 
2,050 
2,090 
170 
3,620 
2,393 
1,500 
1,815 1 
2,150 
7,000 
7,690 
1,500 
936 
1,550 
1,000 


a 
ooooococwocoecece|ocoeoecoeocoecoeocecoeooscoonw cs ont 


7 
0 
0 
0 
0 
5 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
9 
0 
0 
0 
0 
0 
0 
7 
0 
0 
9 
0 
0 
0 
0 


2,842 15 


1, 183 
365 


— 


Ne} 
— 
n 
eocooouno~rsd 
eo c eceececosooneovrv vr coocecocoeocooeowrneooocooneoeev eooeoecvcooo 


~ 


150 0 
1,941 13 


£/ 74,892 12 8 | 45,350 


Amount 


6, 000 
200 
300 
100 

8,000 
200 
150 
150 
500 


1,300 
1,000 
5, 000 
700 
200 
1,300 
300 
1,000 
1,300 
150 | 
2,000 
1,000 
800 
1,000 
1,000 
7,000 
7,000 
1,000 
800 
800 
1,000 - 


ececortoeocoeceocoooeoocooerorecoeoooocosoosesoo lc eo” 


64,300 0 


900° 
300 
500 


0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 


Sanctioned. 


0 


0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
7} 


eSooeoceoocoececoroooooooosoocoecoeseoseoosco oo Oo OOR, 


Amount 
Cancelled, or 
Relinquished. 


1,000 0 0 


Amount 


Issued. 


7,750 0 0 | 41,010 


an 

w 
[Je] an 
oop) fowd 
o o 
o tom) 
—) oO 


lor) 
= 
i=) 
i) 
om] 


© 
oe 
un] 
jon] 
o 


14,840 0 0 


17,440 


i) STeceococoeooooececoceocooocoecesoco ecooc co ooF? 


qeoooeccooco ooo qecoococecocecococoo 


So eo c cecoceccoocooseo 


coceocoococo coco ecocoeooceceocecocecoce[a 


o oo oO cocooceocececocoe 


i) qoeoocooceocooecocecoocooocecoceocfo eoocooo co och 


No. of 
Jastal- 
ments 
Issued. 


tine | Streeter er 


orbs BR m Ore 


WQANWO BD Pde Aa hw Ran OoOnn SON ND ah. 


fered 


MOOD DM DRDO ee Boe e HOR WOR DOR OR be eet me Om 00 


e 
C2 or Cr om G8 OO Or OTe OO re Gee 


| 


e 
2s 


Date of 
last Issue, 


£. os. d. 


12 Oct., 1850 
4 Aug., 1848 


14 Sept., 1849 
22 Aug., 1850 
18 July, 1849 
5 Aug., 1848 
7 Dec., 1850 
7 Dec., 1849 
18 July, 1850 
8 Jan., 


9? 


19 Sept.,1849 
16 Dec, 1850 
4 June, 1849 
5 Sept, 4, 

21 June, 1850 
26 July, 1849 
5 July, 1848 
16 Aug., 1849 
7 Nov., 1850 
Feb., ,, 

8 July, 29 

Oct., 1849 
Nov., 1850 
Dec., 1849 
Nov. , 1848 
June, 1850 
Sept., ,, 


19 Dec., 1849 
10 Dec., 1850 
6 Apr. ,, 
12 June, 1849 
18 Aug, ,, 
6 Dec., 1850 
28 June, 1849 
29 Nov., 1848 
9 Dec., 1850 
13 Dec., 1848 
21 Aug., 1849 
18 July, ,, 
21 Oct., 1850 
5 Aug., 1848 

20 May, ,, 
13 June, 1830 
22 Aug, ,, 


Nov., 1850 
Oct., 1848 


Aug., 1850 
4 ,; 1848 
8 June, 1850 
Oct., 
Apr. 


Jan., 1850 
Dec. ,, 

Mar. 1848 
6 Sept. 1849 
May, 1850 
Nov., 1848 
Oct., 1849 
Apr., 1850 
5 Sept.,1849 
1 Mar, 1850 
- May, 1849 
9 Aug., 1848 


18 July, 1849 


18 Aug., 
19 Feb., 1830 


3 


1848 
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. (B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 
eccremnneem ss GEE  SNSS E  S ———— 


No. of 
Amount i 
: Amount Amount Amount Instal- Date of 
County. Barony. Applicant. Applied for | Sanctioned. ee ad Issued. ments; last Issue. 
elinquished. lasuéds 
£ os. d, £ s. ad. £. ss ad £ s. d. 
Brought forward . | 74,892 12 8 | 45,350 0 0 14,840 0 0/| 17,440 0 0 xe 
Gatway-contd. | Clare—continued.| Robert Bodkin . .« « .- 700 0 0 700 0 os 560 0 0 4 | 21 Jan., 1850 
Catherine Coneys « + - 233 0 0 200 @ 0 oe 80 0 0 2 | 15 Apr, ,, 
ergs - e. & 1,000 0 0 500 0 0 oe 200 0 0 2 8 Aug, ,,; 
obert Bodkin an 
Hirata, Bodie 4 af) oe BL eek ee = i ea 
Giles E. Lambert . . . 300 0 0 200 0 0 oe 200 0 0 5 | 17 Apr, ,, 
John Martyn. . . . 1,165 13 0 850 0 0 oe ws oe oe 
Michael Kelly . . « - 100 0 0 100 0 0 we 80 0 0| 4 | 3 Dec, ,, 
Clonmaenoon . | Lord Clonbrock. . . ~ | 6,025 0 0} 6,000 0 0 oe 4,000 0 0 8 | 12 July, ,, 
Michael B. Kelly . « « 604 0 0 600 0 0 ee 600 0 0 5 5 June, ,, 
Hubert B. Moore . « .« 500 0 0 300 0 0 300 0 0 a8 oe o¢ 
Dunkellin . . | Lord Wallscourt. . . .| 1,272 0 0} 1,000 0 0 oe 200 0 0 1 6 Mar., 1848 
Thomas A. Joyce . + ~| 1,000 0 0; 1,000 0 0 oe 1,000 0 0 5 | 29 Nov, ,, 
Sir Thomas E. Blake . . 404 0 0 250 0 0 7 250 0 0| 5 | 13 Sept.,1849 
Christopher St. George. . 406 0 0 . 
Ditto ° . e 516 10 0 2,000 0 0 oe 1,200 0 0 3 6 Mar., 7s 
Ditto eo 893 10 0 
James 8S. Lambert . . «| 2,100 0 0] 1,500 0 0 oe 900 0 0 3 | 19 Nov, ,,. 
Dunkellin . . Ditto. « « * « * 150 0 0 100 0 0 oe 100 0 0 5 5 Mar., ,, 
Lord Wallscourt. . . «| 3,20415 G/| 1,200 0 0 350 0 0 240 0 0| 1 | 21 Oct., 1848 
Peter Blake . a ae 518 16 0 400 0 0 oe 160 0 0 2 |-18 Oct, ,, 
Randal KE. L. Athy . + 842 0 0 600 0 0 oe 120 0 0 1 | 27 July, ,, 
Lord Dunsandle « » «| 38,141 0 0} 2,000 0 0 o° 1,200 0 0 3 7 May, 1850- 
Robert P. Graham . . 153 13 8 100 0 0 ee 100 0 0 § | 10 Jan, ,, 
John Connolly . 2. « . 200 0 0 200 0 0 oe 80 0 0 2 | 21 Nov., 1849 
James S. Lambert . . « 100 0 0 100 0 O ee 60 0 0 3 4 April, 1850 
Thomas A. Joyce . « « 500 0 0 500 0 0 oe 500 0 0 & | 23 Oe, ., 
Richard D’Arcey. . - - 500 0 0 400 0 0 - 80 0 0 1 | 21 Nov., 1849 
James Ffrench « 2. 6 © 250 0 0 200 0 0 200 0 0 o8 8 ie 
Edward M. Davies. . 200 0 0 200 0 0 oe 200 0 0 5 2 Feb., 1850 
Dunmore » . | Cornelius J.O’Kelly . . 541 8 0 400 0 0 oe 400 0 0 5 | 24 Dec., 1849 
AndrewC. Lynch 4 « 158 1 6 150 0 0 ee 120 0 0 4 | 31 Dec., 1850 - 
Martin S, Kirwan . . 500 0-0 300 0 0 ee 300 0 0 5 | 26 April, ,, 
Richard A. H. Kirwan. «| 1,439 0 0 600 0 0 ve 360 0 0 3 2¥Feb, ,, 
Cornelius J. O’Kelly . « 300 0 0 300 0 0 oe 300 0 0 5 1 June, ,, 
Denis Kirwan . 2. . 653 0 0 650 0 0 oe 130 0 0 1 3 June, ,, 
County of the | Francis Comyn. . 6 « 537 15. 6 300 0 0 oe 60 0 0 1 | 10 Mar., 1848 
Town of Galway} James Browne . . « - 468 0 0 400 0 0 160 0 6 240 0 7, 8 | 8 Nov, 1849 
Charles Blake. . .| 1,776 18 9 500 0 0 400 0 0 100 0 0; 41 | 1 June, 1848 
ta |S t | 0 #8 70 0 0} 1 | 6June, 1850 
Anne O’Hara . . « 6 350 0 0 350 0 0 . 70 0 0 1 | 12 Sept, , 
Galway. . ~ | Nicholas Lynch . - «| 2,256 0 0} 2,000 0 0 oe 1,600 0 0 4 | 27 July pe 
Kilconnell . . | Richard D. Ireland. . .{| 428 0 0] 400 0 0 “e 80 0 0} 2 | 21 Oct. 1847 
James $. Lambert . . . 600 0 0 600 0 0 oe 480 0 0} 4 | 7 Aug, 1850 
Richard D. Ireland. . 501 0 0/ 300 0 0 ne 60 0 0} 1 | 3 May, 1848 
Frederick F. Trench . . 150 0 0 150 0 0 . 90 0 0| 3 | 7 April, 1849- 
Arthur Donelan ben maby 4 -400 0 0 200 0 0 oe 40 0 0 1 17 June, 1848 
George J. Crowe . . . 330 0 0 300 0 0 . 60 0 0 1 | 17 Aug., 1849 
Lord Clonbrock . - «| 1,500 0 0; 1,500 0 0 oe 900 0 0 3 | 20 Sept., 1850 
Frederick F. Trench . 280 0 0 250 0 0 oe 100 0 0 2 | 15 Feb, ,, 
John R. Hodson. . 2 . 834 0 0 500 0 0 - 100 0 0 1 2 Aug., 1849- 
Lord Clonbrock. . . «| 1,888 0 0/| 1,500 0 0 - 900 0 0/ 3 | 26 Aug. 1850. 
Lord Ashtown . . . .| 1,182 8 4/ 1,000 0 0 : 600 0 0| 3 | 15Nov.. ,, 
John Ussher. . 1... 539 11 6 300 0 0 oe ve aa He 
Killian . . «| DenisH. Kelly. . . «| 1,866 10 6 950 0 0 on 950 0 0 5 | 15 June, 1849 
John Cheevers . . . «| 1,09715 8 800 0 0 o 640 0 0] 4 | 2 Feb.” 1850. 
Sir Michael D. Bellew . . | 1,991 17 6 800 0 0 ve 800 0 0; 5 | 21 Aug., 1849: 
Sir James F.R. Mahon. . 653 0 0 300 0 0 oe 300 0 0 5 1 Nov., ,, 
George Kelly . . 1. . 584 0 0 500 0 0 o- 100 0 0 1 7 Aug., 1850 
Sir James F.R. Mahon. , 566 0 0 500° 0 0 o. 300 0 O0| 3 | 26 Oct. ,, 
Denis H. Kelly. . . 988 0 0 950 0 0 ~ 760 0 0] 4 | 1LNov., 
Kiltartan . «| Dudley Persse . . . «| 1,641 6 0 300 0 0 B 5 180 0 0} 3 | 4 Aug. 1849 
Viscount Gort . . . .| 4,16815 9/ 3,000 0 0| 2,000 0 0 500 0 0! 1 | 17 Dec, 1847 
William H. Gregory . .| 4,500 0 0| 3,000 0 0 600 0 0! 1,300 0 0] 3 | 4Jan. 1850 
James Daly. +. + 70114 6| 600 0 0 ee 600 0 0| 5 | 20 Ang, ,, 
mie Bagot and John E.\! 336 18 1/ 200 0 0 - 40 0 0} 1 | 300ct, ,, 
William H. Gregory. . . 650 0 0 600 0 0 oe 120 0 0 1 | 17 Jan 
William Butler»... 200 0 0} 200 0 0 = 160 0 0] 4 | 13Dec., 2? 
Leitrim. . + | PhilipReade . .. . 600 0 0 500 0 0 100 0 0 300 0 0| 3 | 28 April, 1849 
Edward Burke’. . . 400 0 0] 300 0 0 7 60 0 0} 1 | 19 Feb.’ 1848 
Philip Reade. « « . «| 1,500 0 0} 1,200 0 0 240 0 0 960 0 6; 4 | 11 April,1850 
Ditto. 2... 68 350 0 0 300 0 0 120 0 0 60 0 0! 1 | 4 April’ 1848 
Francis C.Sampson . . 300 0 0 200 0 6 ee 120 0 0! 8 | 23 July,’ 1850 
Thomas N. Redington . .| 4,433 0 0] 4,000 0 0} 3,500 0 0 500 0 0; 1 | 22 Feb. 1848 
John Lopdell . « . «| 1,000 0 0 800 0 0 = 320 0 0| 2 | 28 Sept, 1849 
Abraham A, Freer... 100 0 0 100 0 0 ve 100 0 0; 5 | 31 July, ,, 
Marquis of Clanricarde. «| 1,741 0 0] 1,500 0 0 oe 1,100 0 0 4 | 26 May, ,, 
Lord Wallscourt. . . . 565 16 3 350 0 0 ne 70.0 0; 1 | 7 Apri, 3; 
Abraham A. Freer. . 100 0 0 100 0 0 ve 40 0 0} 2 | 93 Feb., 1850 
Longford . .| ThomasSeymour . . . 944 0 0 900 0 0 ve 900 0 0; 5 | 10Oct., 1849 
Pierce Joyce . oS, & 500 0 0 150 0 0 oe 150 0 0 5 | 23 Oct., 1848 
Walter Lawrence . . 319 10 0 200 0 6 oe 200 0 0! 5 | 14 Feb. 1850 
Ambrose O'Kelly . . .| 466 0 0{ 300 0 0 ve 240 0 0) 4 | 22 Aug., 1849 
RichardG. Daly. . 2 350 0 0 250 0 0 oe 150 0 0; 3 | 26 May, 1848 
Christopher St, George. .| 1,176 5 6 | 1,000 0 0 oe 400 0 0; 2 | 11 Oct, , 
James McDermott . . . 850 0 0 500 0 0 ae 300 0 0 3 | 21 July, 1849 
Carried forward . £159,727 13 8 {105,800 90 0 22,810 0 0} 50,070 0 0] .. 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


| No. of 
County B hes eat Amount Amount CG ae Amount Instal- Date of 
ae eens ae Applied for. Sanctioned. | p ‘ie ae Issued. ments| last Issue. 
elinquished, Yasned 
sue 
£. os. d. £ #« &) ££ #& 2, fs. a, 
Brought forward . {159,727 13 8 {105,800 0 0 | 22,810 0 0} 50,070 0 Oj; .. 
Gatway—contd.| Longford-——contd. ee an and ‘| 500 0 0 400 0 0 be 240 0 0 3 | 18 Sept., 1849 
James Galbraith. . . 443 15 9 300 0 0 aes 120 0 0 2 25 June, ,, 
John Reynolds . . . . {| 1,670 0 01]. 1,000 0 0 és Ae ets 7s 
John Eyre . . . . .{ 600 0 0{| 400 0 0 : 400 0 0| 5 | 27 Ang, ,, 
Thomas S. Eyre. . 2 + 658 2 0 400 0 0 aia 360 0 0 2 3 June, 1850 
| Marquis of Clanricarde. . | 5,256 0 0] 5,000 0 0; 1,250 0 0; 3,000 0 0 6 6 Nov., ua 
Wilham Trench. . «© « 722 0 0: 400 0 0 oe se a . 
| Robert B. Seymour. . - 400 0 G- 150 0 0 +. 90 0 O| °3 | 17 Dee, ,, 
Walter Lawrence . . « 267 14 10 200 0 0 oe 200 0 0 5 | 20 July, ,, 
John Eyre . . 1. 600 0 o| 400 0 0 = 400 0 0} 5 | 30July, ,, 
Pierce Joyce. «© « « « 200 0 0 200 0 0 os 40 0 0 1 | 17 Nov., 1849 
Richard Eyre . . . + 421 15 3 400 0 0 a 80 0 0 1 13 July, 1850 
Marquis of Clanricarde. . 1,593 0 0} 1,250 0 0 oe 250 0 0 1 | 30 Dec, ,, 
Thomas Hackett. . «© + 514 18 6 250 0 0 oe oe os 
Loughrea . . | Dudley Persse « « 7,408 10 6] 4,000,0 0 ; 3,500 0 0 500 0 0 1 | 16 Dec, 1847 
Earl of Huntingdon ‘and B 
Countess of Huntingdon \ oo ae Bees we se ae 20 0 0 7 8 June, 1850 
Thomas Welsh... 950 0 0] 350 0 0 140 0 0| 2 | 27 July, ,, 
Patrick H. Burke . . 354 16 6 250 0 0 xs oe oe 
Thomas Seymour . . . 400 0 0 200 0 0 os 40 0 0 1 | 26 Sept., 3 
Moycullen . . | James S. Lambert . . . 500 0 0 350 0 0 : 350 0 0 5 | 12 June, ii 
Ditto. 2. 2. 2. 6 6 500 0 0 500 0 0 se 500 0 0 5 17 June, oy 
Patrick Blake . .« . .j} 1,323 0 0 700 0 0 S30 700 0 0 5 | 20 July, se 
Francis Comyn... . .« 3,490 0 0 2,500 0 O o. 500 0 0 1 3 Jan, 1848 
Andrew W. Blake . . . 1,038 2 0 1,000 0 0 200 0 0 800 0 0 4 I June, 1849 
Anthony O’Flaherty . . 1,000 0 QO} 1,000 0 0 oe 600 0 0 3 | 15June, ,, 
\ George E. Burke . . . 2,891 810 1,500 0 0 : 600 0 0 9 22 Sept., 1848 
Christopher St. George. . | 2,155 0 Of; 1,500 0 0 oe 300 0 0 1 | 21 Mar., ,, 
Michael P. Browne. . . 169 5 § 150 0 0 oe 60 0 0 2 4 April, 1849 
George F. O’Fflahertie. . | 1,022 0 0 500 0 0 oe 400 0 0 4 f Oct, 55 
James Martin .« 2. 2 , 693 0 0 300 0 0 o- 180 0 0 3S | 22Feb., ,, 
Christopher St.George. . 851 13 4 500 0 0 oe 100 0 0 1 8 July, 1848 
James Martin . . «© . 407 11 0 400 0 0 ee 80 0 0} 1 1] Feb., 1849 
Martin S. Kirwan . ‘ 452 0 0 400 0 0 ee 80 0 Q 1 2¥Feb, ,, 
| ' | Martin Morris 2. . 6 450 0 0 350 0 0 te 70 0 0 1 | 17 Oct. ,, 
Patrick Blake . . . 623 5 0 600 0 0 oe —2 o* oe 
Edmond O'Flaherty. . . 125 13 0 100 0 0 oe 20 0 0 1 12 Nov., ,, 
George F. O’Fflahertie . 687 0 0 300 0 0 oe 60 0 0 1 | 27 Aug, ,, 
- James S. Lambert . 2. . 275 0 0 250 0 0 oe 50 0 0 1 15 Dec, ,, 
; dtoss. 2 0. 0 | Harl of Leitrim and . : 
: Hal of Charlemont p+ | 6,790 8 4} 6,000 0 0 Ge 6,000 0 0 12 | 9 Oct. 1850 
James Kilkelly . . . ./] 1,100 0 0} 1,100 0 0 880 0 0 220 0 0; 1 | 15 Nov., 1847 
Alexander C. Lambert. . 297 0 0 250 0 0 se 250 0-0 5 | 21 July, 1848 
| Charles J. Lynch «2. «| 3,630 0 0 500 0 0. oe 400 0 0 4 7 Feb., 1850 
Alexander C. Lambert . 267 0 0 150 0 0 = v os is 
John B. Blake . . 300 0 0 300 0 0 ee oe oe oe 
; Tiaquin. . ". | James D'Arcy . oe 600 0 0 600 0 0 ve 600 0 0 5 4 Jan, 5, 
| Richard D’Arey . ee 700 0 9 700 0 0 oe 420 0 0 3 3 Aug., 1849 
Andrew Browne. . «© . 600 0 0 550 0 0 oe 110 0 0 1 | I7 Nov., 1847 
John C. Evans . 2. - . 252 0 0 200 0 0 oo 120 0 0 3 | 20 Aug, 1849 
Myles W. O’Reilly. . 5,526 7 3; 5,000 0 0 2,500 0 0 800 0 0 g 12 Oct., 1850 
Edward Browne . eer 826 11 0 600 0 0 oe 240 0 0 2 | 30 July, ng 
Peter Blake . > o 8 226 10 0 200 0 0 oe 160 0 g 4 | 14Dec, ,, 
} phos ds ME rand \.| 49516 0] 450 0 0} 360 0 0 90 0 0} 1 | 22 Nov, 1848 
omers Payne 
| | Thomas J. Blake . . .{| 1,400 0 0 500 0 0 oe 100 0 0 1 3 May, 1849 
4 Sir Michael D. Bellew. . 150 0 0 150 0 0 oe 150 0 0 5 24 Sept., 1850 
; James D’Arcy . . 6 « 912 3 9 600 0 0 os 120 0 0 1 9 July, 1849 
4 Alexander Beytagh. . . 300 0 0 250 0 0 os 100 0 0 2 | 27 May, 1850 
Charles Kelly . . . 696 19 6 500 0 0 . = - 
JamesBlake. «© 2. + « 700 0 0 500 0 0 . 100 0 0 1 | 18 iis, 1849 
RobertFrench . «2 « 776 13 10 400 0 0 . oe o oe 
John H. Blakeney. . » 581 0 0 200 0 0 . oe oe ve 
Sir Michael D. Bellew. . 766 0 O 650 0 0 oe oe se oe 
Gross Total. . £ |287,297 6 10 |156,350 0 0 | 32,100 0 0 | 70,350 0 O| -- 
Crosdaile Molony . . . 455 10 0 400 0 0. 400 0 0 oe oe Zs 
CLARE e ° Bunratty, Lower Henry Butler, 7 is ; ‘ 507 17 5 300 0 0 oe 300 0 0 5 3 Jan., 1850 
Stafford O'Brien, 2 . «| 2,264.15 8| 1,650 0 0 eK 330 0 O} 1 | 14 Aug,, 1848 
Stephen O’Halloran. 2. 351 0 0 300 0 0 ee oe ne a 
Edward S. Ferriter . . 328 0 0 300 0 0 ea 60 0 0; I | 15 Oct., 1849 
Hamilton L. Jackson . 1,500 0 0} 1,000 0 0 s 1,000 0 O;] 5 | 14 Aug., 1850 
William Monsell a. @ 239 0 0 200 0 0 en 120 0 0 3 | 26 Feb, ,, 
JohnGabbett . . 2. 314 5 10 200 0 0 e 80 0 0| 2 | 25Jduly, 5, 
Thomas Studdert — 207 0 0 200 0 0 oa 120 0 0 3 | 15 Nov, ,, 
Christopher Delmege . ./] 1,036 0 0 600 0 0 oe 360 0 0 3 | 11 Nov., ,, 
Bunratty, Upper | Sir Colman M. O'Loghlen. 500 0 0 500 0 0 oe 100 0 0 1 | 15 Oct., 1847 
Michael Butler. , . 110 0 0 100 0 0 oe 100 0 0 5 18 Dec., 1848 
Sir Colman M. O” Loghlen : 250 0 0 250 0 0 150 0 0 100 0 0 2 | 19Oct., 1849 
Cornelius Creagh . . .| 4,547 8 2] 1,700 0 0 oe 680 0 0 2 | 30 Ang, ,, 
Michael Butler. . 2. 510 7 1 200 0 0 oe 120 0 0| 3 | 17 Oct, ,, 
Cornelius O’Brien . « . 235 14 6 200 0 0 o 200 0 0 5 | 23 Aug. , 1850 
Francis O’Brien. ‘ 640 0 0 500 0 0 ee 200 0 0 2 5 Feb., be 
Margaret B. Stapleton a an ie 0 l 3] 
Wiliam Stapleton Big 0 0 ane ee ae July, ad 


Carried forward £] 16,796 18 8] 9,100 0 0 550 0 0} 3,970 0 0] .. 


OF THE COMMISSIONERS OF PUBLIC WORKS. 


'(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


i No im 
Amount : 
: Amount Amount* Amount Instal- Date of 
CoCn: pe Applicant. Applied for. Sanctioned. Cesvelled. br Issued. ments| Last Issue. 
Relinquished, 
Issued 
£ os. d. £. os. d. £ s. d. £. os. d. 
Brought forward. . {| 16,796 18 8; 9,100 0 0 550 0 0; 3,970 0 0| .. 
Crare—contd.| Burren. . . | Pierce Creagh . - «| 2,500 0 0; 2,300 0 0 oe 1,380 0 0 3 | 31 Aug., 1849 
Cornelius Creagh . . «© | 10,602 12 6 | 3,000 0 0 oe 2,500 0 0 5 | 22 Aug., 1850 
John Macnamara e« «+ ~» 401 16 8 400 0 0 ee 0 0 160 0 0 2 | 2 Feb., 1849 ' 
George Macnamara, « « 380 0 0 300 0 0 300 0 0 s oe oe 
Henry White. * « 3,400 0 0! 2,000 0 0 oe 400 0 0 1 26 June, 1850 
Marianne O’Brien . 400 0 0 400 0 0 ee 80 0 0 1 20 Nov., 45 
Clonderlaw. . | Charles FitzGerald. . 1,696 11 3] 1,000 0 0 oe 1,000 0 0 5 | 25 Oct., 1849 
Thomas FE. Davenport. . 656 0 0 500 0 0 v8 500 0 0 5 8 Au, 1850 
William H. Ball. «. 700. 0 0 650 0 0 130 0 0 520 0 0 4 | 29 June, ye 
George Studdert. . . 180 0 0 150 0 0 oe 150 0 0 5 | 30 Aug., 185 
Letitia J. Hickman. . «| 1,769 811 | 1,000 0 0 ve ia bs ra 
Theobald Butler, . . 200 0 0 200 0 0 ee 160 0 0 4 | 29Nov., ,; 
Charles FitzGerald . . 600 0 0 500 0 0 oe 400 0 0 4 6 Jufe, ,, 
George Barclay we er 300 13 8 300 0 0 oe 60 0 0 1 | 18 May 
Crofton M. Vandeleur. .| 1,070 0 0| 800 0 0 - 160 0 0; 1 | 3Sept. ., 
Corcomroe « «| Nicholas Westby . . .| 10,300 0 0| 7,000 0 0; 1,150 0 0; 1,000 0 0 2 | 13 Oct.. 1848 
Cornelius O’Brien . . «| 2,829 0 0] 2,000 0 0 oe 1,600 0 0 4 | 22 Oct., 1830 
John O'Brien . . . «| 2,151 0 0] 2,000 0 0 oe 400 0 0 1 | 13 May, 1848 
John W, Stratford . 350 0 0 300 0 0 oe 300 0 0 5 | 24 Sept., 1849 
Cornelius O’Brien . . , 548 0 0 500 0 0 ve 400 0 0 4 | 22 Oct, 1850 
John W. Stratford . . . 380 0 0 350 0 0 os 350 0 0 5 24 Sept., 1849 
ue Whitty. se * 245 0 0 200 0 0 oe 200 0 0 5 i anys an 
ndrew Lysaght = 4 300 0 0 300 0 0 oe 60 0 0}: ) ov. 
Ibrikane. «+ . | Francis G Morony - « «| 3,653 17 8 | 2,000 0 0 os 400 0 0 1 | 13 April, 1848. 
Thomas H. Morony. . .| 1,524 0 0| 1,000 0 0 - 200 0 0} 1 24 Aug, 1849 
mo os Joseph Roughan ee 863 0 0 500 0 0 oe 100 0 0 ] eb., 1850 
Inchiquin . .| CharlesSynge . . . 5,000 0 0| 4,550 0 0| 3,550 0 0| 1,000 0 0| 2 | 31 Dec. 1847 
Edward Synge - « . | 14,000 0 0: 2,500 0 0 oe 1,000 0 0 2 6 July, 1849 
Edward W, Burton. . . 278 5 7 250 0 0 oe 250 0 0 5 6 June, 1850 
Sir Colman M. O’Loghlen. 500 0 0 500 0 0 o 300 0 0 3 | 26 June, 1849 
James Roughan. 3 ie 608 0 0 500 0 0 oe 500 0 0 5 15 Apr., 1850 
Elizabeth Syngee. . . «| 1,942 0 0 500 0 0 ve 200 0 0 2 | 21 Aug, pis 
James Roughan. eos 300 0 0 300 0 0 oe 240 0 0 4 8 Nov ’ 
Islands . . ». | Mareus Keane . 3 | 507 0 0 300 0 0 oe 300 0 0 5 29 Nov., 1818 
Anne Dodd . Bi. Me Ws 273 0 0 200 0 0 oe 80 0 0 2 o igs 39 
Sir David Roche. .« . . 1,000 0 0 500 0 0 o- 200 0 0 2 ct., 1850 
Cornelius O’Brien . "406 0 0 ; 400 0 0 ee aa 0 0 5 19 June, ,, 
Sir David Roche . . . 1,000 0 0 1,000 0 0 se 400 0 0 2 ; 24 Oct., 
Charles Fitzgerald. . 1, 155 11 0 "400 0 0 ee 320 0 0 4 9 Oct., oe 
Robert Mahon . . . 400 0 0 200 0 0 ee 40 0 0 1 20 Sept. 
Moyarta « «| HenryS.Burton. . + «| 3,268 0 0| 2,500 0 0 - 1,500 0 0] 3 | 250ct,’ 5, 
rthur O'Keeffe. . . 200 0 0 150 0 0 oe 60 0 0 2 13 Aug., 1849 
Nicholas Westby : 1,500 0 0| 1,150 0 0 = 460 0 0| 2 | 27 oes 1850 
Talla, Lower . Marcus Paterson. . « 1,700 0 0; 1,500 0 0 600 0 0 900 0 0 3 6 June, 1849 
David J. Wilson. s- 8 1,000 0 0 950 0 0 190 0 0 760 0 O|. 4 28 July, ,, 
Patrick Quaid s 172 16 4 150 0 0 " 150 0 0 5 | 15 Sept. ,, 
John Brown. . ‘ 736 0 0 500 0 0 oe 100 0 0 1 | 29 Mar., 1848. 
David J. Wilson. 200 0 0 200 0 0 oe 200 0 0 5 3 July, 1849 
Edward Bernard. . . . 480 0 0 300 0 0 oe 60 0 0 1 | 17 May, 1848 
eee. Massy . . 560 0 0 500 0 90 oe 500 0 0 5 | 24 Oct., 1849 
William Cannon, . 2. . 190 3 4 150 0 0 oe oe ae a 
Thomas Arthur. . . . | 1,427 0 0/ 1,000 0 0 oe 200 0 0 1 5 June, ,, 
Edward T. Gloster... 200 0 0 200 0 0 v6 1200 0 0 3 12 Mar., 1850 
Timothy O’Brien . . «| 1,475 0 0 1,000 0 0 a 200 0 0/ 1 [11 July, 1849 
Cae gee . 1,500 0 0 1,000 0 0O be 1,000 0 0 5 5 Sept., 1850 
arles W.Smith . . . 466 16 6 450 0 0 ve 90 0 0 1 5 Sept., 1849 
Patrick C. Law and others 400 0 0 200 0 0 oe 120 0 0 3 | 16 Dee., 1850 
John Flanagan. 2. . . 451 0 0 150 0 0 ve 909 0 0 3 3 Dec. 
Tulla, Upper « Charles W. Sarit «. -z 308 0 0 300 0-0 8 300 0 0!) 5 | 12duly, 1849 
James Molony . . . « 500 0 0 5 0 0 500 oe oe oe 
Thomas Studdert . . . 488 0 0 400 0 0 oe 320 0 0 4 9 June, ,, 
Ditto. . 2. 1. 6 804 0 0 700 0 0 280 6 0 420 0 0 3 | 14July, ,, 
Maurice O’Connell . . 535 0 0 400 0 0 320 0 0 80 0 0 1 | 22 Mar., 1848 
James O’Hara - . «| 2,500 0 0; 2,400 0 0; 2,400 0 0 oe oa Re 
a Molony . . . . 596 0 0 oa ; 0 oe 300 0 0 3 | 30 Jan., 1850 
itto. . e? Sec) « 335 18 9 0 oe oe ee os 
Gross Total. . ' £125,833 0 4 | 68,600 0 0/ 10,210 0 0; 29,290 0 0 hat “0 
SOUTHERN DISTRICT. 
Limerick . | Clanwilliam . | Eyre Lloyd . . . -« ./ 2,200 0 0/ 1,500 0 0 oe 1,200 0 0 4 | 22 Feb., 1850 
Sir Richard Bourke. . . 460 7 10 450 0 0 oe 450 0 0 5 10 Oct., 1849 
John Croker. . 2. «6 400 0 0 400 0 0 ve 400 0 0 5 13 Dec., 1848 
hacia gpa - a ee er ; ; rr 5 : oe te 0 1 | 31Marn, ,, 
amuel Maunsell . . « oe 40 0 2 | 24Feb., 1849 
Earl of Clare. . . . «| 1,500 0 0/ 1,000 0 0 st 1,000 0 0} 5 | 19June, ,, 
Sh earners se 4 A ; : oT ; ; os 600 0 0 5 | 12 June, ,, 
ohn Croker. . 2. 6 « oa 200 0 0 5 | 27 Oct, , 
, Earl of Clare. . . . -| 1,072 0 0] 1,000 0 0 ‘% 600 0 0| 3 | 29 Apr? 1860 
5 Sir Matthew Barrington . | 1,508 0 0; 1,500 0 0 e 900 0 0 3 | 13 June, 5, 
George Gough re gl14 0 0 800 0 0 . 3200 0; 2 | lJduly, ,, 
n Croker. . . 6 300 0 0 300 0 0 . 60 0 90 1 | 18 .Aug., 1849 . 
oseph Gabbett. . . . 850 0 0 850 0 0 . 510 0 0 3 |. 8 Mar., 1850 
John Croker. . . 2. 150 7 0 150 0 0 . 150 0 0 5 | 31 Oct., ,, 
Carried forward . £{ 11,996 16 10} 9,850 0 0 i 6,630 0 0] .. 


County. 


LIMERICK— 
contd, 


IRELAND :—APPENDIX TO NINETEENTH REPORT 


(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 
em DS oS eS ESS Si SS SUS SS nn ER, 


Barony. 


Clawi Iliam— 
contd. 


| Connelloe, Upper 


Coonagh . 


Coshlea . 


eres ee | ae AT 


Connelloe, Lower 


Applicant, 


Brought forward . 


George C. Frend 2. . 367 0 0 
William F. Holland . .« 109 7 1 
John Croker. .« «6 « 224 16 9 
Richard Maunsell « . . 1,000 0 0 
Earlof Clare . . . « 900 0 0 
Wyndham Goold .« . . 1,000 0 0 
John §. Browne. . . . 545 0 0 
Robert Hunt. . . ©. « 1,189 3 3 
Terence Murray. 2 « « 513 18 9 
Carrol Naish. ee cer 6 450 0 0 
George Hewson, .« «+ « 227 17 2 
Thomas Lloyd - + . . 522 19 9 
Thomas E. Davenport . . 400 0 0 
William Hewson . «© « 324 16 3 
Francis Hewson. »« « «| 212 17 8 
Michael J. Keating. . . 100 0 0 
William Archer. .« - . 100 0 0 
George M. Maunsell «. . 150 0 0 
Charles L. Sandes a? 650 0 0 
Richard D. Massy . 8 200 0 0 
Robert Hunt. .« « «© « 558 0 0 
Julius Delmege . » «| 1,000 0 0 
Viscount Southwell. . . 250 8 5 
William Hogan. «© « . 300 0 O 
Alexander Elliott . . e 201 17 0 
John 8. Peppard .« «. «+ 200 0 0 
Robert S. Peppard‘. . .- 350 0 0 
Charles L. Sandes . 2. 1,000 0 0 
Patrick Q. ou << 200 0 0 
John Cox . a 351 18 10 
Andrew Vance and 
Anne Harte . . H 60 0 8 
Richard Ellis . . . . 3,000 0 0 
John Mason . eo Ae a8 492 16 10 
Allan Graham .« « ee « 490 8 0 
Francis S. Walker . . « 396 0 0 
William Monsell. oe & 500 0 0 
James D. Lyons. . « « 700 0 0 
Roger K. Sheehy and others | 1,300 0 0 
Chae Se, B. C.S. Wandes- } 300 0 0 
orde .« 2 »« « 
John Cox, Jun... . 6 582 0 0 
William H, De Massy. . 100 0 0 
Wellington A. Rose . 500 0 0 
William R. Sanders. «. « 600 v0 0 
Miles J. Mason. 2 «© 301 0 0 
John Arster. . 0© e « 344 0 0 
Grantley Shelton a as 600 0 0 
Earl of Clare . . « « 4,000 0 O 
Francis S, Walker . . 458 0 0 
Jolm Massy. . . « 237 0 0 
Georre M. Massy . 2 . 150 0 0 
William J. Sheehy. . . 583 4 4 
John White . ee 1,025 7 8 
Richard Bateson. . 2. . 667 0 0 
John Odell ° e e e . 150 0 0 
Richard White . . . 450 0 0 
Sir Vere E. P. de Vere . 300 0 0 
Earl of Clare . . . 400 0 0 
The Governors of Byaswius 
Smith’s Schools . . 7 7000 0D 
John W. Shelton . ‘ 500 0 0 
Newport White .. : 200 0 0 
Edmund W. Shuldham 7 1,553 4 0 
James McMahon Fs i 300 0 0 
The Governors of Erasmus 
Smith’s Schools » ¥ 193 10 10 
William H.Hare . . . 1,260 3 9 
Fema W. Shuldham, 253 0 0 
ary J. O. Gascoigne, and 
Elizabeth O, Ganestvae i 24,173 0 0 
Ditto. « «© « « * 4,721 4 0 
Edward J, Cooper . . .| 5,642 0 0 
John B. Massy . 200 0 90 
Charles J. Coote and others 765 17 6 
he a 
Earl of Kingston. . 2, 8,642 0 0 
George L. Bennett . . . 200 0 0 
Sir David Roche . . 1,000 0 0 
Wellington A. Rose. . . 500 0 0 
George Bruce . . . «| 300 0 0 
Lord Baron Massy . - | 1,000 0 0 
Hugh Massy. ae a 200 0 0 
Eyre Lloyd - «© . ew 200 0 0 
Lord Baron Massy. . .{ 1,000 0 0 
George L. Bennett. . , 300 0 0 
Kilner Brasier « . . 301 5 0 
Carried forward . £/100,928 19 8 


Amount 
Applied for. 


11,996 16 10 


Amount 
Cancelled, or 
Relinquished. 


Amount 
Sanctioned. 


1,400 0 0 


2,000 0 0 
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61,900 0 0} 4,950 0 0 | 32,280 
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No. of 
Instal- 
ments 
Issued. 
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Date of 
last Issue. 


1850 


99 
a? 


21 Nov., 
27 Nov,, 
11 Dec., 


6 Dec., 
4 June, 
19 Oct., 
25 June, 
29 Dec., 


Ys 99 
33 
a3 
9 
Pe) 
9° 
"9 3% 
*y >? 
bi 
> 9? 
3 
39 
, 1849 
.» 1850 
20 Nov., 1849 
19 Feb., 1850 
30 June, 1849 
3 April, -_ 
13 April, 1848 
26 May, 1849 
23 July, 1850 
21 Nov., 
Il Aug., 1848 


15 Jan., 1849 


2°? 
1850 


79 


21 June, 
23 Sept, 
27 April 
21 Aug., 
20 Seni. 
17 Sept., 
24 Aug,, 
29 Aug., 
22 Aug., 


12 Sept., 1849 

24 Oct., 
is Sept., 

18 iat, 


30 Jan., 


2? 
29 
23 
39 
9% 
3? 
33 


+? 
1850 


1850 


28 Dee., 


21 May, 
26 Oct., 

28 Feb., 

4 Mar., 


11 Atte, 


1850 


10 Aug., 1850 
28 Nov., 
13 Dec., 
11 Dec.. 
1 July, 
16 April, 
29 Oct., 
29 Oct, 
20 Dec., 
? 


> a9 


19 Dec. 


OF THE COMMISSIONERS OF PUBLIC WORKS. “7 


(B. ee eS the si aaah who have sae sean for and Obtained Loans, &c.—continued. 


No. of 


Amount 
: : Amourt Amount Amount Instal-: Date of 
County. Barony. Applicant. Applied for. Sa aeasind: cao or | Tecan. frente! ieee Ioan: 
au eae Tesued 
zg. & € £8. d.| £8. di £. g dui 
Brought forward . |100,928 19 8 | 61,900 0 0 | 4,950 0 0: 32,280 0 0 oe 
Limerice—cont.| Coshma. . . | Robert Maxwell. . . . 800 0 0 650 0 0) oe 650 0 0 5 8 June, 1849 
William H, Mason. . . 100 0 0 100 0 0} oe 100 0 0 5 10 Jan., 1850 
William Monsell . 6 500 0 0 500 0 0) bi / 360 0 0] 3,] 300ct, ,, 
Bt Bee eM a0: 3 20 | 2,000 0 0) +. | 2,000 0 0} 5 | 5 Sept, ,, 
Frederick F, French. - 105 0 0 100 0 0 v6 60 6 0 3 | 9 May, 1849 
Gertrude B. Fitagerald.. 700 0 0 700 0 0} re | 560 0 0 4 | 23 July, ,, 
Antony F. B. St. Leger. . | 1,179 0 0! 1,000 0 0/ i ' 1,000 0 0] § | 12 April, 1850 
Sir David Roche «. . 500 0 0 500 0 0! s eis i ae 
Hamilton L. Jackson. . 1,000 0 0 850 0 0: oe 850 0 0 5 | 26 April, ,, 
John Croker. . 2. 163 6 8 150 0 0 . ' 150 0 0 5 | 20Nov, ,, | 
Kari of Dunraven a 400 0 0 440 0 6 490 0 0) v8 oe oa 
Robert levers . 2. 2. « 200 0 0 200 0 0 oe 160 0 0 4 5 Sept., 5, 
William H. Mason . ‘ 100 0 0 100 0 0 a. | du 0 0 2 | 21 Nov, ,, 
Antony F. B. St. Leger. «| 1,500 0 0; 1,000 0 0 oe 200 0 0 1 | 28 Oct, ,, 
William Monsell . 2. 151 0 0 150 0 0 oe | a oa se 
Glenquin . . | Hamilton L. Jackson . 300 0 0 300 0 0 we | 240 0 0 4 | 31 Des, ,, « 
Conyngham Ellis . . .| 1,500 0 0] 1,500 0 0 .- | 900 0 0; 3 | 27 July, 1849 
Trustees under the will of ; 
the late Earl of Devon 4 Se ie Mm A a a i a,0e0 oo | 8 | Fe Sept, 1800 
Robert Fetherston 2. . . 500 0 0 300 0 0! oe 300 0 0 5 | 24Jan., ,, 
Lord Muskerry . 2... | 1,650 0 0] 1,000 0 0) o. 400 0 0 | 2 6 July, 1849 
Richard Fitzgibbon. . .! 2,000 G Of 2,000 70 0 go00 0 0! 1,200 0 0 3 | 26 May, ,, 
William Stephenson . . 200 0 Q 200 0 01 oe | 80 0 0 2 1 6 Jnly, ,, 
William Leake « . ew 1,138 0 0 800 0 0 | oa 640 0 0 4) 5 Nev, - 
George M. Maunsell . 2 | 1,667 0 0 1,000 0 O oe 1,000 0 0 5 8 Sept, ,, 
John J. Sullivan a 500 0 0 300 0 0 *- 60 vu 0 1 20 July, 1848 
Daniel Clanchy. . . 850 0 0 300 0 0 oe 300 0 0 5 | 23 Sept., 1850 
Wyndham Goold . . «| 2,000 0 Uj 2,000 0 0 ve 1,200 0 0 3 | 24Ocet., ,, 
William Leake . 2... 462 0 0 350 0 0 te 140 0 0 2 | 17 May, 9 
Godfrey Massy . 6 . . 600 0 0 600 0 0 we 600 0 OU § | 10July, ,; 
Thomas D, Evans . . 316 16 4 200 @ 0! os 120 0 0 4 | 19 Aug, ,, 
Robert M. Rodwell 2... 450 0 0 209 0 0 oe oe se o- 
Kenry . . . | Wellington A. Rose. . . 200 U O 200 0 @| a oe oe oe 
William Waller. . . «| 8,000 0 0 | 8,000 0 0 os 2,500 0 0 5 1 July, 1850 
Ditto. . . hee 660 0 0 500 0 0 o- | 300 0 0 3 6 Feb., 1849 
Sir Vere EP. de Vere. | 179 3 0 150 0 0 es 150 0 0| 5 | 3 April, ,, 
Thomas K. Davenport. . 300 0 0 300 0 0 oe 300 0 0 5 ; 23 Nov, ,, 
George Fosbery. 2... 1,¢C00 6 0 750 9 0 oe 750 08 0 5 9 May, 1850 
James Caulfield . . ./ 8,760 15 81} 2,000 u O/| 1,200 0 0 800 0 0 2 | 12 April, 1849 
George Fosbery . 6... 200 0 0 200 0 0 1g0 0 6 100 0 0 3 | 31 May. ,, 
Sir Vere E. P. de Vere. . 221 0 0 200 0. 0; o 200 0 0; 5 | 29 June, 1849 
Ditto. 2. 6 2 «2 6 262 0 0 250 a 0 e- 150 0 0 3 15 April, 1850 
Darby O'Grady. we 300 0 0 300 0 0 se 300 0 0 5 4 120ck, +5 
George Fosbery. 2. 2. 500 0 0 400 0 0 ve 400 V0 0 4 | 22 April, ,, 
Jane Westropp .« . 2. . 130 0 0 150 0 0 oa 150 0 0 5 6 Sept, ,, 
Sir St. George Gore, . «| 1,500 0 0] 1,500 0 0 oe 300 0 0 1 | 15 July, ,, 
Owneybeg . . | Sir Vere KE, P.de Vere. . 223 0 0 200 0 0 ve 40 0 0 1 | 22 Aug, ,, 
Rickard Lloyd . 2... e500 0 0] 2,000 0 0 o 1,200 0 0 3 5 Sept., 1849 
Stafford O’Brien . . . | 2,600 0 U0 | 2,000 0 0 oe 80 0 0} 2 | 2%dJuly, ,, 
Thomas Lloyd . . 6 23936 2 9) 13500 0 0 -. 1,200 0 0; 4 | 20 Nov., 1850 
Caleb Powell 2 2... 294 2 ¢ 260 0 0 ve 120 0 0; 3 | 4 Aug, 1849 
Thomas P. Evans . . . 277 5 3 200 0 0 oe 2u0 0 0 5 | 30 July, 1850 
Pubblebrien. . | Lord Cloncurry. . . 300 0 0 300 0 0 a 3u0 0 90 5 7 Aug., y; 
George Tothill - . . 1,008 0 0 1,600 0 0 oe 1,000 0 0 3 8 May, ,, 
William Monsell 2. 2. 800 0 0 800 0 0 a 640 0 0 4 |llJan, ,, 
John W, O'Grady . . 100 0 0 100 0 0 v8 20 0 0 1 | 13 Dec., 1847 
William Barker. . . «| 3,000 0 0] 2,900 0 0 -- 2,900 0 0 6 | 11 Oct. 1849 
William Monsell . . 400 0 0 400 0 0 oe 160 0 0 2 12 Jan., 1850 
Wyndham Goold . . 500° 0 0 350 0 0 oe 350 0 0 5 18 Dec., 1849 
William N. Lees 2. 315 0 0 300 0 0 .- ; 300 0 0; 5 | 24 Jan, 1850 
Thomas Lloyd . . . 245 4 0 200 0 6 oe 200 0 0 5 | 13 Sept, ,, 
Sir David Ruche. 2... 200 0 0 260 0 0 a 200 0 0 5 17 Oct 9 
Shanjd George Tuthill - 2. 6). 450 0 0 oo ‘ 5 ve a : a a hi ae 
wee? os age es ie a 500 oe 50 5 5 July, 
William R. Yeilding . . | 2,195 0 9/ 1,000 0 0 - 1,000 0 0| 5 | 19 Dee. tes0 
Richard Q.Sieeman  . . 750 0 0 700 0 0 560 0 0 lau 0 0 { | 26 Nov., 1847 
Samuel A. Dickson. 2. 500 0 9 500 0 0 oe 400 0 0 4 | 25 Oct., 1850 
The Knight of Gin. . . 2,500 0 0 2,000 0 0 ee 1,600 0 0 4 29 Jan., 1849 
Thomas Bateson. «© 2. 301 15 4 300 0 0 o- 300 0 0 5 | 14 Mar., 1850 
Earlof Clare. 2. . . » | 3,000 0 O | 2,500 0 0 a 2,000 0 0 4 6 May, ,, 
Lord Monteagle, 2. . . 641 10 0 "600 0 0 o. 6v0 0 0 5 | 19 June, ,, 
EarlofClae . . . «| 5,000 0 0} 4,060 0 0; o6 3,000 0 0 6 | 10July, ,, 
Lord Monteagle. . 1. 1,377 10 3] 1,000 0 0 600 0 0 s0 0 0 1 | 12 Dee., 1819 
Richard Bateson . 2 500 0 0 500 0 0 oe 400 0 0 4 4 Mar., 1850 
Lord Monteagle. . 2. . 1,550 0 0; 1,100 0 0 ve 830 0 0 4 | 12 Sept., 1849 
Patrick McDonnell... 200 0 Of 200 0 0 200 0 0 a. a oe 
Myre Massy. . 2. 6 300 0 0 306 0 0 a 120 0 0) 2 | ld Aug, ,, 
Richard M, Yeilding ee 750 0 0 400 0 0 ve iis oe se 
Wyndham Goold . . . | 3,000 0 0 | 1,500 0 0 oe 300 0 90 3 | 16 May, 1850 
Lord Monteagle. 2. . 600 0 0 600 0 0 oa 6u0 0 0 5 | 28 Sept. ,, 
Richard Bateson . ‘ 692 0 0 650 0 0 os 520 0 0 4 |} 15 Jung, ,, 
John D, Evans... 240 11 5 200 0 0 120 0 0| gv v0 0} 2 | 17 April, ,, 
Thomas Bateson. . 2. « 953 71 s00 0 0 os 450 0 0 3 | 27 July, ,, 
Anselin E, Taylor. . 409 ld 5 460 0 0 o exe oe ag 
Samuel A. Dickson. 6) 2,128 6 3 2,000 0 0 oe 400 0 0 I 4 June, ,, 
Thomas Bateson ~ 0} 750 0 0 700 0 0 -- 140 0 0 1 3 Dec. ,, 
Ditto. . ee 127 11 0 100 0 0 . + ae . 
Lord Mouteagle e << 3 300 0 0 300 0 0 oe 60 0 90 1 22 Nova 4 
Samuel A. Dickson. . «| 2,823 0 ( 2,000 0 0 a 400 0 0 1 | 18 May, ,, 
| 9 9,llu 0 0. 8l, ie 0 0 oo | 


Gross Total, . £/241,617 18 @ j144,800 0 0 
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be ilalaiseieoea orm t the ede ian who have pppliee for.and Obtained oe c.—continued. 


No. of 


Amount ; 
: Amount Amount Amount Instal- Date of 
Garay Barony. Applicant. Applied for, Sanctioned, ee on Issued. ments} Last Issue. ~~ 
elinguished. Taxuad. # 
peecremerenet | gereeerneneeretty tae nsene percent | ett mint epee aneeernts Mreentn | erie etm re ee ne stn eee a 
| Los a. f. 8 de £, os. d, £. os. d, 

Tipperary . | Clanwilham . | poral, of aaeas 1,200 0 0 1,100 0 0 a 1,100 0 0 5 | 27 April, 1850 
| John B. Massy . . . 300 0 0 300 0 06 ee 300 0 0 5 31 Aug., 1849 
. ; Richard M.S. Mansergh . 100 0 0 100 0 0 oe 100 0 0 5 1 Mar., 1850 | 

| James H.S. Barry. . «| 3,450 0 0] 1,000 0 0 +. 600 0 0] 3 | 23 July, ,, 
i George C. L. Roe . es 931 0 0 600 0 0 oa *s os o 
John M. Dawson. . 4,671 0 0 1,000 0 0 oe 800 0 0 4 13 Dee, ,, 
Simon Low . . . «© | 1,332 13 4] 1,200 0 0 ee 240 0 0 1 I July, ,, 
Lynn Carew. . . . 300 0 0 200 0 0 200 0 0 es oe ee 
Nathaniel K, Robbins . 250 0 0 200 0 0 oe vs oe oe 
ilteeaaty . « | Henry Cotten . 2. 1 .- 146 0 0 100 0 0 oe 100 0 0 5 | 17 Apr., 1848 
Sir John C, Carden. . s 200 0 0 200 0 0 oe 200 0 0 5 31 May, 1849 
Patrick Maher . . 6 148 16 7 100 0 0 o- 80 0 0 4 22 May, ,, 
John Trant . . ee 1,484 0 0] 1,060 0 0 oe 1,000 0 0 5 2 Nov., ,, 
Richard M, Carden . Se oe "309 0 0 200 0 0 120 0 9 80 0 0 2 dJuly, ,, 
Sir John C, Carden. . s 531 0 0 500 0 0 o8 400 0 0 4 | 19 April, ,, 
Henry Cotton 2. 100 0 0 100 0 0 a. 40 0 0 2 | 19 Feb., 1850 
| Sir John C. Carden . a 1,764 0 OU} 1,000 0 0 oa 600 0 0 3,17 May, es 
John Tyrant . 6 2. 8 510 12 6 400 0 0 | “i 240 0 0 3 7 Nov. 4, 
Henry Goold . . | . 780 1 0 700 0 0 oe 280 0 0 2 29 April, ,, 
Ifa & Offa, West | Viscount Lismore . . . | 1,000 0 0 900 0 0 oe 900 0 0 5 | 11 Oct. 1848 
Earl of Kingston . 2. 5,066 Q O 2,000 0 0 ee 1,780 0 90 5 29 Jan., 1850 
j ikerrin. . John J. Willington. . «| 2,069 0 0} 2,000 0 0 oe 1,200 0 0 3 | 16 April, 1849 
JohnCarden. .« 2. -« «| 1,837 12 6] 1,500 0 0 oe 1,500 0 0 5 2 Mar, ,, 
| Rolert Lloyd .. 11113 6 100 0 0 o. | 100 0 0 5 6 Mar., 1850 
| Dudley Byrne . oo. 6 886 4 ] 500 0 0 200 0 0 300 0 0 Fs] 11 Apr, 1849 
James Butler. ise Gia Eee 150 0 0 100 0 0 ae 100 0 0 5 12 Feb., 1850 
Gilbert Egan. 6 5) 100 0 0 100 0 G os 100 0 0 5 5 Dee, 1849 
Thomas Pound . 6 « « 100 6 Q 100 0 0 oe 100 0 0 § | 20 Apr, ,, 
John J. Willington. . 241 7 6 200 0 0 o- 120 0 0 3 I Feb, 1850 
| fave YM 200 Go] 20m Oo 8 . 160 0 0] 4 | 10 Mar., 1849 
Johu D. Hutchinson . | 1,506 11 10 900 0 0 . 900 0 O} 5 | 28 May, 1850 
John Carroll. . 56 100 0 0 100 0 0 os 100 0 0 5 | 21 Apr, 1849 
| Nicholas Pound. . 2. . 100 0 06 100 0 0 oe 80 0 0 4 | 17 Aug., 1850 
; Robert White . . . . 280 0 Q 200 0 QO o 200 0 0 5 22 July, 
Frederick Lidwill . . . 600 0 0 200 O 0 ae 160 0 0 4 4 July, 1849 
| The Commissioners of Kdu- 
cationin Ireland... ‘ Fi 00R OU yBO0 et = ae 8 2 | 20 Dees, 1AS0 
John Carden. . . . «| 2,000 0 0; 2,000 0 0 oe 400 0 0 1 3 i 1849 
i | Robert White . oo... 671 14 2 600 0 0 as os oe 
| Dudley Byrne . 6. 200 0 0 200 0 0 = 800 0/ 2 | 20Suly, 1950 
| Peter D. La Touche. 2. 900 0 0 900 0 0 oe 360 0 0 2 9Dec., 5, 
Vizer Bridge and others. 300 0 0 250 0 0: o. 150 0 0 3 12 Nov. ,, 
Michael Gavin. . 6 100 0 0 100 0 0 os o ee os 
Kilnemanagh, John Grene. .« 2 .. « 243 0 0 200 0 0 ae 160 0 0 4 11] Aug., 1849 
Lower. 
Kilnemanagh, Richard 8S. Hammersley . 1,060 0 0 1,000 0 0 400 0 0 600 0 0 3 17 Feb. ,, 
Upper. The Governors of Erasmus} 2500 0 0 1.000 0 0 she 1.000 0 0 5 1 July, 1850 
Smith’s Schools . 2 ? : | 
Middlethird. . | Francis L. Gore. . 2. «| 593 18 8 490 0 0 200 0 0 40 0 0 1 19 Aug., 1848 
Wray Palliser . 2. . «| 1,000 0 6 800 0 0 6 320 0 0, 2 6 July, 1849 
Earl of Clare te Mids 2,000 0 0 1,500 0 6 t 1,600 0 01 5 | 20 Oct. ,, 
Matihew Millett. 2... $90 6 0 600 0 OF os 120 0 0! 1 | 29 April, 1848 
Thomas P, Lloyd Se ie 1G 500 0 0 300 0 0) oe 120 0 9 7) 17 Get., 1849 
Anna Mansergh. «5 6. 150 VU O 150 0 0 oe 60 0 0: 84 10 Oct. ,, 
John Bayly . 2... 300 0 @ 300 0 0 120 0 06 180 0 0; 3 | 12 Sept, ,, 
Farl of Ciare, 2. 6 6 3,297 4 J] 3,090 0 0 400 0 0 1,000 0 0 2 24 Aug., 1850 
Wilbam Latham . 2. 1,75L 17 1 500 0 0 ve oe oe as 
Ormond, Lower | Francis H. Toone . . . 450 0 0. 390 0 0 oe 350 0 0 5 | 27 Nov., 1849 
i Henry Dwyer . . 2 6 800 0 0 800 0 0 ee g00 0 0 5 ll Feb., 1850 
Edward Waller . 400 0 0 400 0 0 ee 400 0 0 5 19 July, 55 
Thomas G. Stoney . 2. « 1,636 0 0 1,500 0 0 oe 1,500 0 0 5 24 June, ,, 
ee and eas 1,545 12 10 800 0 0 si 800 0 0 5 20 Feb., ,, 
inahan « . + 
Thomas G. Stoney -« . 850 0 0 800 0 0 oe 640 0 0 4 | 14Mar, ,, 
Denis Leonard . « 2 + 194 5 9 150 0 0 30 0 0 120 0 0 4 | 23 May, 1849 
Charles Cambie. . + - 1,077 18 6 700 0 0 * 420 0 0 3 | 18 April, 1850 
John Going. . 2 we 400 0 0 250 0 0 100 0 0 150 0 0 3 | 19 June, 1849 
Countess of Famham . . 1,100 0 0 950 0 0 oe 950 0 0 5 | 28 May, 1850 
Augustus Robinson. 2. . 643 6 8 250 0 0 ee 200 0 0 4 | 2lAng., ,, 
Joseph Falkner. . 3 «. «| 1,058 7 0 800 0 0 oe 800 0 0 5 | 24July, ,, 
George Smith . oe 6 880 0 0 500 0 Q oe 300 0 0 3 | 23 July, 1849 
Edward Waller. . . . 545 0 0 500 0 0 ee 100 0 0 ] 1 May, 1848 
George S, Waller . . 100 0 0 100 0 0 oa 100 0 0 5 25 April, 1849 
Ralph S. Smith, . oo. . 242 6 0 200 0 0 o- 40 0 90 ] 1 May, 1848 
James J, Poe . 1. el, 166 10 9 150 0 90 oe 150 0 0 5 20 Feb., 1849 
. Thomas Smith Se wae 200 0 0 200 0 0 oe 160 0 0 4 9 Dec., 1850 
Willam Smith. . . . 100 0 0 100 0 0 ae 80 0 0 4 | 29 Jan, ,, 
Francis Synge . 2 2 . 1,984 0 0 1,500 0 0 oe 300 0 0 1 | 31 Mar., 1848 
Robert Leeson . «1 300 0 0 Z00 0 0 os 200 0 0 5 | 23 May, 1849 
Ralph Smithe . . . . 100 11 7 100 0 0 oe 60 0 0 3 | 29 Oct. 1850 
Richard R. W. Sadlier. . 100 0 O 100 0 0 o- 60 0 0 3 | 28 June, 1849 
Richard Gason . 2. we 100 0 0 100 0 0 o. 60 0 0 3 | 18 May, 3 
Robert Nisbett. . . . 350 0 0 200 0 0 ee s0 0 0 2 4 Sept., 1848 
George Cornwall and others 200 0 0 200 0 0 aes 200 O O 5 27 May, 1850 
James J. Poe . 6 « « 200 0 O 200 0 0 ae 120 0 0 3 23 July, 
Thomas E. Goold . . . 200 0 0 150 0 0 os 150 0 0 5 22 July, i 
0 0 1,770 0 0} 29,640 0 0 os 


Carried forward. £1 68,738 8 10 | 46 , 250 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &.—continued. 


| No. of | 
Amount 
: : Amount Amount . , Amount Instal-: Date of 
County. Barony. Applicant. Applied for. Sanctioned. | Paldiehen Issued. Bean | last Issue. 
£, os. ad. £. is. ds £ os. d, £. os. d. 
Brought forward . | 68,738 8 10 | 46,250 0 0} 1,770 0 0| 29,640 0 O| -- 

Tipperary | Ormond, Lower—| Marquisof Ormoude . . | 1,160 0 0] 1,000 0 0 oe 200 0 0 1 6 Feb., 1850 
continued. continued, Augustus Robinson. . . 340 0 0 100 0 0 oe 20 0 0 1 17 Dec., 1849 
George Kinahan and Robert a 3 : 5 

H Kine i. 533 0 0 400 0 0 eg 240 0 0} 8 | 12 April, 1850 
Edward Waller. 2. . 435 0 0 400 0 0 o% | 80 0 0 Lt) 2 tity ey 
James Willington . . 603 6 0 350 0 0 on 140 0 0 2 1 27 Dec, 45 
Edward W, Newenham ./| 2,695 17 3; 1,500 0 0 oe 300 0 0 1 5 Aug, 95 
Thomas E. Goold . . . 200 0 0 200 0 0 oe 40 0 0 1 4 Sept, ,, 
Joshua R. Minnitt . oo. . 324. 0 0 250 0 0 o- 100 0 0 2 | 28 Dec, 5, 
Richard Gason . . oe 350 0 0 300 0 0 ve oe ve | a 
Ormond, Upper | Matthew Canny’. . .. 939 0 0 700 0 0) oe 280 0 0 2 | 20 Feb. 1849 
James Willington . . . 835 5 90 500 0 0| o° 500 0 0 5 | 25 July, 1850 
John Lanigan . 2. « 1,100 0 90 800 0 0; e 480 0 0 3. 6June,.,, 
John Bayly. . : 1,375 4 7] 1,000 0 0) o 1,060 0 0 5 | 14 Dee., 1849 
James Dalton . 2. 100 0 6 100 0 0; 100 0 0 oe oe a 
Maunsell Andrews . . 235 6 6 200 0 01 o- 160 0 0 4 7 Dee, 5, 
William Minchin . 100 0 0 100 0 0| 100 0 0 oe oe ie 
Thomas Cleary. . . . 150 0 0 100 0 0) oe 20 0 0 1 | 23 Mar, 1848 
Stafford O’Brienw 2. 150 0 0 102 0 0) ae 60 0 0 3; 28 July, 1849. 
Caleb Going. « . . «| 1,626 0 0] 1,000-0 0 és 1,000 0 0 5 | 29 April, 1859 
John Bayly . 2. 2. 8 316 0 90 200 0 0 oe 200 0 0 i) 7 July, 1849 
Sophia O. Cave. . . 2,683 0 Oj. 1,000 0 0 ve ae ee pas 
Richard Kennedy . . . 900 0 0 200 0 0 es 80 0 0 9 9 Aug., 1850 
George Cornwall and others 200 0 0 200 0 0 oe oe oo ee 
John Bayly . . 1 we 600 0 0 600 0 0 oe 360 0 0 3 | 11 Sept, ,, 
John Head 2... ON, 500 0 O 400 0 0 ate 80 0 0 1. | 23 Sept, x5 
William H. Carrol... 250 0 0 200 0 0 ve 40 0 0 1 | 29 Aug., 5; 
Owney and Arra| William Ryan . . . , 585 13 10 550 0 0 oe 550 0 0 5 | 3duly, 1949 
Richard K. Phillips. . . 369 15 10 350 0 0 a 350 0 0 5 | 12 June, 1850 
TG ee ee ow 498 14 2 450 0 0 a. { 450 0 0 5 | 24 Sept. 1849 
Ditto, # . = % « 102 10 0 100 0 0 ne | 100 0 0] 5 ! 29 bee, 1848 
| Ditto. 2. 2. 357 17 2 250 0 0 oe 50 0 98 1; 28 Oct, 1847 
j Ditto. . 2. ee 189 4 0 150 O 90 ee 150 0 0 3 | 30 Aug, 1850 
Margaret Ormsby . . . 1,600 0 01 1,000 0 0 oa 400 0 90 Zo; 19 April, 1849 
Lady Elizabeth Waller... 158 12 0 150 0 0 ao 120 0 0 4 | 17 Nov., 1848 
Stafford O’Brien. 5 564 5 4 550 0 0 ve 330 0 0 3 | 13 Aug,, 1849 
Wellington A.Rose. . . 589 0 0 400 0 0 os 400 0 0 5 | 27 Nov. 35, 
i Ditto. . 2. 2. 173 0 0 100 0 0 ee 100 0 06 5 17 Noy., 1848 
Lady E, Waller. . 1 897 5 8 700 0 0 se 700 0 0 5 | 81 Oct., 1849 
William Ryan . . 6 306 8 8 300 0 0 ee 240 0 0 + | 31 Aug. 1850 
| Richard U. Bayly . . 750 0 0 500 0 0) ae 500 0 0 5 | 29FJune, ,, 
Francis Spaight. .« . « 1,442 10 10; 1,100 0 0 oe 1,100 0 0 5 | 20 Aug, ,, 
Earl of Orkney. 6 776 0 0 500 0 0) - 500 0 0] 5 | 20duly, 2? 
William S. Philips... 200 12 8 150 0 0 150 0 0 a ‘ie 
Edward Parker . 6 6 300 0 0 300 0 0 ve 240 0 0; 4 | 20July, ,, 
William Parker. . 2. 700 0 0 500 0 0 a) 300 0 0 3 j 23 Sept, ,, 
Wellington A. Roses .. 300 0 0 100 0 0 ve 20 0 0; 1 | GNov, ,, 
George Kinahan. » wf £,54L 0 0 500 0 0 te 500 0 0, 5 | Ii June, ,, 
Wilham B. Smithwick .. 700 0 0 500 0 0 oa 300 0 0 3 | 13 Aug., 1850: 
Lady Elizabeth Waller. . 725 11 2 600 0 0 oa o- oe | o- 
Ditto. . 2. 2 oe 184 9 | 100 0 0 oe oe jee | ve 
Francis Spaight. . . .| 1,116 0 0 450 0 0 os 1899 0 0, 2 10Aug, ,, 
| William Tuthill and others. 505 0 0 400 0 0 oe 320 0 9; 4 . 10Sept, ,, 
| John Gabbet and bay 8 
Meee Bae ; . 2] 1,000 0 0 s00 0 0 a4 490 0 0, 3  3Dec, ,, 
Wellington A, Rose. . 200 0 0 200 0 0 oe 40 0 0 1 | © Novy. 4 
Sy an ay poaabetin analy 300 0 0| © 200-0 0 A 400 0| 1 4Nov, , 
homas Willams i mo eee 
George Kinahan . . 500 0 0 500 0 0 oo oa j ose te 
Sir Matthew Barrington and a : | 
Thomas Williams } i a oe 8 mS = ae i 
Slieveardagh . | John Stephens. ig 4,450 0 6] 2,090 6 0 os 400 0 O07; 1 | 21O0ct., 1847 
Thomas H. Ponsonby . . 500 0 0 450 0 0 1380 0 0 270 0 O 3 | 12 Jan, Is49 
Ambrose Going... 731 0 0 700 0 0 oa 560 0 0 4 | 21Dec, ,, 
John Lane . 2. . 6, 889 0 0 700 0 0 oe 280 0 0) 28 | 8 Nov., 1848 
William Despard . 2. 750 0 0 700 8 0 oe 280 a 0 2 | 23Sept. ,, 
Godfrey Levinges . . 725 18 0 700 0 0 o4 560 0 0 4 7 Feb., 1850 
William Barkers . . «| 1,780 711] 1,000 0 0 ae 800 0 0 4 3 July 1850 
Sir Vere E, P. De Vere. . 670 0 0 600 0 0 se 120 0 0 1 | 22 Aug, ,, 
Gross Total. - £1126,734 1 6 | 78,100 0 0; 2,300 0 0 47,380 0 0] «+. 
‘RIC RATT see ey TRAN | CCIE ee TT ND | CT AA CRT | TANNA 
Warerrorp. | Coshmore and | Christopher Ussher. . . 809 0 0 650 0 0 ve 620 0 0 5 | 25 April 1849 
Coshbride. . | Barry Drew. . 2. 1 500 0 0 _ 0 0 wm 240 0 0 4 | 10 Aug, 1850 
= 0 0 0 te 80 0 0; 4 | 10 Aug. 
Sir Richard Musgrave .. 672 0 0 600 0 0 oe 600 0 0 5 | 25 Jan, a 
John Kelly . 2. . . | 62,970 0 0! 1,500 0 0 oe 600 0 0 2 | 6Feb, 4, 
James Leahy . . . .| 1,485 0 0 650-0 0 650 0 0 ve we +s 
Barry Drew . ae er 100 9 0 100 0 0 100 0 0 axe we | _ 
DitGs 8 es ow & « 410 0 0 200 0 0 ve 120 0 0 3, 16Oct, ,, 
Duke of Devonshire . , 200 0 6 150 0 0 150 0 0 ane noe a 
Richard Smyth , ee 1,000:°0 0 1,000 0 9 a 600 0 0 3 | 20 Sept., ,, 
Decies within | Lord Stuart de Decies . , 826 0 0 800 0 0 oe $00 0 0 5 4 Nov., 1848 
Drum. . - Ditto. 2 6 & 4s 121 8 0 100 0 0 ie 100 0 0 5 | 15 Aug. ,, 
Ditto * e e 5 e ~ 295 6 8 250 0 0 oe 250 0 0 5 8 May, 1849 
Dillon 6 a 6 & 3 642 6 3 600 0 0 sah 600 0 0} 65 | 3April, ,, 
Carried forward . £/ 10,022 011 7,000 0 0 990 0 O|} 4,210 0 Ofe-- 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &ce.—continued. 


| No. of 


i 
| 
7 | ' Amount Amount Amount Amount TInstai- Date of 
County. | Barony. Applicant. Applied for. | Sanctioned oe or Issued: aarti teak fasue 
elinquished. Tasued: 
£ 8s. d. £ os. d, £ s. d. £ os. d. 
Brought forward . | 10,022 0 11 7,000 0 0 900 0 0 4,210 0 0 ee 
Warerrorn— | Decies within |! Karl of Huntingdon and 4 7 e 
continued, Drum—continued: Countess of PLantibeacn i. eee ae ay a8 id 7 May, 1849 
Robert W. Dow-r 2. 125.19 8 | 100 0 0 oe 100 0 0 5 5 Mar., 
Lord Stuart de Decies .. 175 9 1 150 0 0 6 150 0 0 5 | 15 April, 1848 
Ditto. . 2. 2. «6 s 1,233 6 0 750 0 0 oe 750 0 0 5 12 April, 1849 
Ditto. . . a 4 382 18 7 100 0 0 ee 100 0 0 5 9 Feb., oe 
Sir Henry W. Barton eo 700 0 0 700 0 O e. 700 0 0 5 | 16 Nov. ae 
Lord Stuart de Decies .. 125 0 0 100 0 0 a oe as ea 
PdwarnkOlel « «4 ¢ 210 0 0 200 0 0 oe 200 0 0 5 | 20 Sept., 1850 
Earl of Huntingdon and ae 2 
Countess of Faamngdar \. ae ae ae 100 0 0 5 12 Aug., ,, 
Ditto, 6 « «© « « 400 0 0 400 0 0 oe 80 0 0 ] 29 Aug., ,, 
Decies without | George P. Poer. . - 711 8 6) 700 0 0 oe 700 0 0 5 | 22 June, ,, 
Drm... | EU sre ee tall andy, 600 9 0| 450 0 0 A 90 0 0 1 20 May, 1848 
! ywmas rar 
| Thomas P. Sherlock . . | 2,162 0 0| 1,500 0 0 ni 1,500 0 O| 5 | 26Jan, 1950 
Richard Musgrave. . + 410 0 0 400 0 0 80 0 06 320 0 0 4 25 April, 1849 
| Bitte; 2 6 ae 1 370 0 0 300 0 0 60 0 0 240 0 0; 4 | 9 Feb, 
Catherine I. Osborne . . 3,400 0 0} 2,200 0 0 os 1,760 0 0 4 9 May, 1850 
| Wray Palliser . . 2. 2,915 0 0 1,500 0 0; ee 1,200 0 0 4 27 June, ,, 
; Catherine I. Osborne . . 1,525 0 0 1,490 0 0 ee 560 0 0 2 2 Aug,, 1849 
| | Richard Chearnley . « . | 11,227 7 3} 4,000 0 6 o- 2,000 0 0 4 | 24July 1850 
Catharine I, Osborne . . 2,068 0 0 1,450 0 0; oe 290 0 06 ] 4 May, 1848 
i Ditth.< « «© «© «* « 1,390 0 0 1,350 0 0 o. 810 0 0 3 8 April, 1850 
| Ditto. . . - + «| 1,880 0 0} 1,700 0 0 - 1,020 0 0] 3 | 16 Aug., 1849 
Ditto. <«< % «© # % 850 0 0 750 0 0 oe 600 O 86 4 18 Feb., 1850 
Lord Cremorne « - « » | 1,500 0 0} 1,000 0 0 6 800 0 0 4 | 20 April, ,, 
Richard Ussher. 2. 6 444 0 0 300 0 0 ve 300 0 0 5 lo Ogt, 55 
Lord Stuart de Decies .. 505 0 0 500 0 0 ee 300 0 0 3 18 May, ,, 
Robert Uniake . . . 522 0 0 300 0 0 o- 60 0 0 1 22 Aug., 1849 
Richard T, Barron... 1,982 0 0! 1,000 0 0 oe 600 0 0 3 15 Aug., 1850 
Sir John N. Humble . ./ 1,880 0 0] 1,500 0 0 oe 600 0 0 2 | 16 Oct., oe 
| Gauitiere . . | Sir Henry W. Barron . «| 1,000 0 0/ 1,060 0 0 150 0 0 800 0 0! 4 | 25Jan, 2? 
Lord Carew . 2. 6 se 700 0 0 650 0 0 oa 520 0 0 4 19 Feb, 4, 
| William Marchant. . ./ 430 0 0/ 200 0 0 .. 200 0 0} 5 | 8Feb, 7? 
| Karl Fortescue . 2. «es 4,000 9 0 4,000 0 0 =e 500 6 0 1 12 Jan., 3 
; Gienahiry . «| Catherine 1. Osborne . . | 1,000 0 0; 950 0 0 oe 760 0 O 4 4 Sept, ,, 
| Middlethird . | Philip Fleming . — 120 0 0; 100 0 0 100 0 0 = + sz 
Thomas Gamble . . .| 105 0 0 100 0 0 o 20 0 0 1 { 17 April, 1848 
Henry Langley . e3 380 0 0 200 0 0 se 60 0 0 2 1 May, 1850 
| Viscout Doneraile . . 253 0 0 200 0 0 oe 200 0 0 5 28 June, ,, 
| Sir Henry W. Barron. . 150 0 0 150 0 0 oe 120 0 0 4 | 23 Dec, mae 
| Alexander Sherlock. 2. 720 0 0 500 0 0 oe 200 0 0 2 | 27 Dec. ,, 
John Power. . . « «1 1,091 0 0] 1,000 0 o| Pee ee Paes 
Upperthird. . | Marquis of Waterford . . 1,944 0 9 1,900 0 0; 1,900 0 0 se oe 
| Catherine I. Osborne . 773 0 0 550 0 0 vs 550 0 0 5 1 Sept., 1849 
| Dies 6 eee 958 0 0! 600 0 0 Ne 480 0 0] 4 | 1 June,’ 1850 
|, William N. Barron. . « 450 0 0 300 0 0 o- 300 0 06 5 28 June, 95 
Ditto. .« 2 e« «© « 158 0 0 150 0 0 oe 30 0 0 1 8 Nov., 55 
Gross Total. . £! 73,042 19 4 | 44,750 0 O]| 3,190 0 © | 26,180 0 Oj -- 
CET SORA ORE | CCN RR OCT | UNTER ee MAEM: ececncNTcg | EE RLEAEENIN RT SOLIS | CACAO 
Cork. - .; Bantry . . ./| Earlof Bantry . . . 5,900 0 O| 5,300 0 0} 1,850 0 0} 1,500 0 0 3 | 23 Sept., 1849 
Daniel O'Sullivan oe 503 18 0 300 0 0 oa 300 0 0 7) - April, 1848 
William O'Sullivan. . 631 12 6 400 0 0 v- 320 0 0 4 2 May, 1849 
Earl of Bantry . 2. + - 300 0 0 250 0 0 oe 250 0 0 5 7 Feb, ,, 
Jeremiah O'Connell... 190 0 0 100 0 0 o. 60 0 0 3) 13 Mar., 5 
Earlof Bantry . « « - 547 0 0 oe i‘ 0 % a 0 0 . Sept., 1848 
: 5 0 oe 70 0 «0 Aug. 
Dit a yaa, Se) BE eG | cake a e. WB ay 
Earl of Kenmare ~. - +] 8,966 0 0} 2,500 0 0 or oe oY o. 
John Murphy. . 162 0 0 10909 0 0 oe 20 0 0 I 8 Nov., 1850 
| Barretts. . «| Thomas Punch . ad 175 0 0 100 0 0 os 150 0 OG} 5 | 14 Nov., 1849 
George Stawell. . « + 186 0 0 150 0 0 oe 150 0 0 5 4 Sept., 1848 
William G. Brown . « «| 2,450 0 0 600 0 0 oe 120 0 0 1 5 Sept., ,, 
Philip Cross. . e . 845 0 0 300 0 0 ee 180 0 0 3 99 Aug., 1850 
Charlotte Symes . «| 1,000 0 0 400 0 0 160 0 0 240 0 0 3 1 May, 1849 
George Stawellf. 2. 6 - 150 0 0 150 0 0 os 150 0 0 5 | 17 Oct., 1850 
Thomas Punch » « « 160 0 0 100 0 0 $i 80 0 0| 4 | 20Dec, 4, * 
John Harding . .« + . 313 16 8 200 0 0 o 120 0 0 3 | 16 Oct, ,, 
Barrymore . ~. | Edward G. Hudson. . . 3,400 0 0 1,500 0 0 ve 1,200 0 6 4 3Jan, ,, 
i Henry M. Smith. . . . | 5,562 0 0} 38,000 0 0 a. 1,500 0 0 3 | 27 Feb., 1849 
Amelia Creed 2. +e 511 2. 6 300 0 0 - 180 0 0| 3 | 14¥Feb, ,, 
Edward Roche . «. . . | 3,594 10 O| 1,500 0 0] 1,200 0 0 300 0 0 1 5 Sept., 1848 
Henry B. Mitchell... 737 3 «0 300 0 0 oe 120 0 0 2 8 June, 1849 
John Turpin. .« « «+ « 150 0 0 150 0 0 oe os we ve 
Richard Barter. 2 +s 1,200 0 0 500 0 0 oe 500 0 0 5 1 23 Sept., 1850 
Edmund B. Roche. - «| 2,250 @ 0] 2,000 0 0 ve ve os os 
Bear. « « + | Viscount Berehaven. «. « 955 0 0 850 0 0 680 0 0 170 0 0 1 31 Jan., 1848 
Ditto. . . . . - | 4,000 0 O| 2,000 0 0 -% c00 0 O} 2 | 16 Feb. 1849 
Patrick O'Sullivan... 458 14 0 350 0 0 oe 210 0 0 3 | 17 Oct., 1850 
Farl of Bantry . . . 602 0 0 350 @ 0 © oe oe Sa 
| East ° Carberry, William B. Jones . . 1,858 0 0 700 0 0 ve 700 0 0 5 17 Nov., 1849 
East Divison. | Cornelius O'Callaghan. . ] 000 0 0 1,000 0 0 a 800 0 0 4 | 30 Aug., 1850 
: 450 0 0 a 450 0 0 5 | 25 Jan, 1849 
Daniel Conner . + . « 75113 9 { 300 0 0 ae 300 0 0 5 | 26 Nov., 
Ditto. «© ». «© «© «© 936 0 0 850 0 0 e- 510 0 0 3 19 July, 1848 
Carried forward. £) 51,263 19 0 | 28,050 0 0} 4,040 0 0] 11,750 0 O07; +. 


OF THE COMMISSIONERS OF PUBLIC WORKS. 81 
(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 
| | Aout No. of 
County. Barony. Applicant. Par Amonge | Cancelled ox A maunt Tostals Date et 
pplied for. Sanctioned. Relinaut Issued. ments last Issue. 
elinquished. Is 
ssued. 
ee: ee ee 2 £. s.d.j  £. 8. d. £, ee. th 
‘Brought forward . . 51 7263 19 O | 28 , 050 0 0 4,040 0 0 11,750 0 0 ay 
Cornx—conid. | East Carberry, | John Bowens at ake 450 0 0 250 0 0 oe 100 0 90 2 5 Jan., 1850 
East Division—| William J. O'N. aude. > 578 2 9 400 0 0 80 0 0 240 0 90 3 18 Aug., 1848 
continued. Thomas Hungerford. a 300 0 0 200 0 JU ve 200 0 0 5 | 25 Oct, 1850 
Sampson T, W. French. 610 0 0 600 0 0 120 0 0 480 0 8 4 7 April, 1849 
William Merrick . .« oi 100 0 0 100 0 0 oe 160 0 0 5 G.dulyy 25 
Karl of Shannon . . . | 10,311 8 S| 8,000 0 0; 3,200 0 0| 4,700 0 0 10 6 Nov., 18460 
Daniel Donovan. . . «| 121 0 0 100 0 0 oe 100 0 0 5 | 13 Oet, 1849 
Kliza Sealy .. : 350 0- 0 200 0 0 ale 200 0 0 5 4Dec, ,, 
Sir William A. Chatterton 2} 2,150 0 0 350 0 0 o. 210 0 0 3 | 22June, ,, 
William B. Jones ; 450 0 0 350 0 6 se 70 0 90 1 16 Oct, 1850 
Thomas Bungerford * 600 0 0 500 0 0 oe oe oe oe 
George C. Kingston . + 120 0 0 100 0 0 oe 20 0 0 l 3 Aug, 5, 
East Carberry, | Edmund W.Shuldham. . 950 0 O 700 0 9 ve 700 0 0 5 | 15 Nov., 1848 
West Division. | William Morris, jun. 1,100 0 0 500 0 0 oe 200 0 0 2 | 18 May, 8 
James Gillman . 458 0 0 400 0 0 80 0 0 320 0 6 4 3 Feb., 1850 
James Lysaght . . : 64l 0 0 400 0 0 oe 400 0 0 5 | 26 Nov, 1849 
Edward J. Alcock ; 200 0 0 150 0 0 s 150 0 0 5 | 29 Oct, 5, 
Godirey C.Smith . . 144 14 0 100 0 0 . 100 0 O 5 j; 1iJan, ,, 
Herbert Gillman. « 4,397 6 1] 2,000 0 60} 1, 200 0 0 800 0 0 2 | 10 July, ,, 
James R. Barry. . . 1,174 1 u 800 0 0 . 800 0 0 5 10 Oct., 5, 
James Gillman, . 130 0 @ 100 0 0 ee 100 0 0 5 | 17 Jan., 1850 
Ditto. F 419 5 0 300 0 90 ve 240 0 0 4 |} 23 April, i 
William Morris, jun. . | 600 0 0 200 0 8 ee 80 0 0 2 3 July, 1849 
John S. Jagoe < 4s 207 1 8 100 0 0 oe 80 0 0 4 i9 June, ,, 
John Williamson . 2. 266 138 3 160 0 0 oe 100 0 0 5 | St June, se 
William Norwood . ‘ 239 0 0 200 0 0 oe 200 0 0 5 ld Aur, ,, 
Deunis O'Leary . 140 0 0 100 0 0 se 100 0 0 5 | 21 Reco, ,; 
John Powell. 2... e 274 0 0 100 @ 0 oe 100 0 0 5 3 April, ,, 
HenryGillman . . oe 612 6 0 300 0 0 ee 180 0 0 3 | 24 Dec. 1850 
Martha D. Cox and P 
Le Nene ge ee 246 0 0} 200 0 0 a 160 0 0| 4 | 24 Dec, 1950 
Thomas Gillman ‘ 663 16 0 300 0 0 300 0 0 a% a so 
William M. Aleock . A 300 6 0 300 0 0 oe ea ec a 
Godfrey C. Smith : 177 10 0 100 0 0 ee 20 0 0; 1 | 18May, ,, 
Thomas Hungerford . 835 0 0 300 0 0 oe 240 0 0 4 | 26Nov, ,, 
Thomas Gillman . «. 1,300 0 0 500 0 0 e° 100 0 0 1 1 May, ,, 
Helena H. Stealy . -| 158 0 0 150 0 0 a 60 0 0 2 | 25 Nov, ,, 
John D’Arcy Evans and a 
| edad Elias } .| 992 0 0! 400 0 0] 240 0 0] 160 0 0| 2 | GMay, ,, 
Mary Long and others . 150 0 0 150 0 0 os 90 0 0 2 16 May, ,, 
Thomas K. Sullivan. . 332 0 0} 300 0 o| a 240 0 0| 3 | 2zJuiy, 
Edmund W. Sholdbam. 319 0 0 200 0 0 | ed 200 0 0) 4 | 8Juy 7? 
William Norwood . 257 0 0) 200 0 0 oe 40 0 0 5 29 § Sept, 1819 
| Thomas Tuckey... 109 0 0; 100 00, os 40 0 0) 1 | 24 July,” 1850 
| | Willlam Scott . . . 150 0 0 | 150 0 0) oe 30 0 0 2 29 Oct., 
| West Carberry, Richard H. H. Becher. . 321 12 1] 200 0 0: oe 40 0 0 1 “6 Sept., 1818 
Kast Division. | Francis Beamish. , 200 0 0/1 200 0 0 oe 120 0 0 3 | 15 Dec. 
| George Robinson . . . 494 14 0 450 0 0! oe 360 0 0 4 | 16 April, 1849 
Daniel Conner . . 398 0 0 300 0 0) v8 240 0 0 4 5 June, ,, 
| Henry Newman . 26017 3; 100 0 9: 100 0 0 oe [| os oe 
Sir William W. Becher. : 180 0 0 150 0 0: o- 150 0 0 5 | 12 Aug, 1850 
Ditto. . _ 612 2 6! 600 0 0: o. | 430 0 0] 4 | 10 May, 1849 
| Richard H.H, Becher oa 1,134 0 4 1,000 0 0 oe 600 0 0; 38 l4 Feb., ,, 
Sophia G. Jermyn... 675 5 10 400 0 0, 400 0 0| - ia os 
John T. Becher « .| 2,06315 8/ 1,100 0 0! 78 00: 320 0 0! 4 | 22Nov, ,, 
Sir William W. Becher. 312 0 0 200 0 0; o 6 200 0 0; 5 23 July, 5, 
Ditto. . 180 0 0| 150 0 0 ae | 1200 0, 4 | 10May, ,, 
Richard H. H. Becher . 23115 1] 150 0 0 i ' 30 0 0!) 1 | Qt Dee. 1847 
William B, Baldwin 24812 0| 200 0 0 . | 200 0 0] 5 | 22 June, 1850 
Ditto. . . : 447 17 8 300 0 0 os ' 300 0 9] 5 | 23 July,’ 1849 
Ditto. . . . . «| 80917 8{ 800 0 0 . | 640 0 0| 4 | 16 Feb., 1850 
Lionel J. Fleming . 253 0 0 250 6 0 7 200 0 ol 4 | 11 Oct. 
Edward Brodrick . . «| 1,450 0 0] 1,000 0 0 as 200 0 0] 1 | 21 Mar. 18418 
John Beamish... 291 14 4 150 0 0 "i 90 0 0] 3 | 23 Oet.,’ 1850 
William Whitney . 590 0 0 300 0 0 ee 180 0 0 3 11 Oct., 1849 
Thomas St. John Clerke 838 15 5 700 0 z ‘ 
| and others. . . ear é 0 oe 700 0 0 5 13 Sept., ,, 
| St.John Jefferyes . . 2,185 0 0, 1,500 0 0} — 90 Mar.. 185¢ 
Florence McCarthy... 15815 0! 7100 0 0} “x ab a : A sae er 
| Jeremiah O'Connell 695 0 0) 400 0 0| ae 320 0 0 4 | 29 Aug, 
Gite Ross : 102 0 8, 100 0 0 ea 80 0 0 4 | 24 May, sa 
'. McCarthy Downing ; 272 12 10 150 0 0 150 0 0 . a ids 
Hears Newman . 300 9 0 300 0 0 ‘4 120 0 0 9 +47 ee 
Morgan W. O'Donovan 276 0 0 200 0 0 sie 200 0 0 5 | 260ct. 2? 
Maurice F. S, Townsend 3,200 0 0] 1,500 0 0 a ' es 
Ditto. 2 6 ee 26218 0) 250 0 0 ee sé Be a 
Lionel J. Fleming . . «| 500 0 0} 500 0 0 ee : 7 Feb... 185 
Thomas F. Uniacke % ‘s 244 8 0 200 0 0 ‘gia aon Hi ; - he i 
Richard Wright . 475 8 6| 300 0 0 - 120 0 0} 2 | 110ct. 2? 
West Carberry, | Adam Newman. 1,037 8 2} 800 0 0] 24000] 360 0 0] 3 | 9 Jura. 1839 
West Division | Sit William W. Becher. 185 15 2 150 0 0 oe 150 0 0 ; Png 
| Ditto. . . 134.13 4 100 0 0 ws io © 0! & losgae 
Thomas Tuckey . . 200 0 0} 150 0 0 - 120 00] 4 | ime 7 
Richard HH. Becher. . | 595 2 0| 300 0 0) 300° 0 0 : ai 
itto. 40} 300 0 0 ie 60 0 0] i | 4Mar., 1848 
Sir William W. Becher. 295 13 4 10 Spe oe 
Dito. . . . 437 9 1 200 : : Se a aa oe ats July, mre 
Adam Newman. 2 . g00 5 0} 600 0 0] 240 0 0! 360°0 0] “3 | 14May, ,, 
| Carried forward . £109,621 15 9 | 65,800 0 0/ 11,470 0 6 | 32,500 0 0| +e 
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oe Zz —Schedule showing the Ja Seca who have eppiod a for and Obtained Loans, &c.—continued. 


INo. se, 


Amount 
5 : Amount Amount ' Amount Instal- Date of 
a Bay: Applicant. Applied for Sanctioned. Se | issued. ments; last Issue. 
elinquished, [esueil, 
£ sg. da £ os. d. £8. dy £ os. d. 
Erought forward. . |109,621 15 92) 65,800 0 0! 11,470 0 0 | 382,500 0 OO; .. | 
Corx—contd. | West Cobeny Patience Noble o 8 we 300 0 0 150 0 0 150 0 0 ee or es 
West Division—| Samuel Levis . « « « 98117 3 600 0 0 — 600 6 0 5 | 18 ment 1848 
continued. Alleyn Evanson. . 2 200 0 0 200 0 0 200 0 8 -° oe 
| Timothy OSDonovan . « 300 0 0 200 0 0 es 200 0 0 5 | 25 Oct., 1850 
| Richard T. Evanson . .| 620 0 0; 300 0 0 = 300 0 0] 5 | 17 Dec, ,, 
James i. and Anne Swanton ; 1,201 14 0 600 0 0 ee 240 0 0 2 {11 June, 
James Lysaght . 2. . . 225 10 0 200 0 0! a 120 0 0 3 | 19Jan, ,, 
Samuel Levis . . 2 . 596 0 0 500 0 0; ee 300 0 0 3 | 16 Sept., ay 
William M. Crosthwaite 102 11 9 100 0 0 oe 100 0 0 5 | 800ct, ,, | 
Samuel Townsend . . . 151 1 6 100 0 0 Sa 20 0 0 1 5 July, - 
John Triphook . 2. 6. Jol 12 0 100 0 0 os _ 400 0} 8 | 25 Now, ,, 
Conders and William C. Collis . oo. . 1,000 0 0 850 0 0 > 850 90 0 5 24 Jan, ,, 
Clongibbons, | Anthony Cliffe . . « . "380 0 0 350 0 0 sa 70 0 0 1 417 Sune, 1848 
Robert Briscoe + 6 6 «+ 500 0 0 300 0 0 - 180 0 0 3 | 12 Mar., 1849 
John P. Pierce . 2. 2 s 140 0 6 100 0 0: os 20 0 6 1 8 May, 1848 
Thomas Campion « . . 313 3 4 100 0 0 on 60 0 0 3 | 26 Oct. 1850 
Uenry Braddell « 2 4s 654 0 0 560 O 0 ea 100 O 0 1 14 Sept., 1848 
Frances Westropp and others 300 0 0 200 0 0 -_ 40 0 0 I 3 Oct., 1850 
William C. Collis . . 438 0 0 250 0 0 ss 50 0 0 1 5 Nov. ,, 
Cork . « «| John Denlay. . 2. . 2 300 0 0 200 0 0 ai 200 0 0 5 il Apnl, ,, 
Courceys . ».! John. Kearney . . . 656 17 10 500 0 0| de 400 9 O 4 |18Jan, ,, 
Duhailow . . | George Greban . . . 2,316 12 0! 1,300 0 QO! 56 1,046 0 0 4 14 May, , 
Paniel C. Bastable. . . 500 0 0 150 0 0 ae 150 0 0| 5 | 11 Oct. 1848 
| Thomas H, Justice. . 2740 0 0 150 0 0 lil 0 0 39 0 0 2 | 23 April, 1849 
| Richard O, Aldwerth . . | 1,594 1 6]| 1,300 0 0 ed 1,040 0 0 4 | 15June, ,, 
Dito s 2: 4 ce ee 400 0 0 300 0 0 913 4 273 6 8 5 | 3lAug, ,, 
| Cornehus Ryan. .« . « 360 0 0 250 0 0 | ee 150 0 0 3 | 26 Jan 6 
Eugene McCarthy i}. ee sy 250 0 0 250 0 0 7 250 0 06 5 30 Nov. ,, 
Benjamin Leader . 6 590 0 6 300 0 0) oe 300 0 0 5 8 Se pe, 
Sir George C. Colthurst . 4,549 6 0 2,900 0 0: - 500 0 0 I 11 Ge 1848 
Wieholas P, Leader. . « 5,000 0 0 4,350 0 0 Ges 3,000 0 0 6 17 May? 1850 
John Leader, . . « «/] 1,900 0 0} 1,000 0 0 or 800 0 0 4 4 April, ,, 
James Carmichael . 2 400 0 Q 200 0 0 ae 200 0 0 5 17 Nov., 1849 
, John O'Callaghan . . 943 12 7 100 0 0 er 100 0 0 5 9 Mar., 1850 
Sir William W. Becher. . ivd0 0 0 1609 0 90 a 160 0 0 5 20 July, 1849 
Deis McCarthy. . 2 . 450 13 4 300 0 0 e 240 0 @| 4 | 16 Sept, 1850 
Daniel and John L. Cronin, 4,023 0 90 3,000 0 0 Le 2,500 C0 0 5 5 June, ,, 
| Denis. Lawiors 4 «| 2,348 0 0} 1,200 0 0 . 1,200 0 0; 5 | 11Sept, 3° 
' Samuel P, Townsend . «| 1,300 0 0 800 0 0 : 640 0 0 4 | 23 Aug. ,, 
| Frances J. Hewson. . «| 1,159 13 4 800 0 0 7 800 0 0 5 3 May, + 
| James L. O'Keeffe 2. 11013 9 100 0 0 100 0 0 we ca 68 
/dohn Sullivan. 2 6 6 262 14 0 200 6 0; a 200 0 0 5 | Is Aug, ,, 
| Sz Wiliam W. Becher, ./ 400 0 0 400 0 0 120 0 0 280 0 0} 4 | 20 suy, 1849 
j John Power, . . 2 | 225 13° 4 150 0 0 oe 90 0 90 3 28 Sep 
| George Bolster . 6 + 6 710 0 0 400 0 0 i 320 0 0 4 | 26 Agee 1850 
| Viscount Lismore . . ». | 1,950 0 61 1,500 0 0 ate 1,500 0 0 5 6 Sept., 
| William Sankey or ee 200 9 90 150 0 0 ae 150 0 0 5 16 July, 1849 
| Lord Lisle...) . | 4,981 0 0 | 2,000 0 0] 2,000 0 0 - Pe 
Michael Cayney, . . « 585 0 0 250 0 0 ey 200 0 0 4 | 27 Aug, 1850 
William Leader. . 6 - 400 0 0 400 0 0 ai 400 06 0 5 | 23 Dec., 
Henry Allen, . . . 600 0 0 500 0 0 ss 100 0 0 1 | 19 Sept. 1849 
Henry Leader . 2. 2 100 0 9 106 0 0 es 60 0 0 3 9 Feb., 1850 
Richard Lonefield . 2 6! 400 0 0 350 0 0 8 280 0 0 4 8 Aug, ie 
George and Thomas Bolster | 1,350 6 0 469 0 0 a 160 0 0} 2 4 April, ,, 
Sir William W, Becher. «| 150 0 0 150 0 0 “ 20.0 «0 : 29 July, ,, 
! William Sullivan . .). 160 0 6 150 6 0 a 120 0 0 4 }13JSuly, ,, 
! William Allen « as 300 0 0 200 0 0 oy _ 40 9 Dj; 1 | 21 Dec, 1849 
| Edward Foott 2 2. 6 | 701 Ti 4 390 0 9 - | 60 0 6 1 | 27 Feb., 1850 
| William Leader. 2 6 eo 600 8 6) 150 0 0. ; ts me ee 
, ( Daniel Leahy « 6 2 «! 600 60 8 469 0 6 ‘ 8 0 0 1 9Qct, ,, 
| ales  OfConneil 305 8 0 | 300 6 0 a | ms . ~ 
‘Fermoy. - »/ duhnD. Croker. . 2. | 300 6 0 250 0 6): - 150 0 0 3 | 21 Mar, 1849 
Arthur ns Tiiéds eee te 140 0 0 100 6 0 ‘ 100 0 0 5 | 24 Aug., 1848 
i Timothy Hennessy - + «}] 1,400 0 0] 1,400 0 0 a 1,400 0 0 5 | 26 Apnil, 1850 
; Francis Rowland 623 6 7 250 0 0 : 250 0 0 5 9 July,’ Ain 
rancis Rowlan bead 2: { 100 0 0 . 100 0 0 5 | 30 Aug. 1849 
+ | St.John Galwey . . . 500 0 0 400 0 0 a 240 0 O 3 2 Nov., 
| Robert A. Rogers . 310 0 0 300 0 0 6 60 0 0 I 19 Jan., ” 1848 
i Robert G. Ber ‘Keley and others 834 0 0 600 0 0 ud 600 0 0 5 20 Dec., —o 
i George Croits . ,. . «| 3,320 0 0; 1,500 0 0; 1,200 0 0 3u0 0 0 1 | 7 Mar, 1848 
‘ George BE. Cotter 2... 450 0 0 350 0 0 oe 350 0 0 5 10 June, 1850 
| Richard Longfield . . 230 0 0 950 0 0 ae 250 0 0| 5 | 20 April, 1g49 
James Hil 2°... ge 313 0 0 250 0 0 ae 150 0 0 3, 19 Feb, ,, 
Viscount Doneraile. . 405 0 0 300 0 0 oe 300 0 9 5 13 July, sts 
i John H. Barry’. eo 840 0 0 300 0 0 o- 180 0 0 3 3] Aug, ,, 
William Hennessy . . 300 0 0 joo 0 0 o° 20 0 OG 1 2 Jan., 1850 
Ibane &Barryroe ; Susan Cummins . ., 100 0 0 100 0 0 60 0 0 40 0 0 2 | 24 May, 1849 
dames H.S. Barry. . . | 12,000 0 0 2,000 0 0 ee 400 0 0 1 16 July, ,, 
Imokilly. . + Edward W. Hoare . . 400 0 QO 350 0 0 oe 350 0 @ 5 20 April, ,, 
Earlof Shannon . . . 4,359 0 0}; 4,000 0 0 e- 2,500 0 0 5 | 29 April, 1850 
| Henry Aen. 2 ww 150 0 0 150 0 0 oo 150 0 0 5 8 May, 1849 
| Mountifort Longfield . 8u0 0 6 500 0 0 ne 500 0 0} 5 Dec, ,, 
Roger G. and John Davis . 605 0 0 350 0 0 oe 350 0 0 5 22 July, 1850 
‘Thomas M. Cummins . . 834 0 0 400 0 0 s% 400 0 0 5 | 27 Dee. 5 
Thomas J. Biggs. ‘ 958 0 0 500 0 0 200 0 0 300 0 0 3 6 Jan., 1849 
Richard U, Bayly . « « 364 0 0 250 0 0 os 250 0 0 5 3 July, 1850 
Maryuis of Thomond . . 1,214 0 0} 1,000 0 0 = 600 0 0 3 13 May, ,, 
| Carried forward . £/193,635 1 8 (116,650 0 0 | 15,637 13 4 | 64,220 0 0| -- 
| 


OF THE COMMISSIONERS OF PUBLIC WORKS. 


(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &¢.—continued. 


Corx—contd. 


Ferry oo. es 


| 
| 
| 
| 
| 
| 


Kerrycurrihy . 


Kimaleae . . 


Kinalmeaky 


Kinnattaloon . 


Kinsale. . . 


Muskerry, East. 


Muskerry, West 


Orrery and Kil- 
more. 


Clanmaurice . 


Applicant, 


Brought forward. 
John Molony . . » 
Richard Hayes . 
Henry O’Brien . 
Thomas Hayes - . 
William R, Meade . 
Achilles Daunt . « 
William R. Meade . 
John Melony. ~. + 
Richard W. Kuolles. 
Thomas W. Knolles. 
John Meade. . + 
William R. Meade - 
Adam N. Meade 
Somers Payne . + 
William Whitney - 
Achilles Daunt . . 
William H. Herrick 
Michael H. Roberts 
Thomas W. Hungerfor 
Francis Woodley. 
John H. Wheatley .« 
John Molouy . . 
Peter Browne . 6 
Wilham A. Lamb 
Simon D. Crooke . 
Henry Baldwin. . 
William O’Mahony . 
William Kirby . 
Marion Peard . . 
Richard U, Bayly . 


eo e Ste «we we we th le lt ltl tll tll tll 


Spotswood Bowles 
Robert Meade . 
Thomas Townsend 
William Newman 
Marmaduke C. Cramar 
Henry Bennett. . 
William Newman . 
Sir George C. Colthurst 
Horatio Townsend . . 
Thomas J. Fitzgerald. 
John Hawkes . . 
George Foott . . - 
Daniel Couner . . 
William Crooke a & 
William H. H, W. Hedges 


ee 8 e eee * . . . ° Cr * * . e 


Henry T. Coppinger. 
Richard Reeves. 
Richard Barter 2. « 
Timothy O’ C. Horgan 
John Bleunerhassett . 
Sir George C. Colthurst 
John E. Barrett. ‘ 
John C. Mongan .. 
William Galge Ly F 
Sir George c Colthusst 
Richard Barter... 
Ditto. . . 6 
Henry Leader . 
William Boy le 
Denis O’ Leary 
Henry Leader 
Ditto. . . 
John Blennerasett, 
Peter Browne. . 
Richard Wright. . 
George Bruce . . 
Robert Maxwell. .« 
William Cox. . .« 
Elizabeth W. Bogen a 
Robert C. Bowen. 
Jonathan Bruce. .« . 
William R. Sanders. 
James Glover . . . 


Earl of Cork and Orrery 
Gross Total. . 


« 
° 
. . 


° 
Co 
. 
e 
e 
. 
e 
. 
° 
e 
° 
. 
e 


William T, Crosby . 
Robert J. Palmer . 
Samuel B. Leonard . 
Pierce Crosbie ., . 
Stephen E. Collis. 
Maurice R. Hewson. 
Alexander Elliot . 
Oliver Fitzmaurice , 
Edward F. Day. 
Gerald F. O’Connor 


Carried forward , 


Amount ‘ 
Prec S make Caneelled, or oe 
Apphea tor. anctioned. Relinquished, ssued, 
& s d £. s. d. £ os. d. £ ss ad. 
. (193,635 1 8 {116,650 0 0 | 15,637 13 4 | 64,220 0 0 
‘ 100 0 0 100 6 0 e¢ 40 0 0 
: 470 0 0 200 0 0 oe 200 0 0 
7 110 8 0 100 0 0 ce 100 0 0 
: 156 0 0 100 0 0 “es 100 0 0 
; 175 10 0} 150 0 0 os 150 0 0 
. 166 0 0 150 0 0 ‘ie 156 0 0 
: 250 0 0 150 0 0 ee 150 0 0 
. | 1,663 0 0} 1,000 0 0 =e 1,000 0 9 
: 100 0 0 100 0 0} 4 49 0 0 
: 420 0 0 300 0 0 nel 120 0 0 
: 137 16 3 | 100 0 0 20 0 0 80 0 06 
‘ 645 0 0 5060 0 0 - 400 0 0 
: 179 7 34 150 0 0 oe 120 0 0 
. 107 0 0 100 0 0 a | 100 0 0 
; 131 0 0 100 0 0 Ave 40 0 0 
. 254 0 0 100 0 0 7 100 0 06 
.| 1,097 0 0 250 0 0 ov | oe 
: 260 0 0 250 0 0 as | 150 0 0 
. 200 0 0 150 8 O ak 60 6 0 
; 356 4 3 250 0 0 a 100 0 0 
.| 3,068 15 1] 1,500 0 0 9 1,200 0 0 
-| 1,045 0 0 800 0 06 ie 160 0 0 
: 766 0 0 600 0 06 es 1220 0 0 
: 200 0 0 200 0 0 bs 160 0 0 
; 200 0 0 200 0 0 aa 120 0 0 
3 350 0 0 300 0 0 a 120 0 0 
. | 3,599 0 9] 1,500 0 0 oh / 600 8 0 
: 300 0 0 250 0 0 <a | 50 0 0 
’ 500 0 0 300 0 0! is | 180 0 0 
i 300 0 0 950 0 0 at | 250 0 0 
. 150 0 9 150 0 0 ee 30 0 0 
. 292 14 & 200 0 0 50 0 0! 150 0 0 
; 450 0 0 200 0 0 we 200 v9 O 
: 450 0 0 450 0 0 Ss 450 0 0 
; 250 0 0 200 0 0 a 40 0 0 
200 0 0 150 0 0 ste 130 0 0 
< 150 0 0 150 0 0 ae 150 © 0 
. | 1,276 0 0 800 0 0 8 soo 6 @ 
: 213 0 0 150 0 0 6. 150 0 0 
. | 3,000 0 o| 1,500 0 0 sip 1,500 0 0 
: 500 0 0 300 0 0 - 240 0 0 
. 200 0 0 100 0 0 oe 100 0 0 
: 735 0 ¢ 500 0 0 — 100 0 6 
: 106 0 0 100 0 0 20 0 0 60 0 6 
: 507 10 0 450 0 0 450 0 0| oe 
150 0 0 100 0 0 bes se 0 0 
560 0 0 350 0 0 os 140 0 0 
»| 200 0 0] 150 0 0 a ae. 
1,600 0 6 709 0 0 420 0 6; 140 0 0 
3 924 0 0; 900 0 0 - g00 0 0 
.| 1,445 0 0! 1,400 0 0 as s40 0 4 
¥ 350 0 0 200 0 0 % 290 0 0 
: 500 0 6 300 0 6 300 0 6 oe 
; 260 0 0 100 0 0 at 166 0 0 
. | 11,775 0 0} 6,800 0 0 es 1,500 0 06 
_| 878 0 0 600 0 0 - ; 600 0 0 
| 630 0 0 500 0 0 ew 500 0 0! 
1,569 0 0) soo 0 0 es 320 0 0 
. 478 0 0 200 0 0 wis 40 0 0 
F 251 0 Q! 159 0 9! - 90 0 0 
: 944 0 0 500 0 0 oe 300 0 0 
. | 1,150 0 0 300 0 0 ne 190 0 0 
: 182 14 6 100 0 0 ig 40 0 0 
511 0 0 400 0 0 me | 80 0 0 
‘ 343 0 0 250 0 0 én | 50 0 0; 
: 500 0 0 500 0 0 oe ' 300 0 0 
: 600 0 0 450 0 0 oe 360 0 0 
is 300 0 0 250 0 0 200 0 Oo 50 0 0 
and 400 0 0 300 0 0 4 940 0 0 
: 500 0 0 300 0 0 300 0 0 ee 
A 400 0 01 , 400 0 0 po 160 0 0 
i 150 0 0 100 0 0 ba 20 0 0 
7 550 0 0 500 0 0 i ne 
£/280,212 1 4 149,100 0 0 | 17,480 0 0 | 82,108 0 0 
LA AA, A SRS Re | OMAR IRAE MATRON | CCARCECICROEIIS URIS MEN | 
. | 15,269 9 3} 8,000 0 0 a* 3,500 0 0 
g 570 0 0 200 0 ~ 40 0 0 
.| 1,701 9 8} 1,000 0 9 800 0 0 200 0 0 
. | 2,606 0 0; 2,000 0 0 ¢ 1,200 0 0 
. | 1,263 6 0 950 0 0 ad 570 0 0 
. 653 0 0 500 0 0 aid 100 0 0 
.| 1,140 0 0 500 0 0 Sic 300 0 0 
. | 4,540 0 0] 2,500 0 6 8 500 0 0 
. | 2,800 0 0| 1,000 v 0 a% 1,000 0 0 
. | 1,352 14 8 750 0 0 aye 450 0 0 
£| 31,895 19 7| 17,400 0 0 7,860 0 0 


No. of 
Tustal- 
ments 
Issued. 


c 
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Date of 
last Issue. 


20 April, 1848 
13 April, 1849 
20 Feb., 
10 Jan, ,, 
18 Sept., 1848 
19 Feb. 1849 
8 Feb., 
re] July, 
26 Oect., 
20 Sept., ay 
25 June, 1849 
10 Qet., 
21 July, 
It Dee., 
16 Oct., 
1 Dees , 


32 


ad 
1850 
1848 


9? 
3% 


1848 
1850 
1848 


17 7 Apel, 1850 


30 Jan., 
10 July, 
3 June, ing 
17 Nov., 1848 
1§ Saly, 1849 
23 July, 
5 Nov., 
3 Feb., 
18 Nov. 
28 Oct. - 
26 May, 


1850 


1850 
1848 


29 


| 23 Sept., 1850 


7 July, 1849 
24 Sept., oo) 

5 April, 1850 

-3 Jan, 
16 Mar, ,, 
18 May, 1849 
14 Jan. 1848 
26 April, 1849 
25 July, 

6 Aug, 1830 
13 Nov., 1847 
3 Aug., 1849 
19 Apri, 1850 
9 Suly, 


2? 


18 April, 3? 
23 Oet., 1849 
ld Dec., 1950 
G Fe Dy, 35 
5 July, 1848 
17 Oct. 1850 
6 Se i 
8Nov, *? 
23 Nov. ,, 
29 May 
16 me i 
17 Sep. 1849 


9 April, 1850 
3 Dec., 1847 


23 Feb, 1850 


27 July, 1850 
17 July, 1848 
1Jan., ,, 
10 May, 1849 
25 June, ,, 
2 Sept, 1848 
2 July, 1850 
1 Apri, 1848 
4 Mar., 1850 
1] Ost, 
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(B.)—Schedule showing the Proprietors who have Applied for and Obtained Loans, &c.—continued. 


Kerryv—contd. 


j 
t 
i 
1 


Corkagniay, 


Glenarought 


, art ee chun 


ce tN —ee ae oe 


Tveragh. . 


Magonihy - 


Traghticonnor 


Dunkerron North 


Dunkerron South 


Applicant, 


Brought forward. 


CER aHeDS cont.| Samuel Julian oy. 3 


Earl of Listowel. . 
The Knight of Kerry 
Richard S. Oliver. 
Stephen C. Sandes . 
Robert C. Hurly. . 
John Blennerhassett 
Ditlo. .  . 
Edward F. Day . 
Robert Me. 
James Hickson . . 
Ditto. . . 
Robert C. Hickson . 
Edward Hussey. - 
Arthur B. Rowan 


i John Hickson .. 


° 


Cc. Hil iat, 


e 


Maurice F. S. Tuwusend 


John F, Day. . . 


Thomas Blanner hasseit. 


George Hickson... 
Berkeley Drummond 
Myles Mahony . 
Edward Day. .. 
James F, Biand ; 
John Mahony .  . 
Denis Mahony . . 
John Mahony 
Frances J. Hewson . 


° 
. 
. 
. 
° 
° 
. 
. 
. 


Marquis of Lansdowne . 


Ditto. .« « « 
Richard Hinde 2. 
Stephen E. Collis. 
Thumas S. Dennis . 
George Cashel . 
St. John T. Blacker. 
Richard FitzGerald . 
Eusebius Sealy . 
Stephen E. Collis. 
Wilham Sandes . 
John Creagh, 2. 
Robert Leslie .  . 
Wiliam Sandes, Jun. 
Berkeley Druminond 


| Peirce Mahony . 


Nitto. . F 
Ditto. 2. 0 « 
Charles L. Sandes . 
George Gun. . 
Stephen E. Collis. 
Ditto. . 2 « 


- Samuel B. Leonard. 
| George Sandes . 


> William V. L. Foster 


! Pantel Lawlor . 


! John F, Day. 


James Raymond. . 
James Crosbie 
Thomas O’Connor 

Earl of Listowel... 
Charles L, Sandes . 
St. John i. Blacker 
Maurice Hennessy . 
Thomas S, Dennis . 
Samuel S, Ravmond 


° . 


| Sir Robert J. Paul . 


George Cashel . . 
Witham Harnett. 


, dohn Creagh. . 
| Lord Barghersh and others. 
- . The Knight of Kerry 


Marquis of Lausdowne 
Maurice R. Hewson. 
Daniel O’'Come!l —. 
Andrew McCarthy. 
The Knight of Kerry 


i Charles Satie af 4 
Thomas S. Pownsend & others 


James Butler .. 
Charles O’Connell 
Michael Lynch . 
Richard Leahy .. 
John F. Day. . 
Marian Harte. 


Henry A. Herbert 
Henry A. Plerbert 
Richard Morphy 
Robert Leeson 

Earl of Kenmare. 


ee © © @ © © © «@ 


Carried forward 


. 


oo 0« © © «@ 


s © © @© «© © 2© @ @ 


e © © © pe 


| 


a 


; 
i 
{ 


Amount 
Applied for, 


ca 
9 

a 
co a 
~ 
ed eed ee 

ay 

\nowe 


. 
oS 
uA 
— 


£. 8. d. 
31,895 19 7 
8.160 0 0 
4,400 0 0 
3,500 0 0 
2,646 6 4 
1,640 0 0 

443 19 O 

745 10 6 

838 8 9 

570 0 0 

200 0 0 

6274 0 0 
1,219 0 0 
14,060 0 0° 
2,120 0 0 
1,000 0 0 

750 0 0 
1,895 0 0 
1,128 0 0 
2,300 0 0] 

300 0 0 

690 0 0 
4,819 18 0 

230 0 0 
11,000 0 0 
5,200 0 0 
3,194 9 5 

0 0 
G Q 
2 
l 
0 
5 
0 
0 
0 
0 
2 


con 
we 
oo 
bent 


et 
ies 
Ww 
tenet 


aed 
SeTOeooncoeocooooecootrwumcoeccrseceseoococooocecoasteos 


—) 


pend 

no 

— 

Nw 
Seecoonwncoemnwneemaoccececoocoecoaancocomocccooosc 


4 


~ 

“ts 

7 

~ 
ocecococececaecece cst 


1,480 0 
5,000 0 
1,609 0 
$10 0 
$13 0 
4,200 0 
1,047 0 
2,443 6 
673 0 
2,032 0 
1,1z0 6 6 
457 0 0 
22,138 @ 0 


ree eee art 


291,819 la 7 |] 


Amount 


Sanctioned, 


| erence 


£. 
17,400 
1,000 
1,500 
2,000 
i, "000 
"800 
200 
500 
300 
500 
200 
600 
&00 
1,060 
1,309 
800 
700 
1,600 
700 
1,400 
200 
500 
1,000 
200 
6,000 
2,500 
300 
2,000 
200 
4,000 
4,000 
300 
800 
700 
250 
9,000 
2,000 
500 
700 
3,000 
100 
254) 
200 
750 
3,000 
1,000 
1,000 
2,000 
5,000 
5,000 
2,500 
800 
500 
1,000 
500 
350 
500 
1,060 
500 
650 
200 
1,500 
4u0 
1,000 
260 
200 
100 
4,000 
1,400 
4,000 
150 
200 
300 
750 
600 
1,600 
600 
750 
1,600 
600 
340 
2,000 
1,000 


"96 


300 
1,500 
600 
400 
4,500 


39,550 


SOCSSSSS SSCS e ee esos se eoesosescsosroscocecoecesoecoecescoescesessoesosoeseececescescsecesesecescocseceesosceoen 


0 


| 


eooccococeoescoce sR 


~— 


econveereoceocrcocoscerocecececooesescooesscesoscseoscecoesseceoccoececococcoce soc 


= 


ecceecce 


7 


Amount 
Cancelled, or 
Relinguished. 


£. os. ad. 
8t0 0 0 


° 
. 
« 
e 
° 
° 
° 
. 
. 


e 
° 
e 
« 
e 
« 
e 
. 
e 

e 


0 0 
580 0 0 


7. © © 8&8 © © © © © © © @ © © © @ @& «6 


7 2s © © © © © © © © © 8 @ 


a ¢ © © © &@ © ©» ©» © © © © &© & © 


bo 
qr 


ee i 


1,000 0 0 


350 0 0 


Amount 
Issued. 


£e Ss 


7,860 0 
400 0 


coh | 


200 
480 
40 
500 
120 
200 
sO 
360 
220 
5,000 
1,300 
640 
560 
800 
280 
840 
120 
300 
200 
80) 

1 »000 


De 
ao 
= 
i) 
qcqeeoeoeccocce coccecocococoo coocceccoeceoce soe cecoseosecoececocoscecesce coco 


Ese) 
c 
ae 
cS: 
co 
ccce coc Veorcocoooceccrcoocotecscesccosescso Seoecorcocecoeocececooecoecseceecscocoocococoocco 


~\ 
re 
ccceoe crococrTroc ec ce 
ccoceoec 


cocce 


No. of 
Instal- 
ments 
Issued. 
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Date of 
last Issue. 


18 Dec., 1849 
20 Dec., 1850 
lAug., 5, 
6 June, ,, 
17 May, ,, 


> 
29 Nov.. 3 
1] Oct., 
15 Nov., <5) 
24 Sept., 1849 
28 April, 5 
23 Aup., 1850 
14 Feb, ,, 
52 Jane, 1849 

Sept. 

3 Sept., e 
19 Nov., 1850 
16 Aug, 1849 
17 Oct., 
25 Aug. a 
24 Aug, 1848 
25 April, 1850 
18 Nov., 1848 
13 May, 1850 


31 Dee, 55 
9 July, ,, 
7 Aug, 4; 

24 July, ,, 
6 Jan., 1848 


27 Nov, 1849 
13 June, ,, 
26 Jan., 1850 © 
15 April, ,, 
1 Jan, 1848 
21 Oct., 1850 
8 June, 1849 
21 Oct., 1850 
28 Sept., 1849 
25 June, ,, 
26 Sept., 5, 
25 Mar., 1848 
20 Sept., 5, 
10 Jan., 1849 
26 May, 3 
27 April, ,, 
22 Dee., 1848 
28 Feb., 1849 
22 June, 1848 
13 Mar., 1850 


9 
er) 

3 April, 1849 
19 Sept, ,, 

22 June, 1850 
15 July, ,, 
10 April, ,, 

5 July, 


. 
"9 


bd 
9 Aug,, 


2? 


| 28 April, 1848 


7 Aug., 1850 
3 April, 1848 
24 July, 1850 
30 Nov., 1848 
10 April, 1850 
24 Aug, 5, 
23 July, ,, 
13 Nov., 35 

7 Apri, 1849 
22 June, 1848 
19 Mar, 1849 


22 Tine, 1848 
21 June, 
21 June, 1848 


24 Aug, 1849 
27 Aus. 5 
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(B.)—Schedule Showing the Proprietors who have Applied for and Obtained Loans, &ce.—continued. 


| | . No. of | 
County Hae ee Amount Amount | C: om Amount Tustal-; Date of 
y. arony. Applicant. Applied for. Sanctioned. Reling a oes Issued. ments! last Issue. 
| Relinquished. Tagued.| 
ere eerste] soe Bx grace Stel y he ee, eeeeees tle Neg sh aa Ul reece 
£ s. d. £. 8. d. | £. s. d. £. s. d, | 
Brought forward . . 1291,819 14 7 1139,550 0 0- 7,550 0 0: 56,040 0 0 we 
Kerry—contd. | Trughenackmy, | George D. Stokes . . . | 1,536 8 0 950 0 0; oe 760 0 0 4 | 20 June, 1850 
William M. Hickson . 558 0 0 500 0 0) ve 300 0 0 3 | ldJan., ,, 
Thomas Cuthbert 2. . | 3,565.17 7 1,500 0 0, 600 0 0| 200 @ 0 3 8 June, 1849 
i James Hickson. . 6. 3,500 0 U0] 2,000 0 0. se 400 0 0 1 | 31 Jan, 1548 
eee Edward D. Freeman. 384 0 0 300 0 0; os | 300 0 0 5 | 23 Apr, 1849 
Sir William D. Godfrey . | 4,100 0 0] 1,150 0 O° : | 690 0 0 3 | SJuly, ,, 
ily: James Hussey « . . «| 2,890 16 2) 1,500 0 0) . 600 0 0 2 | 16 June, ,, 
wae George D. Stokes 2. . 609 O U 500 0 0. . 509 0 0 5 12 Jan., 1850 
Francis Twiss . 6 888 0 0 150 0 0| “a 30 0 0 1 | 6 Mar., 1848 
Berkeley Drummond . . | 5,893 3 5] 3,000 0 0} ‘ 1,500 0 0 3 | 15 Mar., 1850 
Robert Leeson . ok 14,351 0 4] 4,200 0 0 oe 2,000 0 0 4 | 27 Feb. ,, 
Sir Edward Denny . . «| 5,800 0 0} 2,500 6 0O| oe 1,560 0 0 3.9: 5 Mar, ,, 
John Hussey. 2 2. 2 767 0 0 400 0 0| oy 160 0 0 2/15 Feb, ,, 
William Meredyth. . 1,630 0 0 600 0 0 o- 120 0 0 1 | SApr., 1848 
| Edward Rae... 2. 6 935 1 0 650 0 0| oe 520 0 0 4 13 June, 1£350 
Francis D. Rae. . e , 185 19 0 100 0 0 o. 160 0 6 5 | 8 Nov, 1848 
Robert Twiss. 2. . 6. 322 0 0 200 O 0 o. 120 0 0 3 | 25 May, 185u 
Edward D. Freeman. . . 325 0 0 250 0 0 250 0 0 oe oe | ee 
Edward Nash . . et 301 18 0 300 0 0 we 120 0 0 2 | 19 Apr, ,, 
Robert A. Thompson . . 273 0 0 200 0 0 oe 200 0 0 5 | 25 May, 1849 
William Blennerhassett. . | 1,050 0 0 850 A 0 oe 340 0 0 2 8Feb, ,, 
Sir Edward Denny . . . 8,760 0 0 ‘ , S 
Dies 2 et. ah ty See ls 3 2,500 0 0| ee 500 0 0!) 1 | 20 Feb, 1850 
Francis D Rae . . . 310 0 0 300 0 0 ve 300 0 0 5 | 24 Aug., 1849 
Philip J. W. Miles 2. 600 0 0 600 0 0 ae 480 0 0 4 | ll July, 1850 
Rickard O'Connell «wk 800 0 0 500 0 0 oe 500 0 0 5 | 2July, ,, 
Sir Edward Denny . .. 1,174 3 8} 1,000 0 0 oe 600 0 0 3 i 4Apr, ,, 
| William Miles... 664 3 4 600 0 0 be 240 0 0] 2 | 26Mar, ,, 
| George M. Hewson. . 403 16 2 440 0 0 se os oe | sis 
| Richard Chute . . . «| 3,799 0 0] 1,000 0 0 oe 400 0 0 2 | 8 Aug., 1850 
i John L,Rae. . . 6. 221 0 0 200 0 0 o °80 0 0 2 | 3June, ,, 
| Richard Chute. . . «| 500 0 0] 300 0 0 sha - va i 
| Sir George C. Colthurst.. 677 12 0 400 0 0 ve 400 0 0 5 | 15 Nov., 1850 
| Total. . . £/403,782 16 7 169,150 0 0! 8,650 0 0] 71,060 0 0 | oe as 
‘ | 


Office of Public Works, Dublin. | : Epwarp Hornssy, Secretary. 
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Date of 
Final Notice. 


Final 
Notice. 


11 April, 1844 2 


28 Aug., 1846 40 

2 Oct., ,, 46 
10 Sept., 1847 | 171 
22 Sept., 5, 178 


17 Oct., 1843 1 


5 Nov., 1844 3 
14 May, 1846 9 


16 June, ,, 17 
QJuly, ,, | 24 
4July, ,, 27 
7 July, ,;; 28 

30 July, ,, 34 

28 Aug, 4, 39 
2 Dee, ;, 62 
9 Dec.,, re) 64 

28 Dec., ,, 71 

19 Feb., 1847 92 
4 Mar., ,, 108 

18 May, >, 152 
6 Aug, ,, 155 
6 Ang, ,, 156 
3 Sept., 4, 165 

21 Sept. ,, 172 

22 Sept, ,, 175 

26 June, 1846 a 

19 Nov., 1847 184 

23 Nov., 185 

10 Jan., 1843 | 189 
7 Jan., 1845 5 

19 June, 1846 19 

29 July, ;, 3 
7 Oct, 29 47 

20 Oct., ,, 51 

30 Oct. ,, 55 

24 Dec., 29 67 

28 Dec., 23 69 

Ditto. . 70 
Ditto. . 73 
1 Feb., 1847 83 
4Mar, ,, 107 

12 Mar, ,, 110 

19 April, ,, 125 

28 April, ,, 138 

21 May, ;; 153 

19 July, ,, 154 
3 Sept, ,, 159 
3 Sept., 5, 161 

21 Sept., ,, 173 

22 Sept., ,, 177 

30 Sept., 55 179 

19 Jan, 1848 |} 191 
8 June, 1846 15 

14 July. 29 

19 Aug, , i 38 

19 Mar., 1847 111 

Ditto ,, 113 
3 Sept., ,, 162 


Districts. 


Ardee ° e 
Annagh F 
Alick "CLough) « 
Ardanairy . 
Askillaun . 
Blackwater . 


Borrisokane. 


° 


Borris in Ossory 


Boyne . . 
Ballybay [. 


Brusna (Ferbane) . 


Ballycasey . 
Ballinhassig 
Ballinderry . 


Ballyteigue. 
Ballycowan . 


Broadlough. 


Brickey . 
Boley . . 
Ballinakill . 
Boardsmill . 


. 


e 


ey 


Ballinaskea and Castle- 


rickarde. 
Breeogue . 
Balla . . 
Ballynahown 


Ballinamore and 


Ballyconnell 
Burton Hall 
Burren . 


Cahore . 

Cappagh =. 
Comogue . 
Clonakilty . 
Cork Slob . 
Carriggower 


Carrigans . 
Curraunboy, 


Cuilmore . 
Cameloon . 


Carbury Mill Stream 


. Castlebar Lakes 


e ¢ 


Carrowmore Lake . 


Clonlost. . 


Castle-Bernard . 


Cavetown .« 
Curragha . 
Croghan. . 
Castlemartyr 
Coolaney . 
Carrowbeg . 
Cross Lough 
Clongill. 


Dungolman, 


Deel . e ° 
Dunkellin . 
Derrylin. . 
Drumbominy 
Drumeliff . 


° 
e 
e 
° 
° 
e 
« 
° 
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APPENDIX (C.)\—DRAINAGE, NAVIGATION, 
Acts 5 and 6 Vict., cap. 89; 8 and 9 Vict., cap. 69; | 


Return of Districts in which Finan Nortces have been issued, from the passing of the Act in August, | 
Note.—The Numbers omitted have been transferred 


Counties 
in which situate. 


Louth and Meath. .» 
Galway. . 6 «© « 
Mayo .« « « « »« 


Wicklow . . © « 
Mayo . . +6 « . 


Meath and Kildare . 


Tipperary . 

Tipperary and Queen's s 

Meath, Westmeath, Kil- 
dare, and King’s. 

Roscommon .. . 


King’s . 2. © « » 
Tipperary . + «© « 
Cork. . 

Westmeath and King’s 8 


Wexford . ° . Py 
Kildares 2. - «© « 


Mayo . « «© « «+ 


Waterford . ‘ 
Galway. . i 
Meath « ° r . 
Meath . . ‘ 


Meath ° . * . ° 
Sligo e . oe . 


ay 
Westmeath and Kine! 8 
Cavan, Fermanagh, } 
Leitrim, & Roscommon 
Carlow and Kildare . 
Carlow. . «6 « 


Wexford , 
Galway. . 
Limerick . 
Cork. . . 

Ditto . 
Wicklow. 
Donegal « « «© « 
Mayo ° e « e . 


Ditto . 2. 6 e 
Ditio ee e @ 


Ditto . e ry . ry 
Kildare. . « 


M ayo e r . ° 


Westmeath. . . 
Kings . 2. « . 
Roscommon . 

Meath and Peblin. 
Roscommon . 
Cork. * e 
Sligo. . 
Mayo . « 
Ditto . e 
Meath . . 


e 
° 
° 
. 
e 
e 


Westmeath and Long- 
ford. 

Meath and Westmeath 

Galway e . . 

Fermanagh. . 

Ditto . . .« 

Sligo . « « 


° 
° e 
e ° 
e e 


425 June, 


Date when 
Works 
commenced. 


4 June, 1844 
25 Oct., 1846 
24 Nov., 5, 


5 June, 1844 


7 April, 1845 
15 June, 1846 
22 June, ,, 


lAug,, 5, 


28ept., ,, 

8 Sept, ,, 
14 Sept. ,, 
15 Nov., 1847 


1 Jan., 1847 
14 Dec., 1846 


9 Jan., 1847 


19 April, 1847 
1 Sept, 5, 
Ditto. . 


Ditto . 


16 July, 1849 
99 


30 June, 1846 


1 Aug., 1848 
13 April, 1845 
7 July, 1846 
7 Sept., 
20 Ort, 45 
29 Dec, ‘i 
17 Mar., 1847 


8 April, ,, 


99 


9 Jan., 


2? 


16 Jan., 
2Jan., 1 


93 


847 
2? 


a? 


33 


22 Bae 1849 
9 Aug., 1847 
22 June, 1849 
2 July, 9 
3 Sept, 5, 


27 Aug., 1849 


18 June, 1846 


of 


pt. 
1 April, 1847 
Ditto ,, 
3 July, 1849 


Statute 
Acres, 
78 ,0U0 
13,120 
6,064 


1,490 
1,500 


50,000 


20,550 
35,840 
304, 139 


3, 300 


389,120 
7,680 
23, 500 
1,658 


26,752 
1,000 


1,000 


8,800 
3,500 
1,350 
6,850 


3,900 


'180,480 
30,720 
15,000 


101,455 


5,760 
40,000 


7,000 
34,856 
61,184 
_ 2,000 

330 
12,000 


3,330 
200 


500 
400 


1,500 
1,600 
800 


3,500 
38,000 
8 000 
2,500 
8v0 
12,960 
90,744 
330 
399 
1,890 


28,000 


64,000 
88,320 
3, 000 
1,000 
14,294 


Length 
of Rivers 
or Prin- 
cipal 
Drains to 
be made 
or Im- 
proved. 


Statute 

Miles. 
123 

6 


2 
66} 


on 


Area of Flooded 
and Injured 
Lands originally 
estimated to be 
drained or 
improved, 
Statute Measure, 


A. Rr. P. 


3,240 
1,130 
4v0 


241 
210 


3,851 


— 
— 


1,206 
3,232 
7,059 


350 
15,687 
351 
1,513 
198 


he bO 


_ 
ooo i) oocoo. o& — a= CONWW oe tet bD On 


2,921 
235 


212 
827 
312 
415 
989 


_— 
Qo 
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AND WATER POWER. 
9 Vict., cap 4; and 10 and 11 Vict., cap. 19. 

1842, to the present date, showing the Expenditure and Employment thereon to 31st Dec., 1850. 
to the Land Improvement Act, 10 Vict., cap. 32. 


Land on Expenditure | Expenditure cae Length no ‘of 
Revision, and from for one Year | ° aaa . Men's 


Detailed Survey; commencement ending Rivers : 
of District of Works to /3lst Dec., 1850, ae and eos —_— 
found benefited |3lst Dee., 1850, including — a Drains | w ae £ 
by the including Interest on | ™°™°%P* |onened in “vr . 
proposed Works.| Interest on jborrowed Money. 1 950 1850. 830.” 
Statute Measure./borrowed Money. : ; 
Ao OR. P, £. s. d. £. s. d, - sa piety 
oe 15,061 10 8 | 3,360 17 11 | 74,193 24) 42,699 | Ordinary proceedings. 
1,161 236) 3,604 2 8 499 18 0| 2,889 e 4,245 | Summary proceedings. 
921 2 30 | 2,913 12 11 37 0 4 oe oe oe Ditto; 2nd assents received. Final award 
made 30th April, 1850. 
v6 42 10 2 ee oe ee . Ditto; works not commenced. 
oe oe oe oe oe Ditto; works executed by the Marquis of 
Sligo under the Land Improvement Act. 
3,827 218 | 12,279 18 7 11 0 0 ve oe ve Ordinary proceedings ; final award made 16th 
March, 1849. 
1,464 2181 8,363 0 3 899 14 3 | 14,586 3 | 8,287 Ditto. 
4,000 0 0| 16,612 7 6 | 4,724 8 6 !161,465 94 59,079 Ditto. 
oe 39,843 0 2] 9,303 9 8 /381,919 143/109, 267 Ditto. 
414 3 27 878 0 9 21 8 8 ee ee oe Summary proceedings; final award made Ist 
Oct., 1850. 
16,860 0 0 | 51,207 0 5 | 21,494 8 0 '1,182,181 44 |273,661 Ditto. 
753 3 6} 3,710 12 2 372 0 6] 5,470 ee 1,574 Ditto; 2nd assents received. 
1,484 120 | 7,452 5 0} 2,080 5 8 |152,008 144) 33,873 Ditto ditto. 
311 0 38; 1,296 2 1 44 6 7 oe oe oe Ditto ditto; final award made 30th 
April, 1850. 
3,187 0 0 | 25,786 11 8 | 9,641 1 0 |190,379 7 (120,272 Ordinary proceedings. 
215 2 29 746 16 6 416 6 ve oe ee Summary proceedings ; final award made 16th 
June, 1849. 
198 319} 1,283 1 5 62 11 5 oe oe 405 Ditto; 2nd assents received, Final award 
made 26th Oct., 1850. 
s 81 9 3 oe oe oe o Ditto; works not commenced. 
683 0 4; 2,190 10 4 472 7 4) 19,241 52; 7,6762 Ditto; 2nd assents received. 
430 3 3 1,158 7 1 54 16 A 1,488 oe 297 Ditto ; final award made 26th Oct., 1850. 
1,428 312} 4,182 11 9 848 6 3 | 34,704 ee 13,267 Ditto; 2nd assents received. Final award 
made 26th Oct., 1850. 
738 020; 2,216 18 11 180 12 3 | 16,523 ee 819 Ditto ditto, 
ee 49 12 3 ve os oe oe Ditto; works not commenced. 
ee 8,372 3 6} 6,104 9 7 | 95,650 18 |103,312 Ditto. 
1,758 211 | 5,40414 4| 3,272.10 9 {186,406 G4) 45,072 | Ditto: 2nd assents reesived. 
‘ Ordinary proceedings, Drainage and Navigation 
oo ANG 249 be 8 | ao) 088 20: O a18,a80 ag 120,900 { combined, Shannon and Emme Junction. 
oe 38 12 9 oe oe ee oe Summary proceedings ; works not commenced, 
oe 19,173 14 2 | 10,783 11 7 570,130 461/145, 000 Ditto. 
o- 3,756 9 6) 1,128 10 6 (124,779 # 15,946 | Ordinary proceedings. 
3,621 112; 9,015 7 2 460 5 3 436 ++ |. 275 | Summary proceedings; awaits 2nd assents. 
ae 2921} 8,822 1411! 1,190 8 6 | 65,494 3 | 19,732 . Ditto; 2nd assents received. 
292 0 30; 9,699 18 4 438 13 5 ee ve oe Ditto ditto. 
209 120] 5,727 2 9 262 0 3 ee oe oe Ditto. 
592 031] 3,902 7 4} 67. 9 10 o° oe o Ditto; 2nd assents received. Final award § 
made 30th April, 1850. 
634 218) 2,615 11 10 136 11 4 oe ee ve Ordinary proceedings ; Final award made 26th 
Oct., 1849. 
46 0 31 311 5 5 44 7 3 ve oe 216 Summary proceedings; 2nd assents received. 
, Final award made 26th Oct., 1850. 
57 3 8 322 11 1 19 3 6 oe oe oe Ditto ditto, 
72 3 37 595 8 9 27 7 9 oe o 218 | Summary Proceedings; 2nd Assents received ; 
final award nade 26th October 1850. 
185 227; 2,05415 1 77 8 7 ee oa oe Ditto ditto; final award made 29th 
April, 1851, 
196 0 20 628 8 0 017 11 oe os oe Ditto ditto ; final award made 19th 
October, 1849, ; 
199 2 30 786 11 9 59 11 0} 3,690 oe 886 Ditto ditto; final award made 30th 
April, 1850. 
648 2 51 2,171 14 3 102 18 83 oe oe oe Ditto ditto. 
2,424 0 0] 6,636 16 1 1,784 11 4 | 55,411 23) 18,769 Ditto ditto, ‘ 
824 314] 1,855 18 § 874 8 3 | 21,3734 i 12,283 Ditto; awaits 2nd assents, 
407 332); 1,447 10 6 917 1 ahs oe oe Ditto; final award made 30th April, 1850. 
: ae : i: ae 2 a Le ! 3 | 30,4882 2 aa ic 2ad sents received. 
’ 311 6 | 4,691 4 itto itto. 
oe 318) 2,811 14 3 2,255 8 4 59,624 24] 45,128 Ditto ditto. 
0 oe ee oe itto, 
91 0 35 5615 3 141411 oe os oe Ditto ditto. 
ote 38 9 0 os Soe es oe Ditto ; works not commenced. 
2,298 316; 8,095 13 8{ 1,454 18 8 | 83,410 43) 24,410 Ditto ; 2nd assents received. 
4,897 3 0| 12,534 7 3] 1,70812 4 | 46,730 17} 12,271 | Ditto ditto. 
9,006 1 33 | 23,270 F : sag i 10,845 . 16 itu: awaits 2nd assents. 
171 3 14 589 “ oe . itto. 
134. 2 5 322 1 3 312 6 oe se 47 Ditto; final award made 30th April, 1850. 
637 326] 2,561 6 9 | 1,926 12 3 | 95,157 24} 33,032 Ditto; 2nd assents received, 


Quantity of 


Total 


N 2 


88 


26 Oct, 


f 18 Jan., 


3 Sept., 


1 Feb., 


4 Dec., 


23 Nov., 


30 Nov., 


1 Feb., 


Date of 
8 Final Notice. 


1847 


29 


19 Jan., 1848 


1847 


28 Mar., 1846 
17 Dec., 
10 April, 1847 


99 


1 14 May, 1846 


9°? 


4 Mar., 1847 


9° 


19 Jan., 1848 


1846 
1847 


33 


131 July, 1846 
3 Sept. 1847 
7 Jan., 1845 
18 June, 1846 
gq 22 July, 1846 
5 Sept., 5, 
30 Oct., ,, 
| 27 Nov., 
§ 18 Jan., 1847 
4 Mar. ,, 
19 >> 2? 
19 Apr., 99 
| 3Sept., 5, 
3 3? > 
3 3) >? | 
2 June, 1846 
4 29 2? 
3 July, ,, 

924 July, ,, 

f 16 Sept., 5, 
26 Oct., 55 
24 Dec., 5, 

f 12 Mar., 1847 
17 May, ,, 

3 Sept > 99 
4 ”? 99 
22 33 33 
4 Nov., 5, 
23 99 99 
j 19 Jan., 1848 
| 29 June, 1846 
2 Oct., 39 
22 9? 9? 

4 30 Nov., 55 
28 Dec., 9 
28 Apr., 1847 

5 May, ;; 


IRELAND :—APPENDIX TO NINETEENTH REPORT 


(C.)—Return of Districts in which Final Notices have been issued, from 


Num- | 
i ber of | 
District, 
ri or 1 

Final | 
Notice.! 


Districts. 


164 | Dunmore . . . « 

182 | Dunmoran. « -« 

192 | Derryholmes . es 
81 Eslin e e * . ry 


7 | Fane . © «© « « 
Fergus . 
Foranwell . 2. 6 


8 Glyde . > 6 ° e 


Gorteen. « 2 © 2 


Garr, 2. « & -« 


187 | Glenarriff River (Red 
Bay). 
190 | Grifinrath. . . . 


58 | Headford . . «6 . 

79 | Hind (the River) . 

87 | Hermitage. . . 

36 Inny. ° o e ° . 
168 | Irishtown, Ongenstoun, 


and Grange Streams. 


6 | Kilmannock . . . 


| 


Districts 
in which situated. 


Galway, Mayo, and 


Roscommon, 
Slivo ° ° e ry e 
King’s . 2. 6 6 
Leitrim. .« « e« . 
Louth e e e . 
Clare and Galway 7 8 
Kildare . ry ° e e 
Louth, Meath, Cavan, 

and Monaghan. 
Kildare e . « * e 
Ditto . . ° e e 
Antrim e e e Py . 
Kildare ° . . e e 
Leitrim. . . . , 
Roscommon, . « .« 
Kildare. 2. 2. 6. 
Meath, Westmeath, 


Longford, and Cavan. 
Meath . . 2. « « 


Wexford . . « « 


18 | Killimor, . «6 «© «| Galway. . 2. 2 
31} Kilmaine . . . «| Mayo . 2. 6 « 
41 | Kilbeggan . . « « | Westmeath and King’s 
54 | Kilbride . ». «  . | Kilkenny and Tipperary 
57 | Kilmurry « » {| Meath... . . 
78 Kill . ° e e . . Cavan . e e e ry 
105 | Kileock. . . © «| Meath. . 2. © . 
112 | Kinmeen . . « « Fermanagh a ee 
124 | Kilmaganny . . «| Kilkenny . . «© . 
158 Kilchreest . ry . . Galway . ° ° e 
160 | Keenagh . « « . | Longford . 2. 2. 
163 Kisdoon ry e ° ° Tipperary . . . e 
11 | Longford . . «© «| Longford . . . . 
12 trha . e » « o | Tipperary . ‘ 
26 | Loughnasaggart Meath and Westmeath. 
32 | Lough Gara and Mantua Roscommon, Mayo, and 
Sligo. 
43 | Loughs Oughter, Gowna,| Leitrim, Longford, and 
and River Erne. Cavan. 
53 | Loughans . . . . | Kilkenny . . 
68 , Lough Neagh . . . | Derry, Antrim, Down, 
Armagh and Tyrone. 
109 | Leeshorough . . .j| Monaghan. . . . 
151 | Lough Crew , «© «| Meath. . 2. . . 
166 Lough Dalla . . «| Mayo « 2. «© « . 
170 | Lavally. . «|; Galway. . yee 
174 | Lough Mask and River Galway and Mayo . 
Robe. 
183 ; Loughs Corrib, Mask, *3 and 
and Carra, County of Town of 
Galway. 
188 Lisduff e ° . . e Galway e e e e . 
193 | Lough Lannagh . .| Mayo « . 6 « « 
23 | Moyoure . . . «| Mayo . .« « « 
45 | Mullafarry . . . .| Ditto . o . 6 
52} Main . . . . ,! Antrim < ew Ms 
60 | Miles and Templebryan| Cork, - «© «© « « 
72 | Mullawn . . | Mayo « «6 2. « - 
140 | Maghera . . - | Down . « » « « 
141 | Moyne and Crosspatrick Mayo - . °° 


| 15 Feb., 


Date 
when Works 
commenced, 


6 Aug., 1849 


3 July, ,, 
8 June, ,, 
27 April, 1847 


2 April, 1846 
1847 
10 April, ,, 
11 April, 1846 
8 Dec, ,, 
22 April, 1847 
18 June, 1849 
12 May, 1847 
10 April, ,, 


4 May, 


23 


15 Sept., 1846 


1 June, 1845 


6 July, 1846 

19 Aug. 1846 
1 Feb., 1847 

31 Oct., 
Dec, ,, 

1 Mar., 1847 

29 


1846 


Pid 29 
1 Apr, ,, 
I May, ,, 
25 June, 1849 
17 June, 1846 
29 June, ,, 
1 Aug., ,, 
9 Sept, 5, 
130th, xs 
1 39 9% 
3 May, 1847 
1Apr., 5, 
7 June, ,, 
2 July, 1849 
Lad 33 
11 June, ,, 
1 Jan., 1848 


11 June, 1849 


299 
23 July, 1846 
27 Nov. ,, 
3 Mar., 1847 
16 Jan. ,, 
2 Aug. 

20 Sept.) 3, 


Area of 
Catch- 
ment 
Basin. 


Stat. 
Acres. 


96,161 


7,680 
22, 400 


19,840 
87,400 
134,400 
3,800 
176,813 


7,170 


3,600 
9,200 
900 
3,520 
16,000 
600 


231,116 
3,840 


8,532 


46,341 
10,000 


88,030 


8,000 
2,000 
17,000 
3,230 


1,000 
18, 000 
20, 800 
18,000 


13,720 


72,320 
8,900 
2,500 

128,000 


260,480 


3,500 
1,411,320 


11,922 
2,396 
4,500 

28, 160 

225,000 


780,000 
2,400 
21,440 
6,000 


2,210 
57,600 


10,285 
400 


19,000 
600 


Length 
of Rivers 
or Prin- 
cipal 
Drains to 
be made 
or im- 
proved. 


Stat. 
Miles. ae 
40 ,803 
6 764 
10 | 2,788 
15 | 1,855 
64, 1,449 
521 8,388 
5 878 
44 | 6,887 
oe 1,231 
Qh 938 
3 516 
14 327 
1 166 


Area of Flooded 
and Injured 
Lands originally 
estimated to be 
Drained or 
improved. 
Statute Measure, 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 89 


the passing of the Act in August, 1842, to the present date, &c.—continued. 


Quantity of Total a | i 
| Land on Expenditure Expenditure | Quantity; Length yet | 
| Revision and from for one year | of Rock of Men’s 
| detailed Survey | commencement ending | and Rivers iehowe ia 

of District of work to | 31st Dec., 1850,| Earth- | and davis? ___. 

found benefited | 31st Dec., 1850,) including work | Drains aoe of 

by the including interest on | removed jopened in) an 
Proposed Works. Interest on jborrowed Money./in 1850, | 1850. 1850,” 
Statute Measure. borrowed Money. : 

as : Cubic Stat. 
a £. 8 de £0 8. d. Yards. | Miles. ; 
ee 10,632 711] 8,163 2 3 (151,732 63, 96,000 | Summary Proceedings, 

881 0 35 3,252 5 7 2,268 5 10 | 99,916 4§| 52,183 Ditto ; 2nd assents received, 

5,039 323) 5,433 6 1] 4,046 15 4 [295,630 30 | 71,652 | —_— Ditto. 

2,400 215 | 9,460 19 4] 3,954 13 3 |166,537 22 | 63,960 Ditto; 2nd assents received. 

1,529 020) 8,176 1 3) 1,648 6 6 | 82,422 § 22,696 Ordinary proceedings, , 

9,557 0 5 | 26,0388 15 2) 3,441 5 9 | 8,829 ° 29,451 | Summary proceedings; awaits 2nd assents, 

928 120/| 3,366 5 8 643 6 0} 31,580 43, 7,021 Ditto; 2nd assents received. 
o> 26,898 5 2] 4,607 5 6 {168,016 7 | 55,614 | Ordinary proceedings. 

1,440 012) 3,512 18 1 47 6 oe . oe ee ee final award made 16th | 

ne ; 
944 023/ 3,806 19 5 83 9 6| «- . - Ditto; 2nd assents received final award | 
made Ist October 0. 
526 030; 2,831 18 4) 1,462 17 5 | 41,908 | 3 | 15,321 Ditto ditto. 
ee 49 16 6 oe ; 8 | ee es Ditto ; works not commenced. 
304 1204 1,029 17 11 5413 1 o- | oe 370 | Ditto; 2nd assents received ; final award | 
| made 16th September, 1850. 
3,864 2 27 | 12,978 8 4,022 15 10 ; 99,770 | 4} 58,5692! Drainage and Navigation combined ; summary 
proceedings; 2nd assents received, . 
150 1 38 333 7 2 116 5, oe oe ae Summary proceedings; second assents received ; 
| final award made 16th June, 1849, 
16,181 3 30) 24,557 15 6 | 4,390 14 6 | 67,8212! 3} 54,772 Ditto; awaits second assents, 
oe 32 14 3 oe [ oa boas ee Ditto ; works not commenced. 
* 
509 112) 9,966 8 5 17 7 di oe oe oe Pinney ee ee final award made 26th } 
, ctober ‘ 
8,426 1 24 | 33,024 15 3] 8,512 2 8 |380,885 291/146,763 | Summary Proceedings ; 2nd assents received. 
1,129 3 30] 11,033 19 2) 1,265 5 8 | 32,064 3h) 20,235 ie preerne | ae received, 
inal award made pri P 

6,956 210] 16,812 5 0| 8,383 16 8 (535,969 1731122 ,639 Ft ak drainage and water-power; awaits 

nd assents. 

2,792 116) 5,486 7 7} 1,346 0 11) 81,212 61) 23,889 Ditto. 

369 1 22 948 16 2 118 0 oe ° ee ea: eran made 30th July, 1849, 

1,611 0 0} 2,821 9 8 139 8 8) «es ee oe itto; awaits 2nd assents, 

"491 311 1,867 ll 6 279 15 1 | 19,060 ee 2,705 Ditto; 2nd assents received, Final award 
made 16th September, 1850. 
87 3 31 257 18 5 25 0 4 ee ee 148 Ditto; final award made 2nd Sept., 1850, 

3,433 2 0| 6,772 16 2}! 3,350 16 3 190,017 133} 49,884 Ditto. “ 

oe 180 18 2 01111 ee ee ee Ditto; works not commenced. 

2,794 127} 3,420 3 4] 2,457 8 1 |147,385 15 | 43,774 Ditto, 

1,570 3 39 117 11:10 214 8 ee ee oe Ditto; works not commenced. 

5,389 330 16,109 8 3} 3,746 0 41 94,302 43) 48,878 Ditto ; 2nd assents received. 

1,059 113] 3,549 17 6 9413 4 oe ° oe Ditto; final award made 8th October, 1850. 

193 1 38 709 2 2 3.2 6 ee ° oe Ditto ; final award made 6th Sept., 1849. 
5,475 035 10,321 6 1 596 7 1 o6 . on Ditto ; awaits second assents. 
11,704 2 15 | 35,489 3 1] 8,575 11 7 /103,311 13) 85,541 | Drainage and navigationcombined. Summary 
proceedings. 2nd assents received. 
. 3,203 11 5 144 17 0 oe ee oe Ordinary proceedings. 
° 87,609 6 3| 31,406 9 8 |181,980 9 (245,151 Ditto; drainage and navigation combined. 
’ ’ ’ ’ 8 
813 314] 4,563 5 11 1,585 2 11 | 51,161 ae ee ney proceedings ; ae assents received, 
489 0 34] 2,742 14 6 387 5 91} 5,267 ee 2,4 itto. itto. 
999 215] 2,640 1 31 1,958 12 6 | 54,032 15 | 46,118 Ditto, 
3,340 236] 6,659 3 2 5,061 5 8 {111,652 3 | 94,306 Ditto. : 
#9 14,881 18 4 | 11,377 14 6 {175,218 74/167 ,688 Ditto; drainage and navigation combined. 
os 88,999 5 0 | 42,383 2 6 (386,920 73500,751 | Ordinary proceedings. Ditto. 
452 2 5] 1,401 411 356 3 8! 2,684 oe 1,418}, Summary proceedings, 
oe 7,463 18 1] 5,584 17 11 /118,781 83) 86,071 Ditto; 2nd assents received. 
1,040 311} 8,772 14 8) 1,421 12 7 | 18,221 34} 20,951 Ditto ; Ditto. Final award 
made 26th October, 1850. 
326 015 990 12 11 1919 0 Pa ee . Ditto; final award made 30th April, 1850. | 
se fk 7 os ex oe Ordinary proceedings ; works not commenced. 
Legal difficulties. 
ee 1,064 11 6 38 14 9 oe ee ee Summary proceedings; 2nd assents received. | 
74 3:13 364 16 10 54 15 10 oe 291 Ditto; second assents received. inal 
: award made 26th October, 1850. 
oe 1,457 8 9 65 9 4 . . . Ditto; awaits 2nd assents. 
96 132; | 69114 2 40 5 . ‘i ee Ditto; 2nd assents received. Final award 


made 30th April, 1850. 
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(C.)—Return of Districts in which Final Notice have been Issued, from 


Length Area of Flooded 


of Rivers ; 
dean Becae witwehen | er ot ite Lands oiinally 
Fi i Not Districts, : hich. e ie Works Catch- Dratna te estimated to be 
inal Notice. TS aE Ua commenced, ment ; Drained or 
B be made 
asin. | ot Im- Improved, 
proved Statute Measure, 


Statute | Statute 
Acres, | Miles, ss Bs 
12 May, 1847 Martinstown (Carbury) oe oe ee 116 0 
22 Sept. ,, Moniveas » « « «© | Galway. 6 Aug., 1849 | 54,000 23 3,778 0 
2 July, 1846 Nobbers . - « «| Meath . . . . «| 16 July, 1846 | 40,000 ig 865 0 0 
5 Nov., 1844 Oranhill, . + + .j| Galway. . . - | 14 Apr., 1845 | Not as- 83 974 16 
certained. 


24 June, 1846 Owenabrockagh . ./ Mayo . . . . «| 23 July, 1846] 6,000 43 


8 Oct., ,, Owenkeagh . . «| Cork, «. « . . 2} 26Qct, ,, | 15,700 5 405 
30 Nov., 1846 Quins 2. . . 2] Clare 2. . ww] Mar., 1847 | 37,120 18 1,656 
13 May, 1851 Quoile » . . . .| Down . . ee... e- 57,000 8 1,380 


4 June, 1846 Redbog. . . . .|Meath. . .. ./| 16 June, 1846 


Rath or Clooneen . . | Westmeath & Longford | 8 Sept.. ,, | 15,000 7 1,238 
Ratooragh « . «© «| Cork. . © « . «1 9 Nov, 3, 2,780 52 288 
= Rinn and Blackriver . | Leitrim and Longford . | 12 Apr., 1847 | 74,000 17 4,097 
3 Sept., 1847 Red Cross . « » «| Wicklow . . . ., a 6,700 4 
23 Nov., 5, Raheens . « . .{ Carlow. . . .. ie 3,567 4} 424 


30 May, 1846 Strokestown - | Roscommon . . «| 15 June, 1846 70,000 452 7,397 
19 June, Shrule . . . « «| Mayoand Galway. . | 10 July, ,, | 27,000 13 3,068 
30 July, Shinrone . « . ./ King’s. . 2. e | Il Aug., ,, | 35,840 8 1,217 
12 Oct., Shandon . . - | Waterford . . .» 21 June, 1847 160 oe 40 
29 Dec., Shandum . . . «| Mayo . .. . .| 9Jan, ,, 700 24 127 


oo 
oo 
bS 
oo S Cocco to) Qooorn coocoeoo o oo oa i—] oS ow] oo = 


- > Oo oooco Oo eocon ooceoo Oo occ S i] 


1 Feb., 1847 Sow. . « + . «| Wesford . . . . | 22 April, ,, 14,000 92 1,998 
Ditto ,, Shanagolden . . . | Limerick . . . «| 8Mar, ,, 14,270 24 1,012 
3 Sept, 5, Shanbogh . . . . {Kilkenny . . . . bs 2,500 ed 361 
Ditto ,, Saleen Lough . «| Mayo . . . 20 Jan., 1848 {| 2,850 2 886 
26 Oet., ,, Skane . . . . .{Meath. .... - 24,000 11 3,900 
4 June, 1846 Turloughmore. . .{ Galway... . . 9 June, 1846 |212, 480 19 4,881 
15 Sept. ,, Templemore. . . . | Tipperary . . . ./|15June, ,, | 33,000 124 3,448 
30 Mar., 1847 Tawnawoggaun . .| Mayo . « « . «| 22 May, 1847] 2,200 5 314 2 0 
28 Apr., 1847 Wilkinstown . © . | Meath . . . . «| 12 May, 1847 | 10,600 6 373 0 0 
2 Oct., 5, Wottonstown . . «| Louth «. . . . «| 14Jan., 1850 1,300 4 309 1 0 
2 Oct.,' 1846 Youghal . . . .!|Cork « . . . «| 14 Oct, 1846 1,547 ane 220 0 0 
Totals. |6,751,305) 1,5403/304,219 0 23 


Add quantity of land originally estimated 
for districts not yet revised . . a 


Office of Publie Works, Dublin, 1851. 
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the passing of the Act in August, 1842, to the present date, &c.—continued. 


Quantity of Total 


Equiva- 
lent of 
Men’s 

Labour in 

. Day’s 

Drains Work of 

one Man 


Length 
-of 


Statute 
Miles. 
32 | 61,000 
5 | 29,276 
oe 533 
9% | 71,549 
63 | 14,566 


182 | 49,601 


Land on Expeuditure Expenditure Quantity 
es ' of Rock 
Revision, and from for one Year, nal 
Detailed Survey | commencement ending Barth- 
of District of Works to [31st Dec., 1850, eyiaull 
found benefited [31st Dec., 1850, including iameavett 
by the including Interest on ey 
proposed Works.| Interest on _|borrowed Money. 1850 
Statute Measure./borrowed Money. ' 
Cubic 
A BR P. £. os. d. £8. | Yards. 
° 18 17 3 oe ee 
. 5,371 15 9} 3,607 9 0 {120,435 
1,357 1 3] 7,103 12 4] 1,701 5 6) 78,841 
974 016] 3,879 1 1 25 5 5) oe 
379 035] 3,152 1 5 116 14 5 120 
393 215] 1,372 6 10 3 011 oe 
3,988 230! 9,174 7 81! 3,849 9 10/ 99,179 
oe 84 911 a7 64 2 238 
941 2 8 990 4 7 3.5 5 oe 
1,186 3 6] 5,099 2 1] 904 19 9 | 58,1902 
244 1 0 $07 12 9 36 5 5 ae 
5,691 1 11 | 12,573 16 10 | 4,062 8 10 |108,120 
e 47 8 10 ee ee 
. 37 11 0 ee ee 
se 27,666 4 0| 7,172 16 1 {197,301 
4,918 3 23 | 19,651 16 3} 4,909 17 0 |161,085 
1,479 319 | 6,891 4 6] 1,501 18 10 | 72,839 
43 115 989 0 6 45 10 10 oe 
132 1 33 769 0 4 80 18 7 oe 
1,983 010; 7,983 6 2] 1,185 7 7 | 61,416 
1,688 028 | 3,468 3 1 298 211 ar 
as 57 16 0 6 os 
909 314] 3,074 0 10 920 11 5] 9,630 
ae 72:13 9 oe as 
7,700 0 0 | 37,216 10 5] 7,711 13 114,149 
3,648 0 0] 12,524 8 8] 4,257 16 
294 1 0] 1,331 7 3 44 12 o. 
700 237); 1,820 4 10 8 7 a 
316 117 963 6 5 883 13 1 | 65,373 
271 2 22) 16,676 1 6| 7,249 2 10 {103,453 
215,835 1 0 {1,187,009 8 2*/357,503 18 3 /9,341,663 
139,029 214 


emcee: 


354,864 3 14 


172 {106,766 


7 | 48,767 
42 | 26,866 
= 1063 
e 89 
52 | 10,977 


0 
3 177,508; 18 | 62,969 
9 
6 


91 {122,490 


oe 106 


7 | 15,250 
1 | 85,528 
5454/4,592,383 


Summary proceedings; works not commenced. 
Ditto. i 


Ditto; 2nd assents received. 


Ordinary proceedings; final award made 4th | 
Apnil, 1849. 
Summary proceedings; 2nd assents received. 
Final award made 26th October, 1850. 
Ditto; final award made 30th April, 1850. 


Ditto; 2nd assents received. oe 
Ordinary proceedings; drainage and navigation. 


Summary proceedings ; final award made 6th | 
Sept., 1849. 
Ditto ; 2nd assents received. 
Ditto; draft award made. 
Ditto; awaits 2nd assents. 
Ditto ; works not commenced. 
Ditto ditto. 


Ordinary proceedings. 
Summary proceedings; 2nd assents received. 
Ditto ditto. f 
Ditto; 2nd assenis received. Draft award | 
made, 

Ditto ditto. Final award made 30th § 
April, 1850. j 

Ditto ; second assents received, 

Ditto; awaits second assents, 

Ditto; works not commenced. 

Ditto; second assents received. Final 
award made 29th April, 1851, f 

Ditto; works not commenced. : 


Ditto ; second assents received. 
Ordinary proceedings. 


Summary proceedings; second assents received, 
Final award made 26th Oct., 1850. } 
Ditto ditto. Final award made 19th | 
Oct., 1849, I 
Ditto; second assents received. 


Ditto ditto. 


* Interest included, £92,718 2s. 2d. 


By Order, 
E. Hornssy, Secretary, 
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DRAINAGE. 


Extracts from the Annual Reports for 1850, of the following district engineers, viz.— 


No. 1. Barry, Frederick, C.E., counties Mayo and Galway, stationed at Castlebar . : 
2. Battersby, Charles J., C.E., counties Westmeath, Longford, Meath, and cole 
stationed at Balnalack g ‘ 4 P 
3. Coneys, Joseph, C.E., county Limerick, stationed at Askeaton 4 . F 
4, Deverell, Frederick G, C.E., county Sligo, stationed at Sligo ‘ ‘ : 
5. Farrell, James B., C.E., county Wexford, stationed at Wexford . . 
6. Fraser, William, C.E., counties Queen’s, ean, Tipperary, and King’s, sediencs 
at Borris-in-Ossory . ‘ : oe ‘ . 
4. Gisborne, Lionel, C.E., counties Leuetord and Roscommon, stationed at Long ford . 
8. Gray, Richard A., C.E., counties Meath, Westmeath, Kildare, and King’s, sta- 
tioned at Kinnegad : ‘ . ‘ 
9. Kelly, John W., C.E., counties Clare and Gales, stationed at Ennis . 
10. King, Martin, C.E., county Cork, stationed at Cork ‘ r ‘ 
11. Klassen, P. I., C.E., counties Westmeath, King’s, and Galway, stationed at petane 


. Latimer, William 8. D., C.E., county Carlow, stationed at Staplestown Carlow ‘ 
» Manning, Robert, C.E., counties Louth, Meath, Monaghan, and Cavan, stationed at 


Castlebellingham : . : ‘ : 

14. Mulvany, Thomas I., C.E., counties Cavan, stat Latta, Tsien aia 
Monaghan, stationed at Belturbet , ‘ ‘ 

15. Ottley, Charles S., C.E., counties mts Demy, moe ‘none and Armagh, 
stationed at Castle Dawson. ‘ : 

16. Roberts, Samuel U., C.E., counties Gdlncs and Rave, stationed at Galway. . 

17. Smith, Terence, C.E., county Wexford, stationed at Bridgetown . . 


O 
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Extract from the ANNuaL Report of Mr. Freperick Barry, C.E., District Engineer. 


Districts of Shrule and Lough Mask and River Robe, in the Counties of Galwhy and Mayq, 
and Moyour, Owenabrockagh, Kilmain, Lough Alick, Mullyfarry, Cameloon, Curraunboy, 
Broadlough, Shandrum, Cuilmore, Mullaun, Castlebar Lakes, Tawnawoggaun, Moyne and 
Crosspatrick, Saleen Lough, Lough Lannagh, Lough Dalla, Balla, and Crosslough, in the 
County of Mayo. 

* * * * * 


In my Annual Report for 1849, I drew a slight sketch of out operations since their 
commencement (1846), and endeavoured to show that, though many obstacles had occurred 
to the carrying out the works with advantage, still far from being unprofitable, they were quite 
the contrary ; remunerative not alone in adding thousands of fruitful acres to the country, not 
alone in collateral benefits, but especially in affording relief, and in assisting to prevent 
demoralization by making what were almost permanent paupers healthy workmen, and thereby 
easing the ratepayers of a considerable burden and heavy tax. I purpose here recousidering 
and continuing this sketch, interesting I think in many points of view, as the works, the 
subject of it, are executed in the most western and one of the poorest parts of Ireland. To 
the Commissioners I trust it will prove satisfactory, as showing that the system adopted by 
them has been carried out with success, and that under any other management the same 
amount of work, and the same cheapness, could not have been obtained. 

* #* * * 


The amount of drainage work executed during the past season has exceeded that of any 
previous year, the labour was considerably greater than the gross amount collectively in the 
years 1846, 1847, and 1848, and more than two and a-quarter times what was given in 1849, 

Number of persons employed during the undermentioned years :— 


18346. .  . «161,491 


1847 . . .  . ~~ 245,479 
1848 . . .  . 165,331 
1349 . . .  . ~ ~©§ 283,387 
1850... «636,066 


During 1850 it was equivalent to the work of 636,066 labourers for one day, and distributed 
in the following months :— 


January ‘ ‘ 26,825 July ; d 87,012 
February. F 21,538 August . ‘ 77,417 
March . ; ‘ 46,697 Septernber 5 85,526 
April . : ‘ 39,043 October . ; 48,553 
May . ; ‘ 58,893 November : 34,134 
June . F i 83,238 December ‘ 27,190 

636,066 


Having been advised that within our estimates there would be no want of funds, the greatest. 
exertions were made to push on the works in the ‘proper season, and the above shows that 
during the summer nearly four times, and during the spring and autumn not quite twice as 
many men were employed as in winter. A useful contrast to former years, when we were 
obliged to act otherwise, from circumstances already detailed. 

The task-work system is that which has been adopted as heretofore in every case, with the 
exception in the erection of bridges or other heavy pieces of masonry, where a contract for 
the work is entered into with a mason or stone-cutter, which after all is only an enlarged 
system of task work. 

* * * * *® 

Between the Ist January and 31st December, 1850, there was expended 31,573/., in which 
is included engineers’ establishment, travelling expenses, incidents, and in fact, every possible 
item of expenditure, with the exception of interest on borrowed monies; of this amount, 
2,947/. has been incurred on plant and tools made this year. Now, I consider that what is 
already in store will nearly complete the districts, and therefore, I estimate that only 9831. of 
the above should be charged to this year’s account of work, the residue being rightly charge~ 
able to the works hereafter to be executed. The amount expended in executing the season’s 
work will be therefore 29,6097. The quantities to show for this sum are the excavation of 
588,255 cubic yards of earthwork, and 80,236 cubic yards of rockwork, the building of 7,055 
cubic yards of masonry in bridges and weirs, 14,564 cubic yards of masonry in retaining 
walls. Ifthese items are valued at per cubic yard respectively, the account would stand as 
follows :— 


588,255 cubic yards of earthwork, including boulders, gravel, £. os. ad. 
&c. &c., at 64d. per cubic yard . . . . - 15,931 18 13 
80,236 cubic yards of rockwork, at 1s. 6d. . ‘ ; : 6,017 14 0 
7,055 cubic yards ashlar masonry in bridges and weirs, at 
14s. 6d. . ‘ ; , ' . : : 5,114 17 6 
14,564 cubic yards masonry in retaining walls, at 2s. 6d, ; 1,820 10 0 
8,524 cubic feet, ashlar, ready dressed, at 6d. , ' i 213 2 0 
29,098 1 74 
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If the unwatering was deducted from the above, and put in a separate columin, the earth- Appendix (D). 
work would cost 6d., and the rockwork 1s. 43d. per cubic yard respectively. Extract from the 

Total actual expenditure 29,609/., as per estimate, 29,098/., or somewhat less than the gross Keanna Tenork of 
amount expended by us, which, however, includes besides the excavation and masonry, Mr. Frederick 
puddling, metalling, soiling, fencing, making minor drains, stanks, temporary bridges, rough Barry, C.E., District 
rubble walls, and several other items for which, if let by a general contract system, a con- Engineer. 
tractor should be paid, besides the engineer’s establishment, and still these prices for exca- 
vation and building alone are much below what a contractor would charge. The general 
railway prices in Ireland, are for earth, 9d. to ‘10d.; rock, 1s. 9d. to Is. 10d.; bridge 
masonry, 20s., rough hammered, 6s. In England they are considerably higher. 

* * * * * 

I have now to draw attention to the beneficial aid which the employment afforded by our 
works has rendered to the poor law. During the past year as previously stated, we have 
employed two and a-quarter times more labourers than in 1849, and the same remark holds 
true, if we take only those districts which were situated in the Unions of Castlebar and Ballin- 
robe. From these Unions I have been able to get returns of the average number of paupers 
relieved daily during 1849 and 1850, of which the following is a copy,and in columns 
attached I have placed in a corresponding manner the average number employed by us at the 
same periods in the same Unions :— 


ScHEDULE of Poor Law Retier and DrarinacE EMPLOYMENT. 


1849, 1850. 

Castlebar Union. || Ballinrobe Union. || Castlebar Union. Ballinrobe Union. 

Daily Daily Daily Daily || Daily Daily Daily Daily 
Average | Employ- || Average | Employ- |] Average | Employ- Average | Employ- 

Relief, ment Relief, ment Relief, ment Relief, ment 

In and Out- in Tn and Out- in In and Out- in (In and Out- in 

door, | Drainage. | door. Drainage. door. Drainage. : door. | Drainage. 
January. . . | 12,474 re 15,619 | 4,753 426 | 3,292 290 
February .  . | 16,415 es 20,965 | 8,092 453 ; 3,614 267 
March . . . 17,045 os | 24,865 Bt TO 852 3,795 818 
April . . . | 20,965 oe 27,148 6,412 797 4,407 616 
May. . . . | 22,302 ie | 29,770 we 4,613 1,137 5,249 1,111 
June. . . . | 24,507 81 || 31,069 122 | 4,8u2 1,537 7,809 1,612 
July.» « « } B6,551 371 || 29,901 937 5,705 1,668 ; 7,043 1,531 
August , . . | 20,307 520 || 22,275 950 | 2,268) 1,411 | 2,376; 1,458 
September ... 6,223 955 || 10,252 1,08] | 1,816 1,363 1,878 1,880 
October. . . 3,619 709 4,349: 579 | 1,540 725 1,677 1,101 
November . . 3,990 456 3,679 560 1,680 436 1,449 626 
December . . 5,530 552 3,523 291 1,295 284 1,466 626 
179,928 3,644 |'223,415 4,550 | 48,251 | 11,139 | 44,055 | 11,936 


EE Ea ETT SE DC UDR SE SSCS AAAS SC EP, 


This at a glance must convince that thousands who were eating the bread of idleness in 

1849, were in 1850 supporting themselves and their families by industrious labour. 
* * * * * 

IT can likewise affirm that there were very few indeed employed who had not at some time 
or other been recipients of public charity. 

During the year there have been made 13 awards, namely, for the disticts of Carrowmore 
Lake, Shandrum, Moyne and Crosspatrick, Mullyfarry, Lough Alick, Mullaun, Broadlough, 
Cuilmore, Camcloon, Curraunboy, Tawnawoggaun, Moyour, and Owenabrockagh. 

The moneys which the proprietors have to repay, certainly exceed that which was antici- 
pated by them; but the excess was easily accounted for when it was known that the works 
were carried on for relief of distress, in conjunction with improvement in the depth of winter, 
1846 and 1847, &c.; then the delay afterwards in procuring second assents, the want of the 
necessary funds at other periods, tlie cost of getting the bridges passed by the grand juries, 
im some cases the extension of the district, and in every instance the greater sinking and 
increased sizes of the channels, which have been adopted as found absolutely necessary for 
successfully carrying out the aim of the Act, viz., the effectual drainage of the lands. 

However, the great item of increased expenditure over and above the original estimates, 
was the compound interest on the borrowed monies which had accrued for four years, the 
awards not being able to be completed until the grand jury had presented for the sums rightly 
chargeable to them. 

x * * % *® 
It must not be forgotten, that though four years’ compound interest was added, still the occu- 
piers for the seasons during that period were enabled to crop most of the lands, and of which, 
in some cases advantage was taken. 

The quantity of land tilled this year was considerably greater than in 1849, and I am also 
glad to state that the crops have prospered in a similar manner. There are some districts 
where little only has been done; but none in which something has not been attempted, and I 
think that the people are alive to the benefits which the operations confer. 

In the Owenabrockagh there were 175 acres tilled this year, there being only 98 acres 
‘ander crop the year previous, In Moyour 480 were tilled, whereas, there was little or 
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_ Appendix (D9. nothing attempted last year. In Shandrum there were 22 additional acres cropped this 
Extract frop the poe «2 
? bi " In Broadlough and Curraunboy there was no increase, but still fine crops. 


Annual Report of: . mas ‘ He 

Mr. Frederick. To enable me to give this information, I have had the districts surveyed, and the result J 
Barry,C.E., Distriet- annex in a tabular form, showing at the same time the value of the standing crop. The 
Engineer. ~ prices are almost the same, as I assumed in my Report of last year, and which I see no 


reason to alter, as if anything, they are too low. 


Crops for 1850. 


Description} Amount charge- 


: ‘DISTRICT. of Quantity. ead = a Value. Acreage. able to Proprietors 
Crop. : in Final Award. 
A RP] & &. dl & s. d. AW Re P. £. os. d. 
* Broadlough . . | Potatoes 26 1 0;10 0 0/261 5 0 
Turnips ./ 9 320; 8 0 O{79 O O 
Oats. 40 3 20 8 3 0/1128 15 14 
Wheat . 13 01 440! 7 7 0 (7 198 319]1,106 1 3 
Barley . 4 320; 3 3 0/15 7 13 
Grass 115 0 39 010 0; 5712 5 
3 540 6 8 
Shandrum . . | Potatoes 16 330/10 0 0/169 7 6 
Turnips 10 0 0 8 0 0/80 0 0 | 
Flax 100 6 0 0 6 0 0 
Oats . 32 320] 3 3 010311 13/f 182 135) 71210 8 
Meadow 5 0 0 1 5 O 6 5 0 
Grass 66 2 25 010 0| 33 6 OF 
398 10 2 
Curraunboy. . | Potatoes 10 O O a 10 0 
Turnips. 8 0 0 0 0 ‘ 
Gate 3 3 0/122 0 2 46 0 31 268 16 3 
Grass . 010 @/11 2 63 


es 196 12 9 


Owenabrockagh. | Potatoes 20 0 0{|10 0 0/200 0 0 
Turnips ./|17 330; 8 O 0/143 10 0 
Flax. , 4 3 35 6 0 0; 2916 8 
Oats . ./99 3 O 3 3 0/814 4 8 
Rye . .| & 90| 3 8 0/91 i7 oj) 3% 99> 9,068 9 8 
Barley. .| 5 0 0] 3 3 0/1515 0 
Meadow .| 20 3 O 1 5 0; 2518 9 
Grass . 203 3 20 010 O/j10L 18 9 


iw) 


Potatoes . | 1 
Turnips 


Camcloon . 2 
; 3 

Oats . . 7 
] 

5 

2 


214 0 4 


Barley. . 
Meadow . 
Grass 


vw GO 


SE rere 


Potatoes 
Turnips 
Flax 
Oats 
Meadow 
Grass 


Mullaun. 


333 15 2 


Moyour. . . {| Potatoes . 0 O 0 0 0 O 
: Turnips .|69 0 O| 8 0 0552 0 0 
Cabbage . 3 0 0;10 0 0; 30 0 0 
Oats . . 1235 0 0; 3 3 0,740 5 0 
Wheat. . 2900; 4 4 0] 8 § 0/41,040 3 11 |7,724 1 5 
Barley. . | 25 0 0; 38 3 0; 7815 0 
Rye . .| 6 0 0] 8 8 0/1818 0 
Meadow ./ 80 O O 1 5 0,100 0 0 
Grass . . [560 3 11 010 0 (280 8 2 


| 


2,408 14 2 
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The quantity of land relieved from floods in all the districts up to the present period is | Appendix (D). 


13,456 acres, being an increase of 5,522 acres since January, 1849. The following table Hetineh om the 


shows it in a better point of view, as well as the quantity under crops, which, as will-be seen,” Aynual Report of 


is one-tenth part of the quantity relieved. : "Mr. Frederick 
en | Barry, CE,, District 
Total Acres/Total Acres} potay . Engineér. 
; Total relieved relieved Cropped - 
DISTRICT. a Flooded up to up to a4 
ve Acreage. | January, | January, 1850. 
1849, 1850. 
I, Shrule . . . . . . «| 4,741) 1,819] 2,419 77 
2. Moyour: <2 e «# « 1,041 790 | 1,041 480 | : 
3. Owenabrockagh,. . . . . 379 379 379 175 . 
4, Kilmaine. . . 2. 2... 1,107 900 | 1,107 3 
5. Lough Alick . . . . . 922 922 922 20 
6. Mullyfarry . . 2. . | . 326 326 326 8 
7. Camcloon . . . . . . 73 73 73 30 . 
8. Curraunboby. . . . . . 46 46 46 24 
9. Broadlough. . . . 199 199 199 83 
10. Shandrun . 1. . ‘ 132 132 132 66 
Il. Cuilmore. . . 2. . w . 58 58 58 8 
12. Mullaun . . % % 75 75 75 44 
13. Castlebar Lakes . a ae 185 185 185 5 
14. Carrowmore hake . . . 199 199 199 2 
15. Tawnawoggaun. . . 294 294 294 48 
16. Moyne and Crosspatrick . . 96 96 96 4 
1%. Saleen Lough . . ‘ 845 378 845 67 
18. Lough Lannagh. . . . 2,454 71 767 2 
19. Mask and Robe. . . . «| 14,887 552 1,133 ee 
20. Lough Dalla. . ows 1,100 180 | 1,100 ] 
21. Dalla, ~ « «4 -} « 4,155 260 | 2,060 8 


22. Crosslough . . . . a sa 


esa EEEEGssienammenmemeemmene] Gaumemmneeneee terete eee) Heo] 


33,314 | 7,934 | 18,456 1,155 


Before I conclude I should wish to draw attention to the following fact, that everywhere J] 
find the beneficial effects of the deep narrow-bottomed channels, as recommended and adopted 
by Mr. Commissioner Mulvany. The drainage, or, more properly speaking, the drying of 
the low lands is much more effectual, the scouring qualities of the channels themselves are far 
greater, besides various other substantial reasons; but what impresses it especially on me is, 
heretofore on some lands at a distance from the banks, and not originally proposed to be 
charged for the drainage as being too high above the former flood levels, though still wet, as 
was thought, for want of thorough drainage, are now dry, evidently from the deep channels 
having tapped the seats of the springs and given them an outfall. 


Balla District. 


Having described the operations of the year, it now only remains to give some account of 
the benefits resulting therefrom. The lands improved on the Ist January, 1850, amounted to 
260 acres, the lands now improved amount to 2,060, very nearly half the whole quantity in 
the district. The quantity drained this year, 1,800 acres, consists of 1,005 acres of flooded 
and injured lands close to the river, available for immediate tillage, and of 795 acres more 
remote from the river, which, though not as yet rendered fit for tillage, are still greatly 
relieved from floods, as well as benefited by the facilities afforded for their future improvement 
at a trifling cost. ; 

As yet, owing to the general depression of the country, the ignorance of the capabilities of 
the lands improved, and our absorption of the labour, not more than 7 or 8 acres have been 
tilled ; but, from the experience gained by this tillage, I have no doubt that one-third, if not 
more, of the lands now available will be under crop next year, 

The works executed have answered all the ends proposed, both as to permanence and 
efficiency, not one penny having been expended in repairs of any of the completed portions. 
Beckett’s Mills are in a better position, both as to head and tail water, than heretofore, and 
the quantity of salmon in all parts of the river affected by our operations is much greater than 
any year this some time, and they have this year been up to Gweesadan, though they never 
before passed Beckett’s Mill. The salmon pass is most effective, the fish pass over it in great 
numbers, 

* * * * * 


Lough Dalla District. 


This district, which is situated in the barony fof Tyrawly, was commenced on the 18th 
June, 1849, when a channel was cut through the rock in the Owenmore, a mountain river into 
which the Dalla flows, having 18 feet bottom slopes of 1 to 1. The spoil was shifted 24 feet 
from the centre of the cut on each side, and breasted with straight walls, to prevent very high 
floods from sweeping it again into the river, and to prepare for the enlargement of the cut, if it 
might be found necessary hereafter. 

The floods of the Owenmore, in 1849, gave such practical proof of the inefficiency of the 
channel to discharge the waters of the river after heavy falls of rain, that Mr. Commissioner 
Mulvany, on his second visit to the district in April, 1850, ordered the cut to be made 18 feet 


wider, ‘ 


Appendix (D). 
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This extra widening was commenced on the 22nd April, 1850, and finished on the 22nd 
May following, leaving a river-course quite sufficient to discharge the ordinary floods of the 
Owenmere at a level below its banks, and to prevent even extraordinary floods from overflow- 
ing the adjacent land. It was also essential in preventing the breakwater of the main river 
rising too high in the Dalla stream, the immediate objects of improvement. 

The highest flood in the Owenmore since the work in that division was finished, occurred 
on the 19th of November last, ata height of 4 feet 3 inches. The observed discharge was 
72,000 cubic feet per minute from a catchment of 32,000 acres. The highest flood since the 
works were commenced was on the 9th of April, 1850, when, at maximum it rose to 7 feet 
in the river channel made in 1849, and the discharge was then 127,000 cubie feet per minute, 
the fall of rain on the day previous having been 2 inches on the surface of the earth. This 


“was the highest flood seen in the Owenmore, it having risen about 3 inches higher in the 


upper reaches of the river than an extraordinary flood which occurred 10 years previously. 

The present river course would discharge this quantity at a height of about 6 feet, which 
would be 1 foot below the average level of the lands along the banks of the Owenmore, so that 
it is far more than probable those lands will not be flooded again, 

* * * * * 

A gravel shoal with rock underlying, commencing near the Meadown gullet and extending 
to the flow bog near the lake gullet, was next cut through, and the remainder of the season 
was spent in making the main channel into the lake and in opening up all the minor streams 
of the district. . 

The bottom of the main cut into the lake just touches the marl in the subsoil, and although 
it may be found necessary to cut deeper into its bed, yet it was not prudent to do so at first, 

Next season, when the peat will become more solid, by commencing at the Meadown gullet 
and carrying on horizontal bottom grade through the entire cutting of the bed of the lake, the 
water, which now runs about 23 feet below the same, may be discharged at a lower level of 
2 feet. The bottom of the lake will then stand 44 feet above the water-line of the channel 
through it; and even supposing a subsidence of 1 foot more thanthat which has already taken 
place, the cutting, if made, will leave the lowest part of the lake at a level high enough above 
the water surface for thorough drainage purposes. The lake gullet is founded 2 feet 6 inches 
below gradient, so that it will present no obstacle to this extra cutting, 

Many heavy floods ran down the works during the season, the damage done being very 
slight. About 1,100 acres have been relieved and drained. 

The length of the new river course opened is 5 miles and 13 chains, of minor streams 3,855 
perches, and large lateral drains 500 perches, and 50 perches of new road was made into 
Raheens to obviate the necessity of building two gullets on the old road through which the 
Cloonfadda and Rathoma streams were opened. ‘This gives the tenant a direct passage to the 
new road from Killalla to Crossmolina, at the same expense which would have built the 
gullets, aud at the same time very much improved that portion of the town land through which 


it passes. 


Only about 1 acre of the land relieved was tilled during the last season, but the crop of 
turnips produced by this plot has been so luxuriant, that I am sure many persons along the 
line of the new river course will be induced to try a similar experiment next year. 

* Ok * * * 


Shrule District. 


This district was the earliest opened drainage in this part of Ireland, having been com- 
menced in the summer of 1846, and thousands are indebted to it for existence, since there was 
no employment for miles round at that time, with the exception of the works of this and the 
Kilmaine districts. 

During the past year its works have been carried on with vigour, having given employment 
to 392 men daily; and the channel is now completed from Kilshanvy to Ower, a distance of 


10 miles. 
* %* * * * 


Shrule bridge, a 25-foot arch, now spans the main river, in lieu of the narrow, dangerous 
nine-arched structure which was taken down. It is 21 feet wide between the parapets, with a 
perfectly level roadway ; and on either side of the approaches serves as a commodious market 


square for the town. 
* * * * * 


There has not been as much advantage taken of the drainage as could have been wished, as 
only 77 acres have been cropped as follows :— 


a a a aT a 


Turnips. | Potatoes, Oats. Rye. Barley. | Meadow. 


3 


6% 29 154 63 9¢ 1384 
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the people not seeming to have much inclination for tillage, being content solely with pasture 


and meadow. 
Certainly no tract of country has derived more benefit from our works, the floods above- 


Kinlough heretofore rising 19 feet. 
* * # * * 
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Kilmaine District. 


This district was opened throughout from its outlet at Cross to above the village of Kilmaine 
in 1849, and the only works that have been in hand this year are the cuttings mto Turlough- 
nagurkell, and the Turloughs above extending upwards of three miles, and the erection of a weir 
at Fountain Hill, in addition to the cutting of new head and tail races to the mill there. 
Unless the Commissioners see anything further to be executed, this district may be considered 
as ready for final award, the last grand jury having passed a presentment for the county 


structures. 


Owenabrockagh District. 


The final award for the above works was made on the 15th of last October; and as the 
works have been for some time previously in a state approaching towards completion, little 
outlay was required during the past year. 

The proprietors and occupying tenants of the lands in this district have been especially 
benefited; as from the nature of the work necessary for their perfect completion, the tillage 
of the reclaimed lands was not much interfered with; and when the main channel was exca- 
vated and embanked at Knocknaboley, and the outlet through Rossdooraun cutting given the 
greater part of the lands were relieved; and for the last three seasons large portions of those 
fertile tracts of alluvial soil have given evidences of their richness in the growing of such grain 
and green crops, as seldom existed in that part of Mayo. 

The grass-lands, when relieved from the floods they were subject to for seven months of the 
year, only requiring their upper surface to be dug and turned downwards to yield richly, and 
have since furnished crops with the same ease and economy to the farmer, continuing to 
present a certain likelihood of producing unmanured produce for some years to come. 

It may not be out of place to remark on the difference now existing in this part of the 
country; for where moist and unfertile hills yielding poor and light crops, with valleys of rich 
land laid 2 or 3 feet deep under water (both fresh and tidal) formerly met the eye, there is 
now to be seen the hills converted into pasture, for which they are more suitable, and the low 
lands growing promising and certain remunerative crops from the advantages they have 
received by their drainage. 

During the past year the only work necessary to put this district into perfect working order 


has been the deepening and widening of the rock and gravel shoals at Rossow Bridge, and the 


removal of other obstructions in the old course of the river by Rossdooraun National School 
to the syphon under the main channel. : 

Various repairs were made to the river course at Knocknaboley, also to the embankments. 
In the Rossdooraun cutting some small breaches in the walling were rebuilt, and all the main 
drains and tributaries were scoured and deepened where required. 

Rossow, barrier needed no additions for its security and staunchness, new front gates alone 
were necessary. The former ones were injured by stones being maliciously placed on the sills 
of the conduits, to admit of the passage of fish into the reservoir above, where they would be 
caught more readily. 


Saleen Lough District. 


The works in this district, at least the heavy rock excavation, was completed previous to the 
winter of 1849; consequently what remained to do last year was chiefly the bottoming of the 
_ deep rock cutting at Polinagollum, and the making of the river courses at the upper end of 
the district, and the building of the requisite bridges, guilets, and one mill weir. 

Lord Lucan having applied for a mill site, we commenced to excavate the basin for same 
below Creagh’s villa in March, and to bottom the Pollnagollum cut above, all of which were 
out of hands and the weir completed in June. 

Three miles of channels and main drains were opened afterwards extending to the extreme 
limits of the catchment, which relieved this season 467 acres of land, and likewise the whole of 
the drains opened the year previous were cleared of deposit. 

# * * * ® 


In many parts the occupants took advantage of our operations to till the land relieved from 
water, and in all cases the produce proved abundant ; about 60 acres were cropped. 

The highest floods took place in November, and lasted three days; and from the registry of 
the gauge set on the apex of the weir, it appears that the maximum discharge was 4,034 cubic 
feet per minute, equal to 1-53 cubic feet per acre per minute off catchment. In no case did 
the waters rise nearer to the surface of the lands than 23 feet, and then’ only on the border of 
the Saleen Lough,—elsewhere the level was 4 feet fully below the adjoining bottoms. 


This district is now complete, and the quantity of land relieved amounts in all to 845 acres 
and 2 roods. 
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Extract from the AnNuat Report of Mr. Cuartes J. Batterssy, C.E., District Engineer. 
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Inny District. 


The works on this district during the past year have been confined to— * 
No. 2, or Newcastle Division. 
»» 3, ,, Clynan ” ; 
» 4, 5, Abbeyshrule ,, 


No. 2, or Newcastle Division —The only work done in this division was the deepening ox 
the head and tail-races of the water-wheel below Newcastle Bridge, which had been erected 
previous to the opening of this district for the purpose of supplying Newcastle House with 
water * * * the races have now been deepened sufficiently to allow of the wheel affording 
a constant supply of water to the house without the necessity of erecting a weir across the 
river, which, if made, would have had an injurious effect on the drainage of the low lands 
above, and would have prevented them from deriving the full benefit arising from the partial 
removal of this shoal. 

No. 3, or Clynan Division —The excavation of the shoal below Lawler’s Island, which was 
in progress at the commencement of the year, was continued up to the 28th January, when 
the floods in the river affected the working of the Tenelick mills so much as to render it 
necessary to lower the dams and suspend the works until the Ist March, at which time the 
dams were again repaired, and the excavation carried on to the 25th April, a short interruption 
having then occurred from the floods; and on the 11th May the reach, as far as the head of 
Lawler’s Island, was finished to the required width and depth in a very satisfactory and perma-~ 
nent manner, a great length of the side slopes having been faced with the stone removed from 
the bed of the river. On this reach being finished the water was turned into the new tap which 
had been made from Clynan Bridge round Lawler’s Island, and a water-wheel with the 
necessary pumping gear was erected at the tail of the new reach, in which the excavation was 
commenced on the 20th May, the men being principally confined to the cutting of a channel 
through the rock at the lower end, so as to allow the drainage water from the entire reach to 
pass to the pumps. 

During the month of May the unwatering tap which had been used from Lawler’s Island to 
the tail of the shoal was filled in, a sewer of stones roughly thrown in having been made 
through it for its entire length. A great extent of old river course has also been filled in, and 
made available as land, and, with the exception of a small portion of land, now occupied by spoil 
of the best description, which will in a great measure be required to top-dress the low lands, 
the entire has been completed in the most perfect manner; and the agent of the property, 
having examined the work when finished, expressed his entire approval of what had been 
done. 

The excavation of the shoal above Lawler’s Island proceeded satisfactorily up to the 4th July, 
when the works were suspended for second assents, and the men removed to Abbeyshrule; the 
dams were afterwards lowered and the water turned into the main channel. 

No. 4, or Abbeyshrule Division.—The high floods in the beginning of the year prevented the 
works from being resumed on this division before the latter end of the month of February, 
when the dams were repaired and preparations made for carrying them on vigourously during 
the ensuing season. On the 18th March the water-wheel commenced to unwater the reach 
immediately above Abbeyshrule Mill, which had been nearly completed in the previous year, 
and on the 28th the rock cutting was resumed, and the reach finished on the 25th April. 

* * * * * 


The rock cutting above and below Abbeyshrule Bridge, and the excavation of the aqueduct 
shoal, proceeded favourably up to the 10th August, when it became necessary to suspend the 
works in the entire district for second assents, the tail dam at Abbeyshrule having been first 
raised to the proper height to supply the mill with water. From the tail dam opposite: 
Abbeyshrule Mill to about 2 chains above the bridge, the channel has been completed to the 
required width and depth, and from thence to the head of the shoal a tap has been cut 30 feet 
wide, and to the level of about 2 feet above the proposed bed of river. 

From the tail of the aqueduct shoal for about 13 chains in length the channel lias been exca- 
vated to the required width and depth, and from thence to about 3 chains below the aqueduct 
a channel has been excavated from 30 feet to 36 feet wide at bottom, and to within about 
I foot of the required depth; and owing to the piers of the aqueduct not being founded suffi- 
ciently low, the excavation has been carried under and for about 2 chains above, and below it 
only to the level of the top footing course of piers, or about 5 feet above the bottom of the 
proposed dishing ; but in order to afford sufficient water-way, the channel has been increased 
to 70 feet in width above the aqueduct to within 5 chains of the head dam, a tap has been cut 
on the northern side of the river 24 feet wide at bottom, and to about 18 inches of the proposed 
bottom of dishing; and for the remaining distance to the head dam the channel has been 
widened; and owing to the great leakage through the porous gravel it has not been excavated 
lower than to about 4 feet 6 inches of the proposed bottom of dishing. 

On the 6th June the first stone of Abbeyshrule Bridge, of two 30-feet arches, was laid; and 
on the 10th August it was opened to the public; the up-stream wing wall on the southern 
end has been built; and that on the down-stream side is nearly completed ; but those on the 
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northern end have not been built, asthe unwatering tap from the aqueduct passes the line of the 
walls and will be required as soon as the works are resumed; in the meantime a short length 
of temporary bridge has been erected over the tap, and the old one partly removed. 

After the works had opened in March not more than half the number of men who might 
have been advantageously employed could be procured, owing to the great extent of agricultural 
employment then afforded in the country ; also to some having gone, during the suspension of 
the works, to seek employment on the Mullingar Railway, and to others having emigrated ; 
applications were made at the time to guardians of the Longford and Granard Union for any 
able-bodied poor who might have been in the poor-houses, but without success, as there did 
not not appear to be any in either house. The number of labourers continued to increase up 
to the month of June, when they averaged about 900 daily, until the works were suspended. 

* * * * * # 

The unwatering taps have been left open, and the water-wheels are still standing, so that 
but little time or expense will be required to put the works into good train as soon as second 
assents have been obtained and the favourable season for working has commenced. 

In consequence of the dams having been lowered so early in August the farmers have been 
enabled to save their hay crop, which had not been materially injured by having the water 
backed up on it in the early part of the season; and although the works have been carried on 
but to a limited extent during the past year, yet great benefit has arisen from them. At 
Clynan it was not possible to drain much land, as the breadth of flooded land along the line of 
excavation was small. The Tenelick Mills have been much improved, as they are now 
relieved from the effects of backwater, to which they were heretofore subject during the autumn 
and winter floods. The improvement effected above Abbeyshrule is considerable, for by the 
opening out of the shoals at Abbeyshrule, and the aqueduct, the flooded land from the aqueduct 
as far as Ballincarrow Mills, a distance of about two miles, have been relieved, and the water 
which in flood time has usually risen over the lands does not now rise higher than from 
2°6 to 3 feet of the surface of the low lands, notwithstanding the necessity of keeping up the 
water at Abbeyshrule so as to supply the mill; the land between Abbeyshrule and the 
aqueduct has been to some extent improved, and the mills at Ballinacarrow have been freed 
from backwater. 

No return of the value of the crops taken off the improved lands, formerly subject to floods, 
has been made, as such a return, when compared with the expenditure, would not, in this 
district, afford a fair standard from which it would be possible to form a correct opinion of 
the results to be expected from the final completion of the district, because there is not much 

flooded land adjoining the works which have been in operation at the lower end of the river, 
where the necessary expenditure is by no means proportionate to the quantity of flooded and 
injured land to be improved, and because the excavation of the shoals at Newport and Bally- 
corkey, which had, in a great measure, been opened with a view of affording remunerative 
employment in 1846 and 1847, have not yet benefited the lands above them, owing to the 
shoals lower down the river not having been yet removed; and, lastly, because the quantity of 
land to be improved by what has been done on the Black and Riffey rivers falls far short of 
that which will be drained as soon as the Inny has been lowered at their outlets. 


Dungolman District. 


The works in this district, which had been suspended in the months of July, 1847, were 
not again resumed before last July, owing to the proprietors of the land to be improved not 
_ having furnished their second assents previous to that month. 

_ The following divisions were in operation during the past year :— 


No. 1, or Tang division. 

» 4 ,, Gortmore division. 
» 9 ,, Baskin division. 

» 6 ,, Umma division. 


» 7 ,, Ballycloughduff division. 


No. 1, or Tang Division.—On the 8th of August, the opening of the unwatering tap was 
commenced, and after a short delay, arising from opposition from the tenant of the land 
below Tang bridge, the excavation of the new channel was continued up to the month of 
September, when it became necessary to suspend the excavation, as the river had been opened 
as far as the land occupied by Mr. Longworth, who opposed the further progress of the works 
previous to arrangements being entered into with him relative to the improvements proposed 
to be done at his mill. No work has since been done on this division, and there remains 
about 28 chains of new channel to be made. 

The Noughaval tributary, which discharges itself into the main river above Tang bridge, 
has been opened as far as the road leading to Mr. Longworth’s mill, and there are still about 
124 statute perches to be opened as soon as the works are resumed on this division. 

No. 4, or Gortmore Division—On 5th August the excavation was commenced near the 
Jower end of the new-cut, adjoining the townland of Gortmore, and proceeded favourably up 
to the 18th November, when the entire division was completed, excepting a short length at 
the lower end, which requires to be sloped and dished ; this, however, has been deferred till 
the ensuing spring, when it can be done to more advantage as the floods will then have 
passed off. 

No. 5, or Baskin Division.—There remained, on the resumption of the works, about 35 
chains of new channel to be cut at the upper end of this division, and on the opening of the 
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works on 24th July the excavation was first commenced on it, so as to afford immediate 
benefit to the flooded land on the upper part of the district ; this division is now finished with 
the exception of some slips in the banks which require to be made good. i 

No. 6, or Umma Division.—The excavation of this low reach, extending above and below 
Umma bridge, was commenced in the latter end of July, by opening out the side-drains, so 
as to act as unwatering taps while the main cut was being excavated, and on the completion 
of the Baskin division the excavation was commenced in September, and in order to drain the 
banks which were covered with water when the works commenced, a centre-tap was carried up 
in the line of the new cut as far as the bridge, and the channel afterwards made to the required 
width and depth; the excavation has since proceeded steadily, only one interruption for a 
brief interval having occurred from the rain which fell from 18th to 23rd November, and there 
now remains about 33 chains to be opened at the upper end of the division principally through 
gravel and boulder stones. 

In connection with the Umma division, the Mullenmeehan tributary has been partly opened ; 
this is an important supply to the Dungolman river, and rising near Mosstown-house, in the 
county of Westmeath, it flows round Clare-hill in two branches, which unite before crossing 
the Ballymore and Moate-road, and joins the Dungolman river, near the junction of the 
Baskin and Umma Division, where it discharges the waters of a catchment of 6,400 statute 
acres, which is larger than that of the Dungolman river at the same point. The back-water 
from the Dungolman river affected (previous to the opening of the district) the land alon 
this river nearly up to the Mullenmeehan mill, a distance of about 14 miles. = % 

On the completion of the excavation of the Gortmore division the men were removed to this 
tributary, and on the taps having been opened, the excavation of the new channel was com- 
menced on 24th November, and has since progressed favourably, there being now about 80 
chains in length completed through moor gravel and sand. 

No. 7, or Ballycloughduff Division —On the completion of the main part of the excavation, 
on the Rath or Clooneen district, the men were removed to this division, and on 27th of 
November the opening of the unwatering taps was commenced, and on 13th December the 
excavation of the channel immediately above the mill of Ballycloughduff was proceeded with ; 
there have been 14 chains completed through stiff gravel and large boulder stones, and there 
still remains 90 chains to be excavated, and the works at the mill are also to be done. 

Temporary bridges have been erected at Tang and Umma, and the bridge of Ballyclough- 
duff has been roughly underpinned preparatory to building the new bridges. 

The Longworth division has not been yet opened, and the Keel division has been finished 
with the exception of about 7 chains in length of new cut adjoining Longworth’s division, and 
the building of one foot-bridge and two accommodation bridges. 

It was a matter of some importance to the poorer class of labourers that the works on this 
district were re-opened so soon after the suspension of those on the Inny; the men did not, 
however, at first work satisfactorily in the neighbourhood of Ballymore owing, as it would 
appear, to the demand likely to arise for men during the then ensuing harvest, which, coupled 
with the fact of the works commencing at the opening of the harvest, appeared to them a 
favourable opportunity of exacting, if it were possible to do so, more than the ordinary rate 
allowed for the work done; up to the latter end of August, they continued to work in a very 
dissatisfied manner, and also used violence towards those employed on the Gortmore division 
in endeavouring to make them turn out for higher wages, but as the Gortmore men had heen 
previously employed on the Inny, and were thoroughly acquainted with the system of task- 
work adopted, and were also satisfied that they were only paid for the work actually done, 
they refused to unite with the Baskin men in any demonstration whatever, who, on seeing that 
their pay would be in proportion to their own exertions, afterwards settled down and have 
since continued to work steadily. The men with whom these “strikes” generally originate 
are not the very poor labourers, who are most willing and anxious to work so that they may 
be able to keep themselves and their families out of the poor-house, but with farmers possess- 
ing houses with some land attached, who are, therefore, in some measure independent of the 
works. 

Had the Inny been in operation simultaneously with the Dungolman and Rath or Clooneen 
districts, I do not think it would have been possible to have obtained a sufficient number of 
men to carry on the three at the same time, as they lie so close to one another ; for although 
the works on the Inny were suspended before the others opened, a sufficient number of men 
for the expeditious and economical working of the others could not be procured before the 
month of November, after the harvest had concluded. | 

On the Dungolman district the works have proceeded satisfactorily since their commence- 
ment, and also expeditiously, when the number of men employed in it is taken into account, 
the highest daily number being 466; and although the new “cuts have been made through 
long reaches of blue clay and fine sand mixed, which is very liable to slip, still from the 
manner in which the taps were carried up through the cuts, so as to drain the banks previous 
to the completion of the new channel, but few slips have occurred, and the banks generally are 
standing very well. 

Great satisfaction has been expressed by all parties interested in the drainage of the lands 
in this district, so far as I have been able to learn, both as regards the efficiency of the works 
and the manner in which the banks have been sloped so as to form a sufficient mearing. 

The following isa return of the quantity of land on this district relieved from floods previous 
to the obtaining of second assents in the summer of 1850, showing the probable value of the 


crop taken off the land last year :— 
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Expenditure up to 
Land Angust, 1850, 
Relieved from Crops on Lands oo ee Monat including Pre- 
Floods in 1850, Statute i : liminary Expenses 
in 1850. — and Interest up to 
21st April, 1849, 
A. R. P. £. s. d. £. os. d. Se bd. 
80 2 0 | Oats * , 5 0 O 402 10 0 ‘ 
0 3 0 | Mangold-wurzel 8 3 0 6 0 0 ea 
3 3 0| Potatoes. . . .| 810 O 138 2 6 ee 
1] 1 O| Bere. . eg OD 45 0 0 ¢ 
14 0 O| Rape. . «11010 O 210 0 0 - 
739 3 O| Grass. ° 1 5 0 942 4 0 6,036 11 0 
850 0 0 1,618 16 6 6,036 ll 0 


Assuming the foregoing valuation of the standing crops for the year 1850 to be correct, they 
would in about 3% years pay off the entire outlay incurred, which shows a very satisfactory 
result from the work done previous to the obtaining of second assents; this will be more 
evident when it is borne in mind that the cuts made before second assents were obtained, were 
made on the lower end of the district, and were therefore executed on a scale sufficient to suit 
the entire district, and consequently were larger and more expensive than those remaining to 
be done on the upper part of the river. The valuation of the crops has been made from per- 
sonal observation, and the local information obtained from the farmers. 


Rath or Clooneen District. 


After a suspension of three years, since August, 1847, the works on this district were again 
opened on 17th August, 1850; the cause of their not having been opened sooner arose from 
the proprietors not having previously assented to their completion. 

No time was lost after second assents were obtained in opening out the works which have 
been carried on in all the divisions during the past year; and the earthwork is now finished, 
with the exception of about 12 chains on the Clooneen and 12 chains on the Ballyclamay 
division, where the excavation was discontinued in last September, owing to the opposition 
received from the occupying tenants, who refused to allow the cut to be continued, as a slight 
deviation had been made from the originally proposed line for the purpose of dispensing with 
the necessity of building two bridges. A tributary, or the Ballyclamay division, also requires to 

be opened out, and some slips to be repaired, and. scouring to be done on the cuts lately 
made, the works at Templepatrick Mill have not yet been finished, and the accommodation 
bridges for the convenience of the farmers as well as the county works are still to be built. 
Temporary bridges have in the mean time been erected at Rath, Ballymacartan, and Temple- 
patrick ; and the abutments of the old arch at Toberville have been temporarily underpinned, 
and a narrow cut carried through it preparatory to building the new bridge. 

Now that the district has been opened for so long a period, an opportunity has been afforded 
of not only testing the efficiency of the cuts made to carry off the flood water at a sufficient 
depth below the level of the lands, and of judging of the permanency of the work done, but 
also of forming a fair estimate of the benefits likely to arise from the completion of the 
project; some idea can also be formed of the evils resulting from withholding some of the 
assents for the space of three years, during which time interest has been necessarily accruing 
on the expenditure incurred, As far as the efficiency of the cuts and the permanency of the 
_ works are concerned, nothing could be more satisfactory, as the water in flood time does not 
rise higher than within about four feet of the surface of the low land, which was heretofore 
covered with water for several months in the year, and the banks are standing remarkably 
well. By examining the following return of the produce of the lands relieved from floods 
in 1850, the probable benefits arising froma what has been done can easily be ascertained. 


Return of the Quantity of Land, on the Rath or Clooneen District, Relieved from Floods 
previous to the obtaining of Second Assents, in the Summer of 1850, showing the value of 
the crops taken off the Lands during the past year. 


Expenditure t 
Land August, 1850, 
Relieved from Crops on Lands Probable including Pre- 
Flood in 1850. BN : - a eons liminary Expenses 
in 1850, Sa aaa and Interest to 
21st April, 1849. ; 
¢ Re B £m ods £ os dj ££. s. dl 
74 3°01! Oats . f: & 5 0 0 373 5 0} : 
0 3 0 | Mangold-wurzel. . | 8 0 0 6 0 0] , | 
0 3 O| Potatoes . - «ff 810 0 212 6! 
0 2 0/ Bee... , 4 0 0 2 0 0: ss 
613 1 O|} Grass. gy 1. oe 766 11 3 3,795 11 2% 
1,150 8 9) 3,795 11 2% 


Taking the above valuation of the crops to be correct, they would in 34 years pay 


off the 


outlay incurred, which shows even a more satisfactory result than on the Dungolman district. 
* 


. * * * 
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Extract from the AnnuaL Report of Mr. Josepu Coneys, C.E., District Engineer. 


Camoge District, County Limerick. 


In reporting to you the pregress made in the execution of the works of the Camoge 
Drainage District, during the past year, I beg to say that 5 furlongs of the main river have 
been completed ; this, in addition to what had been previously done, makes a total length of 
3 miles and 1 furlong of the main river now finished, completing the project as originally 
contemplated. In addition to the main river there were also, during the past year, extra 
works, not included in the original project, of 2 miles and 3 furlongs of main drains opened, 
upon which were built 3 occupation bridges and 1 large culvert. All these works, including 
the main river and minor drains, have relieved 860 statute acres of land from floods, in 
addition to giving an outfall for the drainage of a further quanity of 418 acres much injured 


by over-saturation. 
* * * * * 


Extract from the AnNuat Report of Mr. Freperick G. DEvERELL, C.E., 
District Engineer. 


Coolaney, Dunmoran, and Drumetiff Districts, County of Sligo. 


The works in each district were carried out in every place where practicable, according to 
the printed instructions of the Board; the letting of the work was by task in every instance 
unless where the work could not be measured accurately. 

I have found the task system to work well, and though at first the men were unwilling to 
conform to it, in a short time they were fully satisfied with the fairness of the system, and 
since then I have had no trouble whatever with them. The men generally have been orderly 
and attentive, and seem most anxious for employment, of which there is very little in this 
county, particularly where the drainage operations have been carried on. These works 
afforded seasonable relief to many who had nothing to depend on but their labour. Wherever 
any portion of the works has been completed, a marked improvement is perceptible in the 
land. As yet there has been no progress made in tilling any part of these lands; but the 
crops of hay taken last year are greatly improved both in quantity and quality, and which, 
when saved, are not, as formerly, drawn up to the high ground to prevent their being carried 
away by floods, but left in cocks on the banks of the river. 

It was unfortunate for the progress and economy of the works, that during the finest months 
of the year a sufficient number of men could not be had; in spring the men left the river 
either to crop their own land or that of the farmers in the neighbourhood, expecting to have 
the drainage works to fall back on when the spring work was over; then, again, in the 
autumn, the greater number of the men left to reap the harvest in England or elsewhere, and 


‘when they returned found their own or their neighbour’s crops ready for cutting, added to 


which numbers emigrated during the last year from the neighbourhood. These circumstances 
coupled with the delay occasioned in not receiving the second assents, retarded the progress 
and materially increased the cost of the works. 

I have no doubt when the works are completed the lands will exhibit the improvement 
proposed to be conferred on them. Should nothing unforeseen occur, and no delay arise for 
want of funds, I expect to have each of the districts under my charge finished by J uly next, 


Extract from the Annua. Report of Mr. James B, Farrett, C.E., District Engineer. 
Cahore District, County Wexford. 


The Board’s instructions having been received to construct the embankments on this district, 
as was originally intended, the work (which had been suspended from October, 1847) was 
resumed on the 20th of last May, and every possible exertion was made to get the embank- 
ments up to their full height. Instead of making them on the sides of the main drain only 
as was proposed, and discharging the waters of the other streams into it by sluices, it was found 
more advisable to extend them from the junction of the new cut with the old drain to the end 
of the stream between Ballywater and Ballinoulart. This added a mile to the intended 
length. 

In consequence of the difficulty in getting good material, and being therefore obliged to use 
the light bog stuff in many places, which subsided very much when thrown up into banks, the 
progress was slower than was expected, aud the heavy floods of November (setting in before 
full preparation could be made to resist them) broke through the fresh stuff in parts, and 
rolled over in others. The breach they occasioned was immediately repaired; and since, 
although the weather was very unfavourable, the district was kept dry until the first week of 
this month (January, 1850), when the rains set in and continued to fall heavily and almost 
constantly. ‘The water in the main drains being raised to, and kept at a high level for many 
days, during which the land sluices were unable to act, the incessant rains flooded the lands 
behind the embankments on the western side. The overseer, fearing that a part of the fresh 
and unfinished bank on the eastern side might be carried away, let the water in on the marsh 
of Ballinoulart, which caused the flooding of this side also. ‘The low grounds on both sides 
have thus been covered since the 10th of this month (January, 1850). None of the tilled 
lands, however, suffered. As soon as the weather improves, the raising and completing of the 
embankments will be proceeded with as speedily as possible. | 
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The whole of the marshy ground above Templederry cutting is now under cultivation, and 
of the finest quality; Ballinoulart marsh also continues to improve. The main drain 
through it, which had become choked with weeds, was scoured and deepened. 

Since the resumption of the works there have heen removed 124,779 cubic yards of earth 
and rock, at the average rate of lid. per yard, and 83 miles of single embankments con- 
structed. The average rate of wages earned was 114d. per man per day. 

In consequence of the incomplete state of the banks, no positive test of their efficiency has 
yet been had. It is, however, established that, except in a season of continued heavy rains, 
when the land sluices cannot act effectively, the whole of the lands will be freed frem floods. 

The district has been greatly relieved from taxation by the employment of the people. Its 
proportion of the rate struck in October, 1849, was 3s. in the pound; and when the last rate 
was made, it was altogether exempt. The poor law valuation of this (the Cahore) electoral 
division is 2,549]. 15s., so that, compared with 1849, the year 1850 exhibits an improvement 
equivalent in value to 383/., which, of course, is chiefly attributable to the employment 
afforded by the drainage works. 


The Sow District, County Wexford. 


As stated in my Annual Report for 1849, the floods of December in that year caused a 
suspension of the works. They were resumed on the 28th of last January; and on the 2nd of 
May, the dam which had been re-erected on the 21st of February for unwatering the lower 
reach in order to get out the “additional sinking,” was removed. This very valuable part of 
the work having been completed, the beneficial result was fully as great as was calculated 
upon, 

Through the flat bogs lying between the bridge of Ballinkeele and Ballaghkeene village, 
the stream was very much obstructed by the growth of grass, weeds, and passages made across 
it. Some subsidence having taken place in consequence of the drainage that had been effected, 
the depth was found to be insufficient to afford effective falls for the drains of those lands that 
lie remote from the river on each side of it. It became indispensable to excavate this part as 
deep as the very flat nature of the ground would allow. The additional sinking was, therefore, 
immediately commenced, together with the completion of the leading and minor drains to 
relieve the low bogs. These were completed on the 2nd of August. 

During the six months that the works occupied, 61,416 cubic yards of earth and rock were 
removed at the average rate of 1-67d. per yard. A considerable portion of the rock cutting 
which was in the bottom of the river below Kilmallock bridge was difficult and tedious, not- 
withstanding which it was very cheaply executed. The average rate of wages earned was 114d. 
per man per day. 

With regard to the benefit that has been conferred on this district, I have to repeat the 
favourable reports that I formerly made; and am happy to be able to add, that when the 
Board’s valuator visited and inspected it, he found that his most sanguine expectations were 
more than fulfilled. Nearly 80 acres, that could never have been tilled before the works were 
commenced, were under crops and yielded abundant produce. ‘The following table gives an 
approximate measurement of the land under each kind of crop :— 


A. R. P. 
Wheat . . , ‘ a 10 2 20 
Oats. Z F " ‘ 51 2 10 
Barley . . , ‘ * 9 0 0 
Potatoes ‘ ¥ ; * 4 ] 10 
Turnips : ‘ : 0 1 10 
Mangold-wurzel . " ‘ 0 3 #10 
Beaus . . P 5 2 0 
Flax . ‘ ¥ 0 0 10 

78 0 30 


Besides this produce, a very large quantity of turf was cut out of the upper bogs, and the whole 
of the remainder of the district was available throughout the year for pasture. 

Probably much more than double this area will be tilled this year. On the eastern side of 
the river, in the bogs near the village of Ballaghkeene, which were in a most wretched condition, 
the tenant is improving largely under the Land Improvement Act; and in Ballyvake bog, 
which was one of the worst in the district, similar improvements are in progress. 

I regret, however, to state that, during last summer, turf was cut to a ruinous extent in the 
bogs of Oulartleigh, Middletown, and Ballynamuddagh, by which, and by making passages 
across them, the valuable drains that had been made here were injured so much that they were 
rendered almost useless. I am obliged to add, that throughout the whole district the neglect 
in this respect has been very great. Obstructions have been placed across the river itself, par- 
ticularly below Coolamain, where they raised the level of the water’s surface very nearly 2 feet. 
It was necessary, therefore, to scour and deepen the drains and river; this is now in progress 
under the Board’s directions, and will be very shortly completed. The district may then 
be handed up to the proprietors in perfect condition; but from the neglect that I have noticed, 
I feel it my duty to express my fears that, if some efficient means for preserving the works in 
their effective state be not adopted and persevered in, a great proportion of the expense of the 
improvement will have been incurred in vain. 

The five accommodation bridges that have been put up are of great service; yet, notwith- 
Standing their erection, passing places were made in the bed of the river in their neighbourhood 
during the turf-cutting season. 
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Extract from the ANNuAL Report of Mr. Wituiam Fraser, C.E., District Engineer. 


Districts of Borrisokane, in the County of Tipperary. 
% Castlebernard, in the King’s County. 
Shinrone, in the King’s County. 
a Kilbride, in the Counties of Kilkenny and Tipperary. 
re Borris-in- Ossory, in the Queen's County, and Tipperary. 
i. Kilmaganny, in the County of Kilkenny ; and 
i Lemplemore, in the County of Tipperary. 


Borrisohane District. 


The works in this district were completed, and although much more was done than had 
been originally proposed in the year 1844, it was found the works were on a scale too shallow 
for the deep thorough drainage which in later years was deemed necessary. The proprietors 
therefore memorialised the Board to re-sink the main channel and principal tributaries. The 
Board, I believe, hesitated to act on this memorial until a large majority of the proprietors 
had decided in its favour ; when, in the month of October, 1850, they issued instructions to 
have the necessary re-sinking proceeded with. 

The works were re-opened on the 4th October by re-opening the main tap for that portion 


of the river from Ballyhooney-bridge down to Ballinderry. As this old tap had been filled 


in by the owners of the adjoining farms, and as some of the lands higher up in the valley were 
then growing rape, which prevented us from raising the water to any considerable height, we 
had not only to re-open the main tap, but had to deepen the old part rather more than two 
feet, and in some places to make a new drain altogether. 

The excavation of the main channel was commenced on the 11th October, by cutting about 
3 feet in depth and 16 feet in width through the rock, which with little intermission extends 
from Ballyhooney to Ballinderry. During the month of October we got a great deal of work 
done, notwithstanding the numerous springs with which we met in the rocks; but in November 
and December the floods were so frequent and so high, that before. we could get the rock all 
cut through, we were obliged to abandon this portion of the district, and commence the 
improvement of that above the town of Borrisokane. 

The river from Borrisokane to Fort N esbit-bridge is also the head race to Borrisokane Mills, 
and for that distance it is too high to admit of the adjoining lands being drained into it. They 
were, therefore, drained by side-drains discharging below the weir at Borrisokane, but they 
were so small, and latterly so much filled in by broken-down banks, obstructions, &c., that 
they ceased to serve the purpose for which they were intended ; besides, the banks were narrow, 
and had been broken down by long neglect, so that the water leaked through them, and 
thus passed away from the mills. It therefore became necessary to make new drains, wider 
and deeper than the old ones, and so far from the edge of the river as would ensure a per- 
manent embankment between them: it also was necessary to remove some obstructions in the 
main river, and re-sink some portions of it. 

This work was commenced, on the 19th October, by opening a main tap from the Bawn- 
more river to the weir near Borrisokane. The side-drains were commenced on the 7th 
November. ‘The dimensions of the drains are 1 foot 6 inches at bottom, 5 to 64 feet in depth, 
and side slopes of 4 to 1. The embankment was raised about 3 feet on a base of 
about 18 feet. On the side next the river the slope is 1 to I, leaving a berm of 3 feet. 
The other side and top may be used for any purpose the owner of the land may think fit. I 
have seen banks of similar construction in other parts of the country produce the finest 
crops. 

The water from the north side-drain is to be carried into the south drain by a culvert or 
inverted syphon under the river near the mill pond; the south drain then discharges the united 
waters below the weir, 

Instead of carrying the water into the river immediately below the weir as first proposed, 
the drain has been carried by a culvert through two small gardens near Borrisokane mill-pond, 
and discharged into the river just above Borrisokane-bridge. By this means more fall is 
obtained and considerable expense in rock cutting avoided. These drains are very nearly 
completed. 

On the 27th December the swallow holes at Old Court were cleared out, and observations 
were made on the time they took to carry off the flood-water there accumulated. As the 
observations in this part of the proposed measure are yet incomplete, and as I intend making 
them the subject of a special report to the Board, I shall not further allude to them now. 

The work done in this year has, therefore, been cutting through the rocky barrier at Bally- 
hooney—about three-fourths done; and the works between Borrisokane and Fort Nesbit— 
nearly completed. 

I have to report very favourably of the conduct of the labourers, who, while they earned but 
small wages (sometimes but 7d. per day, owing to the difficulties in the way of unwatering 
their works), exhibited a degree of cheerful patience and industry most praiseworthy. 

This district has been frequently referred to as exhibiting very favourable results, although 
the arterial drainage was but partially carried out—at least it was not carried to the depth 
now necessary to obtain maximum results. 

The works were commenced, I believe, in 1845, and completed according to the original 
intention in 1849, when they came into my charge. ° 

I have had a very careful examination made‘ of the crops that have been raised off the 
reclaimed lands up to the end of 1850, and the following table shows the result. I may add, 
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that until the arterial drainage works were completed, the lands enumerated below were at all Appendix (D). 
times in a marshy state, not only unfitted for tillage, but producing a coarse sedgy grass of the most Extra tion the 
worthless description, and which, worthless as it was, could only be occasionally saved from the ‘Anaual Report of 
floods. Indeed a large quantity of the lands which have produced the crops enumerated Mr. William Fraser, 
below, bore no crops at all until the river was sunk, not even sedge, as they were cut away, C.E., District © 
bogs and moorlands lying so much within the influence of the floods, that they could not be Engineer. 
used even for turbary. 

I may also state that I have submitted this return to one or two of the most intelligent 
owners of the lands, and they state that the quantities are not only not exaggerated, but rather 
“ under the mark.” 


Return of Propuce of Reclaimed Lands on the BorrisoKane District from the Year 1846 to the Year 1850, 
‘ both included. 


The quantity of land reclaimed is about 1,200 statute acres, and its value, before the works were undertaken, was 


about 240/. per annum. 
aT SCS SS AS SSS: Whee ntsesiacamssssremersnss 
DETAILS OF PRODUCE AND VALUE. 


Year. Pasturage. Meadowing. Rape. Turnips, Cabbage. Potatoes, 
Quantity. Amount. |Quantity.| Amount. |Quantity.; Amount. |Quantity.) Amount. Quantity. Amount. |Quantity.| Amount. 
a R.P.| £ s. dij arp] £& 8. di) arp} £ ss. dj arp] & s. d.| are.| & 5s. d| arp] £ 8 d 
1846 | 1,182 10! 39312 8/1020); 717 9 ve oe oe oe ao oe 400,29 3 4 
1847 | 1,181 20] 42811 5/1120] 818 6 va we 110; 213 4;0020;110 0; 310;20 0 0 
1848 | 11,0552 0; 39615 7|1200/13 7 6] 3320] 19812 61691016 0 010020{110 0/1100] 6613 4 
1849 861 10; 316 10 1/37 20/27 12 6 | 15700 11,015 17 6/3510) 94 3 4100201110 0} 430] 2815 Oo 
1850 829 00] 284 6 3/8430) 8110 0] 10200)] 622 2 6! 2800] 5016 8;' 00201110 011600 (14411 8 


ee rie aren | ste ene 


—eeceecmenmns | soma 


errant emnneramans | annie ernst | termes, 


5,109 2 0 |1,819 16 0 |156 10 {139 6 3} 292 2 0 {1,836 12 6 |133 30 (313 13 4/02 0/16 0 0/3900 (\|289 3 4 


Oats. Bere. Barley. Wheat. - Rye. Total Value Annua 
Year : ——— ae of Increase in 
Quantity.; Amount /Quantity.| Amount. [Quantity.| Amount. Quantity. | Amount. ; Quantity.} Amount. Produce. Value. 
ARP | £. 8. d.| apn] £8 dj ane} £8 d}/ arp | £8d.| arp! &ad! £ «dal sks. da. 
1846 310; 8 0 0 o- oe oe ie se oe oe oe 4388 13 9! 198 13 9 
1847 020;-1 0 0 os o- 200] 976 oe oe °e oe 472 0 9; 232 0 9 
1848 | 18201 4610 0 oe ve oe oe oe oe oe oe 889 811}; 649 811 
1849 | 8410 (22113 4/ 030; 119 4] 600/18 2 6| 00201015 0/1300 42 0 0 11,768 18 7 11,528 18 7 
1850 | 124 10 130313 4/ 330/10 1 8| 510/1815 0 oe os 620 2100 11,538 7 1 1,298 7 1 


aes ners 


paremeresscrens | aemmtaietaneenieenns | apatite Present 


 SARAMRANRAAORAD | Coeneetrene as een | tists | meerereirer 


230 30 (580 16 8; 420/12 1 0/1310) 46 5 0; 0020/0115 0/1920 63 0 015,107 9 1 3,907 9 1 


In this return the quantities are in statute acres, and the amounts showthe net value of the 
crops, the cost of seed and labour having been in each case deducted. 

Although the quantity of land under tillage in 1850 was less than that of the previous year, 
the thorough draining and otherwise improving of the reclaimed lands were steadily proceeded 
with ; and with the increased facilities which the additional sinking of the river will afford, the 
return for the year 1851 will, 1 am sure, be much larger than that for any previous year. 
Thus, before the owners of the lands will be ealled on to repay any portion of the money 
expended, the return from the crops (which in the unimproved state of the district never could 
have been raised) will have equalled at least three-fourths of the expenditure. 

_These observations have of course reference only to those proprietors and occupiers who 
wisely took early advantage of the facilities the works afforded for improvement; and had the 
prices of agricultural produce remained at what they were when these works were undertaken, 
the profits to those parties alone would by this time be fully equal to the expenditure. 

There are, however, some parties (although, indeed, in this district the number is com- 
paratively small), who from various causes have fleft their lands in their original state, and 
although nature is doing her part of the work by gradually improving her own productions, 


these lands are generally of that description which can be rendered valuable only by careful 
cultivation, 


' Castlebernard District. 


During the early part of the year up to the middle of June the works were suspended for 
aa This led to unproductive expenses, similar to those alluded to in the Report 

or : 

We were obliged to preserve the water for Springfield mills, by the contour course 
explained in the Report for 1849, and at the approach of every flood to employ labourers to 
protect the embankment, bring implements from and to the stores, keep watchmen constant] 
on the works, and incur numerous expenses which would have been avoided had the works 
been in progress, 

During the months of January, February, March, April, and May, the operations were 
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suspended, and, save the necessary repairs of the embankments after the numerous and sudden 
floods to which this district is subject, no works were executed. 
On the 8th of June, instructions were received to complete the works in connexion with the 
Springfield mills, and the works about.Clonbrone. On the 14th, we had 110 labourers 
employed, and the number was gradually increased as the works opened. 
* * * * * 


General Remarks. 


Taking into account the long suspension of operations in this district, the numerous, sudden, 
and impetuous floods to which it is subject, the works are in a very fair state of preserva- 
tion, and but little repairs will be required when they are again resumed. . 

The quantity of land as yet brought under cultivation is necessarily small, as the works 
have not been much extended ; and indeed the cultivation has almost been confined to the 
spoil banks. On these some of the finest crops in the county have been grown. The value of 
the crops raised in 1850 off lands which, until these works were opened, never produced any- 
thing but coarse sedgy grass, is about 140/.. About 20 acres in addition are now being 
prepared for tillage next year, at the termination of which I expect to see a large breadth 


under cultivation. 
* *® * * * 


Shinrone District. 


In this district the works were suspended for want of funds for nearly two years, until the 
19th of June, 1850, when orders were received to resume them. 

The month of June was occupied principally in removing the shoals which had accumulated 
at Bunnow bridge and in the main channel previously opened; in completing the head tap 
through the third division, and repairing the implements and making arrangements for 


proceeding with the works. 
* * * * * 


General Remarks. 


Owing to the unseasonable times at which funds were supplied for this district, we were 
obliged to work nearly altogether in winter. This, coupled with the great desire which was 
warmly expressed by the proprietors of this district to give extensive employment to the poor 
during the famine years, even at additional cost to the district, obliged us to work the upper 
portion, and leave the lower and middle untouched, as in these the water could not in winter 
be easily controlled, Thus we had worked down to the beginning of Division 6, and had | 
excavated the Shinrone river, when, for want of funds, we were stopped, and the works 
remained inactive as stated in the beginning of this Report for nearly two years. During that 
suspension we could not keep even a man to remove obstacles to the current, and to doa 
thousand little matters which, although very trifling and inexpensive, are necessary to all new 
channels to prevent subsequent expense. The works, consequently, suffered greatly from the 
floods. The currents diverted by obstructions cut into the freshly-opened soil, and the works 
stopping at the end of the 5th Division, a great deal of the new channel was silted up, and the 
Shinrone river, from the backwater being constantly kept stagnant in it, became filled with 


weeds and mud. 
* ® * * * 


Every means were adopted during this year to keep down the expense, and the works have 
been done unusually cheap, and every officer that could possibly be done without was 
dispensed with, while those absolutely necessary have been paid little more than one-half the 
salaries usually given to such men. 

Owing to the state in which the district was allowed to remain up to June last, but little 
has as yet been done towards improving or tilling the reclaimed lands ; but it is probable that 
the greater part of the district will be under crop next year. The assistant-engineer has made 
an examination into the value of the crops already taken off the lands which had not hitherto 
been cultivated, and he reports the amount to be about 500/., exclusive of the cost of seed and 
labour. | 

I am glad to be able to report that, during this year, a very marked change for the better 
has taken place in the labourers, both in their mode of working and their attention to their 
business and the instruction they receive. | 


* * * % a 


_ Kilbride District. 


The works in this district were suspended for want of funds from December, 1848, until 
June, 1850, at which time they were resumed by opening the 6th and 7th Divisions, which 
were finished during the past year (1850). 

The lands along the 4th and 5th Divisions were found to be so saturated with water that 
the channel could not with safety be opened at once ; a tap and numerous lateral drains were, 
therefore, opened through them, and these divisions left to consolidation. 

we * * * * 

As respects the improvement in the lands already relieved from floods, the usual results are 

gradually developing themselves. In the pasture lands, the old coarse sedgy grasses are 
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giving place to those more nutritious. About 100 acres have been thorough drained ; and 
about 110, which could never before have been tilled, have yielded crops of potatoes, rape, 
oats, turnips, and mangles, with more or less success, since the opening of the works in 1847; 
and from the preparations now being made, I hope, on the completion of the works in 1851, 
to be able to report most favourably on this part of the subject. 


Borris-in-Ossory District. 
*% * % * * 


The proprietors and occupiers in this district have during the past year done a great deal 
towards improving their reclaimed lands, and some very good crops of rape, turnips, oats, and 
bere have been raised off lands which, heretofore, were flooded for six to nine months every 

ear. 

Very little was done towards cropping any portion of this district until this year (1850) ; 
and from a return of the produce made out by inquiry amongst the occupiers, as well 
as direct observation, but, in almost every case, taking their values, it appears that the value 
of the crops so raised, after deducting the cost of seed and labour, is about 1,3002. This 


. amount zs exclusive of the increased value of pasturage or meadow, in both of which there has 


been a most decided increase. One of the occupying tenants states, with reference to a piece 
of meadow land he has had for the last twenty-eight years—“ We never received the full crop 
twenty-five of these (years) in consequence of the Nore water; 31 tons was the average crop 
during that period. I have cut and saved these last three years 64 tons (per year) of a 
superior quality.” And also—*I have found the quantity and quality of each successive 
year improving, and I have no doubt but it will continue so.” 

Another states that he has farmed 23 acres along the Nore for 15 years, “with little 
advantage until the sinking of the River Nore, since which I have ploughed and burned a part 
producing a rape crop of 13 barrels to the acre ; sowed grass seeds with the rape, and is likely, 
from its present appearance, to produce 3 to 4 tons of hay to the acre.” 

“* Until the drainage it was flooded for eight months in the year; the parts of said farm not 
so tilled, when it becomes firm, I have no doubt can be reclaimed with equal advantage to the 
occupier and owner.” 

Another writes—*“ I consider what callows I hold along the river (about 50 acres) at 
eae produces as much and a half grass of a much better quality than before the river was 

rained.” 

Another who holds probably 150 acres states—‘‘The quality and quantity of grass on the 
pasture lands are improved, and the same may be said of meadowing, the hay being of a 
superior description ; I have tried some of the parts most unkind by burning both for turnips 
and rape, and in both have succeeded almost beyond my expectations.” 

I could quote many more similar passages, but these will suffice to show what are the 
opinions of the men who actually till the soil. I the more willingly lay these before the 
Board (the original communications I can forward, if required), as I have heard parties state 
that all the reports touching the results of arterial drainage measures have come from the 
officers engaged on them, and who were supposed to be desirous of exaggerating the advan- 
tages. 

Tn preparing these reports I have therefore referred to the occupiers themselves for an 
estimate of the value of the crops, and wherever the values are given, they are from data sup- 


plied by them. 
Kilmaganny District. 


The works in this district were opened in April, 1848, but were not continuously carried on 
until the present year ; the operations previously having been several times suspended owing to 
the want of funds, and, when first commenced, were only proceeded with on a limited scale. 
The delay thus occasioned has prevented the completion of the works, but they are now so far 
advanced that they may be finished early next year (1851). 

* * * * * 

The works are generally in a good state of repair, excepting in the 10th division, where 
the banks have very much slipped, causing obstructions in the channel which cannot be 
removed until next summer. All the flooded lands above Chapel Izod have now the channels 
opened through them, and, excepting those adjoining the river between Chapel Izod and Clone 
Bridge, have sufticient fall to be further improved by thorough drainage. The main channel 
1s not yet capacious enough below the junction of the Kilmaganny and Rogerstown branches, 
being generally filled to nearly the level of the land ; and, owing to the want of waterway, the 
banks are wearing away, and the slopes from top to bottom of the cutting are now nearly 
upright; this portion will be finished next summer. 


Templemore District. 
* * * * % 

Among the advantages conferred on the district up to the present time the following may be 
enumerated. The construction of the weir, pond embankments, and back drains at Loughmoe 
have not only given the means of thorough drainage to a small but most valuable piece of 
ground on both sides of the river, but has improved the mill power. Before the time of our 
works there were but three pair of stoues in the mill, and the banks were so insecure that during 
floods portions of them were often cut to save the remainder ; the waters then passed away 

from the mills. There are now five pairs of stones, and I am informed that the supply, parti- 
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cularly in summer, is much more steady than it used to be. Up to Penane Bridge nothing 
but sedgy grass was heretofore produced, and the coarse hay has been often swept away in 
August ; now it is good feeding land: and one place which J know used to be continually 
under water was this year covered with the finest cabbages in the country. 

Above Penane Bridge the lands were usually flooded for eight months in the year; they 
are now converted into sheep walks, and used by Mr. for finishing his sheep and cattle, 
for the Dublin and Liverpool markets. 

In the great flat above Knocknageragh Bridge, called the Pollochs, a most striking change 
has been effected. These lands were never before dry; and to save a crop of bad coarse hay, 
fit only for fodder, was an unusual event. They are not only free from floods, but could, were 
it necessary, be deeply thorough drained. These lands are rich alluvial deposits. A full 
crop of superior hay was saved in August, and, what surprised the owners very much, they had 
no occasion to draw it off their lands until the latter end of October. One of the hitherto most 
swampy fields, in the Pollochs is this year planted with rape. Along this portion of the dis- 
trict the bed of the old river was in many places higher than the adjoining lands, and although 
all the floods may not have swept over the lands, they were kept constantly wet. 

Along the tributaries great improvements have been effected. By a return prepared by the 
overseer from inquiries amongst the occupiers of the lands, it appears that the net value of the 
crops of rape, potatoes, cabbages, &c., raised this year, and including a small sum for 1849, is 
about 320/.; this is altogether exclusive of the increase of the value of the pasturage and 
meadow lands, which had their value increased at least twofold. 

The advantage taken of the works in this district has hitherto been comparatively trifling, 
considering the facilities afforded for improvement, and the natural fertility of the soil, being 
mostly rich deep alluvial deposit. On making inquiry into the cause of this extraordinary 
apathy, where a little industry was certain of being so fully rewarded, I was informed that it 
arose from the fact that the estates on which the inquiries were made were about changing 
owners; and the occupiers, having no leases, were unwilling to expend even their labour for 
the benefit, as they stated, of their landlord. This will be better understood when it is known 
that most ef these tenants are in arrears of rent, and believe that when the new proprietors 
come into possession the rent will be raised ; the worse, therefore, the land is kept in appear- 
ance the better. 

There is another feeling which operates against improvement on the lands of some who, 
perhaps, have capital to spare, sufficient certainty of tenure, and conviction to a certain extent, 
of the prospective advantages. They are afraid to improve, lest, on the revision of the valua- 
tion by the Board’s valuator, their lands should be rated higher than those of their indolent 
neighbour, and which were naturally as good as his. 

This, I regret to state, is a widely spread feeling, not in this district alone, but in almost 
every other with which I am acquainted, although its fallacy has been amply proved in the 
results of those districts in which the final awards have been made; although, indeed, it 
needed not these practical cases to prove that the valuator could and would discriminate 
between the improving and the non-improving tenants, that the former should not be taxed for 
their industry. 

When these barriers to improvement are removed, the reclaimed lands along the Suir must, 
from their nature, become the most highly productive in the country. 


Exrract from the Annuat Report of Mr. Lionet Gisporne, C.E., District Engineer. 


Districts of Strokestown, in the County of Roscommon. 

Longford, in the County of Longford. 

Keenagh, in the County of Longford. 

Lough Gara and Mantua, in the Counties of Roscommon, Mayo, and Sligo. 
3 Hind River, Croghan, and Cavetown, in the County of Roscommon. 


The above districts have been under my charge during the past year (1850), and with the 
exception of Lough Gara and Mantua, all of them have been in progress. 

The past year (1850) has been one of the few fortunate periods in the existence of arterial 
drainage measures, during which no interruption has occurred by want of funds, sudden sus~ 
pension of works, and other similar accidents, most injurious to their proper completion, and 
prejudicial to their economic execution and fo the character of the engineers who designed the 
measures and estimated their cost. The result of such a happy chance will, I trust, restore the 
confidence which late years had so shaken, between the proprietors and the Commissioners of 
Public Works, and let them see how fully the arterial drainage measures (which the Govern- 
men have encouraged by loans on liberal terms) are realizing the sanguine expectations of its 
projectors, by proving a reproductive work, both as a money transaction and as a training school 
to the “ physique and morale”’ of the lower classes, whose improvement is so directly connected 
with the prosperity of the country. The long mooted and angrily discussed question of the 
comparative merit of such works being executed by contract or by a system of task, under the 
direct superintendence of an engineer, may be tested by an examination of the results of cost 
per cubic yard, which are afforded in the execution of these works. It appears, that in the 
districts under my charge, 592,620 cubic yards of earth and rock have been removed at an 
average cost of 5d. per-cubic yard, including every expense except interest of moneys borrowed. 
This quantity does not, however, take account of the number of cubic yards removed out of 
tap-drains, side-drains, and other contingent works, such as putting in and taking out dams, 
&e., &c., &c. Tap-drains alone would add 3th more, as their section is generally in that 
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proportion to the main. cut, and in small branches often much more. _ If side-drains, dams, 8c. 
are added to this, I think the quantity in the tables may be fairly increased one-quarter, 
reducing the average cost per cubic yard to 33d. This small figure, it must also be remem- 
bered, does not represent at what cost, under the same system, hell cutting or similar dry 
straight forward work could be executed, but includes the loss of time (and, consequently, 
money) in contending against water, trimming off, and sloping the conduits to a curved tem- 
plate, removing more than once deposit washed in by floods, unforeseen casualties by slips, and 
last, though not least, the constant shifting of tools from place to place, where the ground is 
so soft no cart can approach, often within a mile of the river course. 
* * * * * 


Strokestown District. 
¥ * * * * 

This district was commenced in 1846, having been reported on by Mr. MacMahon. The 
relieveal measures have been since considerably altered to suit the now received opinion of the 
advantages derived from deep thorough drainage, rendering it necessary to give an outfall, such 
that the flood level should be from 3 to 4 feet. below the banks of the river course. The 
drainage conduits have, consequently, been sunk from 3 to 4 feet lower than proposed by 
Mr. MacMahon, and although this has considerably increased the cost of the measure, it is 
fully compensated by the increased benefits which will be derived by the thorough reclamation 


of the lands. 
* * * * a 


The 14th division comprises the Strokestown River. At the end of 1849, the work im this 
division had been carried up to the Strokestown swamps; during the past year these swamps 
have been relieved from water and allowed to consolidate. It took many months to attain 
this end, and will take many more before any profit can be derived from their reclamation. 
Mr. Pakenham Mahon is preparing to bring this tract of land into cultivation, and by judi- 
cious management it will become most valuable as town parks, being close to the town of 
Strokestown, with the main-road to Roscommon running along oneside. Onthe lower portion 
of the Strokestown River, Mr. West (who holds a lease under Mr, Pakenham Mahon) has 
thorough drained over 100 acres of the low land, and obtained excellent crops of potatoes and 
turnips, as the return of crops attached to the tabular statement will show. 

I have taken special pains to obtain information regarding the crops in this district, taxen 
from lands heretofore subject to inundation. ‘The number of branches into which the waters 
of the rain basin are collected, and the extent of injury done, both by want of superficial outlets 
and by subterraneous water passages, coupled with the number of years the works have been 
in progress (over four) have enabled the neighbouring gentry and tenant farmers to watch with 
interest the work of reclamation, and to take advantage of the oppertunities offered to realize a 
profit on land from which many of them neither received nor paid rent, and from which aquatie 
birds alone could obtain livelihood. The information collected is embodied in a tabulated 
return attached to this Report. Every care was taken to obtain accurate results, and 
the valuation has been made at the prices received for produce during the past autumn in the 
neighbourhood. In almost every case the expense of culture was very small, no manure 
being used, the land being so rank that in places like the Ballinafad Turlough, the potatoes 
and oats ran too much to stalk, and did not give the return which their appearance would have 
warranted. I have been been unable to arrive at any just conclusion how much was paid for 
rent and taxes; much of the land pays no rent at all and a considerable portion of it is let by 
bulk with upland; but allowing 20s. a statute acre on that cultivated, still leaves 5,346/. net 
profit on crops since works commenced. ‘To this should be added the extra value of the crops 
on lands relieved which were used as meadow or grazing; taking it at 10s. a statute aere (a 
most moderate valuation), would give for 


Acres relieved at 10s. value. 


1846 ce Be 
1si| 2,700 ‘ z : g ‘ ‘ 1,350 0 0 

1848 
aad same number of aeres . ‘ ‘ ‘ 2,700 0 0 
1849 1,137 (deducting 366 acres in tillage) 568 10 0 
1850 1,657 ( » 490 acres in tillage) 828 10 0 
Tillage 856 Net profit on tillage crop : 5,062 0 0 
6,350 ' Total profit £11,009 0 0 


The expenditure, including interest on borrowed money up to the end of 1850, is 27,66U. : 
while the profits during the same period, arising through means of that expenditure, is equal to 
40 per cent., and this with little more than one-eighth of the lands relieved being brought into 
cultivation, ‘Thus showing, that if due advantage was taken by the occupiers, the entire cost 
of the works would be had by them in profits by the time of the perfect completion of the dis- 
triet, Thus nature has provided the farmer with direct means of repaying himself the expen- 
diture incurred in reclamation, by giving him this land coated with the richest fertilizing soil, 
la but the application of his skill and industry to turn it to useful account. I have been 
peewharly struck with the extent of cultivation carried on of late years in the valleys, leaving 
the hil} sides waste or naturally returning to pasture. The distress of 1846-47 and 1848, pre- 
verted: the usual cultivation of the land and the collection of manure, so that the tenant farmers 
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were forced to turn up virgin soil, which only could be found in places where water, the ferti- 
lizer, as well as the bane of land, had hitherto prevented improvement; and to this (under 
Providence), do I mainly attribute the good crops and more prosperous times which the 
country has enjoyed dnring the last two years. The farmer has learnt by the rude hand of 
experience that cultivation is an art, not a matter of haphazard, and that his own care and 
attention, added to skill, are necessary to ensure a good return; and what can teach him 
this better than the contrast between the bleak hill sides which his want of skill and attention 
have worn out, and the luxuriant crops which a famine and its conseqnences have forced 
him to take out of land hitherto looked upon as useless, and which necessity alone taught him 
to value. Year after year these low lands will be held in greater estimation and more sought 
after, until, in the cycle of years, the same blind system (if not checked) may perhaps render 
even these fertile plains non-productive, and the rested hill sides again become the favourite 


resort of the husbandman. 
* * * * * 


Several county works have been executed this year. New bridges are nearly completed 
at Scramogue, Cloonfin, and Cloonfree, and preparations have been made to commence those 
at Castlenode, Carrownaskeagh, Bunnamucka, Mount Browne, Lissaunffy, Clooneycarron, 
Ballinafad, and Keshahookawn. The work in hand is being done by contract, and I have 
every reason to be satisfied with the execution. The designs are strong, and the building 
sound, with no expense on ornament or exterior work. The masonry is rock-faced, with 
punched beds and joints in the quoins and ring-stones. 

The new mill races and weir on the Dereen river at Castlenode are in a forward way, and 
Mr. Walpole, the lessee of the site, has commenced building the mill, which is to contain four 
pair of grinding-stones (for corn). 


Longford District. 


This district has always presented difficulties of no ordinary nature. The flat reach 
between Longford and Kilshruly, 14 miles in length, is seldom free from water, even in the 
driest seasons ; and from the proximity and elevation of the west side of the water basin, a 
few hours’ rain cause a flood, which, from the barrier offered by the weirs at Longford Mills, 
and the inadequacy of the present river as a discharging conduit, takes many days to subside. 
In addition to this, the adult population is either so small, or otherwise employed, that great 
difficulty is experienced in obtaining men enough for the work to be done; and those that do 
offer for work have been hitherto difficult to manage and idly disposed. In my last year’s 
report I made special reference to this subject, which had been more than once brought 
under the Commissioners’ notice; and on my recommendation strangers were induced to 
come from the neighbourhood of French Park, county Roscommon. Over 100 of them 
have been in constant work between J uly and November, earning fair wages, and showing an 
example of industry and good conduct which has been most beneficial to the idle and unruly 
set who caused so much trouble and delay the year before. * = * Gradually, 
but slowly, a better spirit has been infused among the men; they attend to their work with 
more regularity, and are consequently earning better wages. Such has been the result of a 
strict system of task, with discipline enough to prevent disorderly conduct or bad work, yet 
leaving them as much as possible to themselves; throwing the onus of bad wages upon their 
own shoulders, and teaching them self-responsibility and self-dependence. One good pay 
inspires confidence ; energy is the result, and the work then proceeds quietly and with vigour, 

The Longford district was reported on by Mr. Fraser in 1846, under the Summary Pro- 
ceedings Act, which, until assents are again received, limits the expenditure to 32. an acre. I 
submitted a revised report and estimate to the Commissioners at the latter end of 1849, which 
was printed and circulated among the proprietors in the spring of 1850. The design of the 
revised report differed materially from that originally assented to by the proprietors, and the 
estimate was doubled. ‘Io explain the reasons of these alterations and additions, the Com- 
missioners called together a meeting of the landed proprietors to be assembled in Longford 
Court-House on the 13th May. The Chairman and Mr. Commissioner Mulvany examined 
the district in detail the day before the meeting, and at the meeting stated their opinion that 
the estimate now submitted to them was sufficient, and the proprietors’ interest in the 
measure fully equal to that set down by the valuator. After a good deal of discussion, a 
majority of the landowners present concurred in assenting, so that early in June (on the 2nd) 
the works were resumed with a force of 350 men. 

It is much to be regretted that the second assents of the proprietors had not been received 
early in March, as the weather of that month and the following one was most advantageous 
to drainage operations ; as it was, agricultural labour came into demand soon after the resump-~ 
tion of the works, causing great loss of time in the months of August, September, and part of 
October, after which a district so sensible to water contingencies can never be continuously or 
advantageously worked. By means of wooden shoots at the river crossings, a continuous tap 
drain was acting during the greater part of the summer and autumn, laying dry six miles of 
river course, on every portion of which more or less work had to be done; preparations were 
also made to unwater three miles more, so that employment could have been given to 1,500 
men a-day in the main channel, had circumstances not prevented it. The mills at Longford 
were kept supplied, except the manor mill, which was stopped for two months, the miller 
receiving 25/. compensation, 

* * * * * 

There are two mills at opposite sides of the river—one a corn-mill, known as the-Manor 
Mill, which has the right of water; the other a distillery, having only on sufferance the right 
of waste water. The head rent of both premises is paid to Lord Longford, so that it has been 
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decided to give each party his right as it now stands. For this purpose the weirs and over- Appendix (D). 
falls are so arranged that should the Manor Mill at any time run short of water, none will Pvkeast fron 
au P : «aii . xtract from the 
go to the distillery wheel; but in case any surplus exists, the distillery will get the benefit “annual Report of 
of it. Mr. Lionel 
> * * * . Gisborne, C E., - 

The low lands below Longford have been much cultivated since they are relieved from District Engineer. 

inundation. I have given, in Table, p. 115, a schedule of the extent and value of such crops. . 
* * * * 

At the prices obtained for produce in the town of Longford, on the average of three months, 
the next profit of the crops is calculated at 4437. 6s. is * - I do not know any 
place where potatoes looked so luxuriant as in these low lands ; and although the produce was 
not larger than is obtained off up-land, yet this is attributable to the richness of the soil 
causing too rapid a growth of stalk. It is an admitted fact that the rot affected these potatoes 
less than in any other locality. 

There are perhaps few districts in Ireland where the reclaimed lands are so rich and well 
situate for improvement as in the Longford. Below the’ town the frequent inundations, 
carrying with them the sewerage of the place, have coated the underlying peat with alluvial 
soil of the most fertilizing qualities. The town offers an excellent market for produce, the. 
canal communication to Dublin causing a regular trade in grain and a constant demand. 
Above Longford, again, one side of the catchment consists of the old red sand-stone forma- 
tion, the other mountain limestone; each stream or torrent brings with it its own peculiar 
detritus, which join in the main river, and by the work of ages have formed a rich soil ready 
to be brought into the highest state of cultivation. . I may particularly draw attention to 
Baron Lefroy’s property, which generally consists of lands requiring capital to improve them. 
A neighbouring gentleman (well known as an excellent farmer) visited the low lands just 
above and below Carrickglass-bridge, and told Baron Lefroy he had no land on his property 
near so good as that which heretofore the Baron had never been able even to walk on. Any 
doubts that the Baron had entertained as to the benefit he would derive by this measure are 
now quite banished, and his whole anxiety is to get the lands into his hands and crop them. 
I quote this as one of numerous examples how self-evident the benefits derived from arterial 
drainage are, when the proprietors will look into the question, watch the difference so palpable 
between the lands when saturated and when dry, and take advantage of the first opportunity 
to turn their newly acquired property into use. By lying waste when dried, callow lands. 
deteriorate for a few years; the aquatic herbage dies ; and the new grasses have no stimulus to. 
vegetate until the sod gradually changes its nature. Cereal and green crops, however, find am 
immediate means of thriving, all the fertilizing qualities of the alluvial soil having laid. 
dormant for years except such as induced the growth of the coarser grasses. 

* * * * * 


Keenagh District. 


This district was opened in June, 1849, and has since been uninterruptedly in progress ; it 
is situated in the county of Longford, and within a few miles of the town, so that the same 
difficulties had to be contended with as regards an insufficiency of men and idle habits as were 
experienced in the Longford district. During the latter end of the year a decided improve- 
ment was evident both in the tone and energy of the men, the wages earned varying from 8d. 
to ls. 2d, a-day; and in one or two instances, where picked gangs were urged to exert them- 
selves to their utmost for a week, as an example to the indolent, as much as ls. 6d. to 2s. 
a-day was earned under the most favourable circumstances. This fact produced a most: 
_ decided effect upon the general disposition of the men. = = * It 
must be admitted that the gangs who earned ls. 6d. to 2s. a-day worked over time, and exerted. 
themselves in a manner which could not be of long continuance ; it proved, however, the suffi- 
ciency of the prices given, and made the men feel that the true spirit of taskwork, or more- 
properly termed “ measurement work,” was carried out, each man’s reward being justly 
balanced by his exertion. 

* * * * * 

There are three main conduits, viz., the Fallon river, and the Ballinamore and Abbeyderg 
branches; a connected cut is opened throughout the whole length of the Fallon river ina 
more or less complete state. The Ballinamore branch is finished to within less than half-a- 
mile of its summit; and the Abbeyderg branch is opened up to a point about a mile above 
Cloonker mill. 
; * * * * * 

The No. 4, or Ballinamore division, was opened in 1849, and has been completed during 
the past year. In no part of the district were better lands more injured than in this, and in 
few places is so rapid and decided an improvement visible. The alluvial deposit had collected 
in a succession of gravel basins, no where more than 10 feet deep, with numerous ridges rising 
to within a foot or two of the surface. ‘The consequence was that these flats presented a suc- 
cession of swamps so inaccessible that the work had to be laid out on planks laid in advance of 
the chainmen. The resident engineer used to return from this work often wet above his 
middle when the top scraw (or net-work of fibres) had given way under him; and. in lock- 
spitting the line of channel, old scythes and sickles were used to cut through this scraw, the 
usual spade causing only an undulous motion, or suddenly burying itself up to the handle in 
the pulpy substratum. These lands are now so consolidated that they were ridden over on 
horseback during the past autumn, The highest flood of the season passed 2/t. 9 in. under the 
lowest land, which, considering the outfall at Ballinamore bridge is not fully deepened, is most 
satisfactory. 
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No. 5, or Killeshee Division —The object of the work on this division is to relieve the 
Killeshee Turlough from flood, the natural swallow-holes being insufficient for the purpose. 
I had proposed to tunnel for this purpose through a bog where the cup would only give from 
5 to 6 feet of sinking through the gravel ridge. About 158 lineal yards of tunnel have 
been completed, and it has now been determined to make an open cut in the line of intended 
tunnel. 

* * * * * 

Two county works have been executed in this district during the past year, viz., Curry- 
bridge, over the Ballinamore branch, and Kilmore-bridge, over the Fallon river. They were 
done by contract; their execution is creditable, and their cost very moderate. The present 
forward state of this district will enable its being finished during the current year, should 
no delay occur in receiving second assents when the revised report is submitted to the 
proprietors. 


Lough-Gara and Mantua District. 


This district commenced under the provisions of the Summary Proceedings Act, and has 
been suspended since 1848 for want of a sufficient number of assents being again received. 
The number of assenting and dissenting proprietors are so nearly balanced that the Commis- 
sioners have not yet made a final award on the work complete. * * * If 
is to be regretted that the unfinished works should have heen for nearly three years subject to 
deterioration, and much of the land left unrelieved, as the district, if finished, would well repay 
the debt, and employment is much wanting in the neighbourhood. 


Hind River District. 


The works of this drainage measure are nearly brought to a conclusion ; the portion below 
Ballymurry-bridge is connected with a navigation which has not yet been commenced. The 
unfinished reach above Lissadurn-mill can best be completed during the summer months, when 
the mill can be stopped at less cost, and the necessary lowering of machinery and new weir be 
executed in a more efficient manner. The cut into Loughnanean, to the west of the town of 
Roscommon, was partially opened previous to Mr. Long’s Report upon this district, and the 
proprietor, Lord Issex, has objected to the lands being further drained, on the ground that 
they were sufficiently relieved for his purposes previous to any works being executed under the 
Drainage Acts, and that the outfall was always sufficient for their relief. Under these circum- 
stances it is probable this branch of the district will be abandoned. 

ok * * * Co 


A proposition has been brought before the Commissioners to divert the suck at Castle 
Strange Bridge into the Hazlebrook branch, and so down the Hind into Lough Ree. It is 
an important and useful suggestion, which, if not carried out before the completion of the 
Hind, cannot hereafter be so easily or cheaply executed; for these reasons the Hind works are 
at present suspended, and will not be resumed until the summer months, or when the naviga- 
tion measure is commenced. 

The past year’s operations have been confined to the Derrydonnell division, and to the 
Hazlebrook and Ardkeel branches. Nearly all the county bridges are completed except those 
connected with navigation. They present a good appearance without any ornament, have 
been executed at a moderate cost, and consist of sound rubble masonry, with rings and quoins 
of rockfaced ashlar punched on beds and joints. The drainage conduits, which are complete, 
have acted most satisfactorily, and with the anticipated results, the floods never rising within 
three to four feet of the low lands. 

* * * * * 

Close to the town of Roscommon some excellent potato crops have been taken off the land 
heretofore a swamp, inaccessible in the dryest season, but generally in the district the drained 
lands have not been cultivated, being used as pasture and meadow, the least valuable method 
of farming them for the first three or four years after they have been relieved from injury by 
water. ‘T'wo successive crops of potatoes (without any manure) have been taken off one field 
near Roscommon, which deserve peculiar mention. The quality and quantity was considerably 
beyond the average return of the neighbourheod, aud they were not at all affected by “ rot.” 
In Mote Demesne Lord Crofton is preparing his low lands for cultivation * * * 
The alluvial soil is very deep and rich, and most excellent manuring gravel has been taken out 
of the bottom of the cut and laid on the bauks ready to top dress the land. 


Croghan District. 


This district was reported on by Mr. T. J. Mulvany in 1847, but was not commenced until 
the summer of 1849, from the want of funds. The works proceeded with as much vigour as 
economical execution would warrant until the month of May last, when they were suspended in 
consequence of the expenditure having attained 3/. an acre, the limit prescribed by the Sum- 
mary Proceedings Act. A revised Report was written by me and circulated among the 
proprietors in the month of May, but a sufficiency of assents were not obtained until the end 
of July, when the works were again resumed. The loss of the three best summer months has 
retarded this drainage measure considerably. Soon after reeommencing operations the demand. 
for harvest labourers kept the works but ill supplied with men, and the winter season is unfa- 
vourable for forwarding a drainage measure where the catchment basin is at a high level. 
Considerable progress has however been made. * * * At present the work is 
finished (except some sloping) into Cambo Lake, and cuts are partially opened into Lisdaly 
and Corbally Lakes. The Ballinvilla Turlough is effectually relieved from flood. 


OF THE COMMISSIONERS OF PUBLIC WORKS. 115 


The mill at Carrowreagh has been maintained with an improved power, a new mill-race and 
regulating weir having been completed for the purpose. The drainage conduits, now complete, 
have acted most satisfactorily, the highest floods having been discharged at from three to four 
feet below the heretofore flooded lands. ee 


Cavetown District. 


This district (also reported on in 1847, but not commenced until the summer of 1849) has 
been suspended for second assents since May, 1850. A revised Report was written by me 
and circulated among the proprietors interested in the measure in July, 1850, but as yet the 
majority have not assented tothe resumption of the works, although the estimate in the revised 
report is under that originally submitted ; considerable additional work in branch streams and 
increased depth in main river having been likewise provided, and the valuator’s return of 
benefit to be derived increased from 6 per cent. to 10} per cent. 

* * * * * 

The main conduit is completed from the Shannon to Estersnow Mill, the Rinn Turlough 
being effectually drained by the Contour Course in Hollymount. From Estersnow Muil, 
through the large tract of swamp at the foot of Estersnow Church, a cut is made nearly to the 
full depth, but these low lands are still subject to some injury in consequence of the regulating 
weir not being built, which is necessary to keep up a supply of water to the mill. The steep 
fall and horizontal gradient into Clogher Lough are very nearly finished, and the lake has 
been lowered about 18 inches. 

The Ardkeenagh branch, falling into Cavetown Lake, has been widened, deepened, and 
straightened by Mr. Guy Lloyd, under a land improvement loan, and Lord Lorton has like- 
wise partially relieved the low lands on the upper part of Rusheen Stream. 

The mail-coach road from Carrick to Boyle was subject to inundation in two places from 
the inadequacy of superficial outlets on this district ; this will not occur again, the work, as 
far as complete, being sufficient to prevent such a casualty, although not sufficiently advanced 
to relieve completely the two small turloughs near-to the mail-coach road, and which are outside 
the visible rain-basin of the district. Should the works recommended in my revised Report 
be executed, I have very little donbt these turloughs will be permanently laid dry. 


Strokestown District. 


Taste showing the Superficial Area and Value of the several descriptions of Crops obtained 
from the Reclaimed Lands in the above District, during the years 1848, 1849, and 1850. 


Cost of Seed, 
‘Description of Value per Yield Labour, Net Profit on 
ae. Area of Crops. here, Total Value. Statute a aaa ere: Crops. 
per Acre. 
j& m he. KR at S. & a. g. s« d.| Ee s a. 
Potatoes. . | 523 0 0| 1313 0 (7,138 19 O 18 barrels . | 6 O O (4,000 19 O 
Oats. . . | 189 0 0; 410 O 850 10 0 TO. 44 210 0| 378 0 O 
Turnips. .| 98 2 0,10 0 0; 985 0 0 17 tons. 4 0 0; 591 0 0 
Rye. . .| 18 3 0); 5 0 O 93 15 0 ll barrels . | 3 0 O 37 10 0 
Bere . . 3 0 0; 5 0 0 15 0 0 ll ;; - {3 0 0 6 0 0 
Rape . . 13 2 0} 8 O 0 108 0 0 "3 310 0 60 15 0 
Wheat . . 0 1 0/ 710 0 117 6 6 as -|3 0 0 1 2 6 
Flax . . 0 1 0; 6 90 0 110 0} 600 Ibs... =. | 3:10 O 012 6 
Cabbage. . 10 0 0/35 0 O| 350 O 0 121,786 heads 8 0 0| 270 0 0 
Turf. . . oe 216 0 0 . “ s 216 0 0 
856 1 O #s 9,760 11 6 5,561 19 0 
216 0 O0* 
5,345 19 Of 
* Deducting value of turf. + Profit on crops. 
Longford District. 


APPROXIMATE VALUE of Crops and Srocx for 1850 on Lands Relieved between Longford 
and Mullagh. 


Deduct, 
roduce per Ss 
aot ag rae as, Amount. ete Amount, aa of Profit. 
Labour, &c. 
£.3 dl£. s. d| £5 GL ss dla rnp} & s a. 
Potatoes. . ae <a 21 0 0 6 0 0115 0 0/14 O O {210 o* 
Oats. + «| Say Obarrels|(0 8 8/318 O0| 2 6 0/112 O| 3 O O| 416 o* 
of 14 stone 
Meadowing - | Twotons,say|1 10 0/3 0 0/ 112 6/1 7 6)130 0 O 178 10 of 
60 Head of bi oa ae 100 0 0 ee 91 0 0; 50 0 Of 
Cattle. oe 
443 6 O 
* Sold in Longford Market from 5d. to 6d. per stone. + Upland hay selling at 35s. and 40s. per ton. 


t For six months in the year, during which the land used to be under flood. 
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Extract from the Annuat Report of Mr. Ricuarp A. Gray, C.E., District Engineer. 


District of Boyne, Counties of Meath, Westmeath, Kildare, and Kings. 
_ Deel, Counties of Meath and Westmeath. | 
$3 Clonlost, County of Westmeath. 


Boyne District. 


At the close of another year I beg to forward the usual Annual Report, and, in doing so, 
feel happy in being able to announce that both the progress made in the execution of the 
works and the result to the lands concerned, have been very satisfactory. 

The operations have been confined almost exclusively to the main channel of the district, 
which, I am glad to say, has been finished so far as to afford complete relief to the Black- 
water and Deel districts at their junctions with the Boyne, and to beyond the limits of the 
narrow valley which heretofore confined the benefit arising from our laborious works to a 
comparatively limited space. 

# ie * ® * 

On the Derinadaly division, which extends from Newhaggard to the confluence of the 
Stoneyford river, being a length of 52 miles, all the dams and artificial obstructions contin- 
gent on the works executed since 1846 have been carefully removed, and the channel excavated 
through the two shoals at Mountown. This was the first work undertaken last season, and 
was commenced in the month of March under rather unfavourable circumstances, the weather 
not being settled at the time, the object being to get rid of these serious obstructions and 
lower the water in the Scarriff division when the season would open. This was effected by 
the 13th of April and would not have taken so much time but for the tremendous leakage 
to be contended with, the shoal being unwatered by means of a splitting dam, and the strata 
being loose gravel and sand. The cost of unwatering was unusually high in proportion to the 
quantity of excavation. 

The several dams I commenced to remove by means of dredging, but in the month of 
September the water was so very much lowered by means of the work farther down, and the 
continued drought, that I was enabled to get much done by excavators which I intended to 
dredge. 

The dredgers are now employed at Higginsbrook and Newhaggard, removing the deposits 
which accumulated above the weirs. 

The spoil banks have been trimmed, and any matters left incomplete in consequence of the 
abrupt stoppage of the works last season, have been finished off. 

The total quantity of spoil shifted was 3,194 cubic yards, and the total amount expended 
was 1551. 17s. 64d. 

The Scarriff division was commenced on the 13th of March at Scarriff bridge, by the removal 
of the remains of the pier of the old bridge and the dams which remained about it, since the 
previous season; and on the 27th the dams were got in below Alder Island, and the tap 
commenced through the channel here like the shoal at Mountown. The leakage was very 
great, the cutting being through loose gravel and sand for a distance of 176 perches, and 
the unwatering course being formed in the extra width of old channel; the weather also 
being very unfavourable till the middle of April, the work proceeded slowly, and was not 
finished to above Alder Island till the last week in June, after which we got rid of the back- 
water, and the excavation went forward with speed and every satisfaction. On 20th July 
we passed the mouth of the Blackwater, the channel through the entire of the division being 
perfected, and the portion of the Blackwater excavated to the additional depth rendered neces- 
sary by the deep sinking of the Boyne. 

The Donore division was then proceeded with, and after it was so far advanced as to admit 
of it, the taps on this division were all closed in, the spoil banks trimmed, and extra width of 
old channel formed, so as to make land of it, and all inlets and such like contingent works 
finished off. 

The quantity of spoil removed on this division was 73,938 cubic yards, and the total 
expenditure, including all costs, was 1,638/. 18s. 8d. 

On 22nd July the Donore division was commenced, and a vast quantity of silt, which had 
been deposited by the winter floods, being removed, the channel was soon perfected as far as 
Donore Castle, and the removal of the hard bottom which remained since 1847 got in hand. 
But on the 17th of August there was a general desertion of the works, the men having gone 
to the harvest, so that this difficult and precarious piece of work was left with but 100 men. 
I endeavoured to concentrate all the men on it, but the prospect of high wages at the harvest 
had such an effect that almost all deserted us, and consequently this portion of the channel 
was not finished till the middle of September. The remainder of the division was afterwards 
finished speedily, and the mouth of the Deel sunk to a corresponding level, and all spoil banks 
formed, and the tap from the orchard to Inchamore bridge filled and resoiled. 

The quantity of excavation amounted to 27,138 cubic yards, and the cost was 6271. 10s. 10d. 
_ On the Stoneyford division the works were resumed on the first week in March, and a tap 
cut through the quarry at Moneymore, and the excavation carried to the full depth from 160 
perches above the quarry to the end of the division. 

This was effected with good speed and little interruption, as the stoppage of the Deel works 
threw a large number of men on this division, and the earthwork above the quarry was 
finished by the 6th of June; the excavation of the quarry, however, I am sorry to say, has 
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not been finished. The cause of its being so long in hand is owing to my having to train in 
quarrymen at first, which occupied the greater part of the spring, the men in the neighbour- 
hood never having had any experience at quarry-work, and the pressing forward of the works 
below the quarry on the Donore division and lower end of the Stoneyford prevented the pos- 
sibility of draining the quarry sufficiently to admit of its being worked to advantage. After- 
wards the men deserted it for the harvest work, and ultimately, when I had succeeded in 
getting a sufficiently capacious tap up to it, the season was too far advanced, and the weather 
has been such ever since as to prevent the possibility of getting at it. To this explanation I 
may add, that the channel along here passes through a very narrow valley, with high land and 
porous soil on either side, particularly the esker on the south. . . 

So limited in width is the valley that the unwatering course was obliged to be constructed 
so close to the deep channel that little more than the breadth of a good dam separates them. 
Added to this the gradient of the bottom is only 1 foot 7 inches per mile, and consequently a 
sufficient escape for the leakage was most difficult to be obtained. Very little now remains to 
be done to complete the channel below the quarry, and a sufficient tap is formed up to and 
through it, so as to allow of its being finished with speed as soon as the season opens. 

The Leinster bridge division was commenced on the 24th of June, and went forward with 
reasonable speed to past Leinster bridge ; but when the bar on which the old Clonard bridge 
stood was cut through, I found the great basin above it to consist almost entirely of fluid mud 
and fine sand, which had accumulated in the several sloughs and ponds between Leinster 
bridge and Ballyboggan. 

The course of the channel lay right through these holes, and the difficulty of forming it was 
very great, for the material, being in almost a fluid state, continually flowed back into the 
space from whence it was removed ; and the like difficulty was particularly felt in endeavour- 
ing to make the tap drain through the line of proposed channel, as the material filled in as 
fast as it was removed, so that Iwas delayed till the ground consolidated (more from the 
effect of evaporation than under-draining) sufficiently to admit of its being excavated and 
shifted in the ordinary manner. For 560 perches of this division I had this difficulty to con- 
tend with, and since [ got it finished I had to return upon the entire of it several times, and 
threw up from 9 to 18 inches in depth of silt, which was sure to be deposited on every occasion 
that water was let into the cutting. 

The Clonard river was commenced at its junction with the Boyne, on the 23rd of May, 
and finished as far as Clonard bridge, to join the work commenced in 1846 and 1847, and 
there was afterwards a portion of the channel, as far as Aughamore resunk, and was in pro- 
gress of being sunk to an additional depth of three feet when the weather broke. 

What has been here done was productive of most satisfactory results, but the channel for 
the greater part below Clonard bridge, passes through sand, and will require a further outlay 
in the way of repairs before it can be considered perfect. 

The Ballyboggan division was commenced in September as soon as the work in the Lein- 
ster bridge division was got so deep as to allow of its being unwatered, and the channel was 
very nearly completed for a length of 70 perches, and the several pieces of new cutting from 
this upwards were excavated to a depth of 4 feet, as far as the lands of Rahan; the dam was 
put in above Ballyboggan bridge, and the tap finished, so as to form a complete provision for 
unwatering the remainder of the work. 

In addition to the excavations enumerated in connexion with the main channel, there have 
been 1,520 perches of the main drain sunk, including the three leading drains which run 
on either side of Annagh, on the Leinsterbridge division; also the stream in Ballinlig,. which 
forms the outlet to the Foranwell district, and several other main drains, . 

The amount of money expended during the year was 7,839/. 17s. 10ad.; this sum covered 
all actual and contingent expenses except interest for borrowed money. 

The gross number of labourers employed was 109,267, and the average earnings obtained 
by these people amounted to ls. lad. each per day; but, as usual, the variation was consider- 
able according to the class and quality of the men. 

A vast improvement has taken place in the physical condition of the labouring class, and 
this, coupled with the superior mode of working with which they are now thoroughly acquainted, 
and the indugtrious habits which have been forced upon them by the task system, has become 
so ‘manifest, that it is a subject of observation and congratulation on the part of those who now 
employ “ drainage men” for agricultural purposes; it has also begun to tell very much in 
favour of our drainage operations, which is amply evinced by the fact that the quantity of 
work done during the past year has exceeded in proportion fully 40 per cent. the quantity 
executed by equal numbers of men, during equal periods of. time, in any previous season since 
the works were commenced. 

The total quantity of excavation in the main channel and tributaries was 381,919 cubic 
yards; this included 5,192 cubic yards of rock in situ, and by an examination of the following 
Table, it will be seen that the average cost of this excavation, taken on the entire, amounted 
to only 4°69d. per cubic yard. 
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Avera 8! 
Rock Total fenoae eee Rate ne 
preston, Rao) ASK, | gut aint 
Expenses. Decimals. . 
Cubic Yards. | Cubic Yds.) Cubic Yards. ae s. d. d. 
Derinadaly . i Se Ra 3,174 20 3,194 155 17 64 11°71 
Scarriff ae i < % 72,376 1,562 73,938 1,638 18 8 5°31 
Donore e -6 te ee  S 27,050 88 27,138 627 10 10 5°55 
Stonyford. . © « «© «© «© «© 72,905 3,522 76,427 1,585 17 8 4°98 
Clonard river. . «© «© «© « -« 41,022 eid 41,022 507 17 § 2°97 
Leinster . 2. © »© «© « © « 88, 254 ee 88, 254 1,237 0 1 3°36. 
Ballyboggan. 2. - « + © 32,163 wa 32,163 59413 3 4°43 
Killyon river. « «© . + + © 1,888 a 1,888 23 1 «O&21 2°93 
Deepening drains. . . + - - 37,895 es 37,895 837 4 3| 2°13 
Contingencies and Superintendence. = i es 759 7 44 «.. 
376,727 | 5,192| 381,919} 7,467 8 5 4°69 


The eraployment afforded by the works may be said to have lasted from the Ist of March 
to the middle of December, with very little interruption; and, as far as it affected the rate- 
payers, they may be considered to have been relieved from the burden of supporting 2,710 persons 
daily for a period of eight months, that number being computed from those employed by us, 
and the families they represent, our average daily number being 542; and assuming each in- 
dividual to represent five, and allowing two months for the harvest, and other farming opera~ 
tions in which the people were engaged through the country. Most of those who work on the 
drainage, and who belong to the neighbourhood of the works, have been the recipients of poor- 
law relief at all times when employment could not be obtained on public works since 1845, 
and but for the works in operation during 1850, it was the unanimous opinion of the rate- 
payers in the district that all these labourers and their families should have taken refuge in 
the poor-houses. 

If this had been the case it would have cost the Union a sum of 5,1377. 14s. 2d., calculating 
each individual to have cost 1s. 1d. per week, the average cost of maintaining each pauper in 
the three Unions in which the work is situated, viz., Mullingar, Trim, and Edenderry ; 
but instead of having to pay 5,187/. 14s. 2d. for the maintenance of the poor, a sum of 
7,8391. 17s. 103d. has been expended within these Unions, at the same time that the labourers, 
instead of degenerating under the baneful influence of idleness, and the degrading sense of 
being beggars, have acquired skill, energy, and industry, properties which heretofore were by 
no means generally to be met with, and to which alone I attribute the fact of so much more 
work being executed this season than in any similar space of time during former years, and 


of course the benefit of this improvement must revert to the ratepayers, and whoever will 


employ these men hereafter, and be a source of continual benefit to them. 

The benefit resulting to the flooded lands from the year’s operations is very satisfactory ; 
for although the area relieved this season, for the first time, is not of great extent in proportion 
to the quantity of work performed, much of the lands previously relieved have had an increased 
benefit conferred upon them to a very considerable extent, particularly those situated along 


the course of the Kinnegad river. 


The lands immediately effected by this year’s work extend from Scarriff to near Bally- 
boggan bridge, a distance of more than 12 miles, and along the Kinnegad river for 24 miles 
from its junction with the Boyne. 

For the first seven miles along the main channel above Scarriff, the extent of land is but 
small, owing to the valley being so narrow through which the river passes; but from Ashfield, 
bridge upwards the plane expands, and here an area of 975 acres has been drained, and forms 
a most gratifying contrast when the landscape is compared with what this locality presented 
at the time Cesar Otway, in his tour in Connaught, alluding to Clonard, writes—‘ The Boyne 
water flows lazily here amid sedge and weeds appearing but the dark drain of an immense 
morass.” : . 

The “immense morass” above Clonard is now become consolidated and firm land, affording 
a luxuriant pasturage for large heards of cattle; and I am glad to learn it is the determina- 
tion of the occupiers to subject it to a regular course of tillage immediately, in order that they 
may follow the example of some of their fortunate neighbours on the Kinnegad river, who at 
once took advantage of the opportunity afforded them, cropped their lands, and have already 
by the growing of rape realised more money than will pay off the entire cost attending the 
drainage. 

The lands along the Kinnegad river are, generally speaking, pretty similar in quality and 
circumstance; the upper portion is, however, not quite so good as that situated farther down 
the stream. Yet in the worst part of this tract the value of the drainage has been fully exem- 
plified, and a practical proof given of what may be obtained by proper and judicious manage- 
ment of the unflooded lands, and the occupier of such grounds may without difficulty or 
distress pay off the drainage tax, and afterwards find that his land is improved far beyond the 
value generally placed upon the drainage. 

One of the many instances which have occurred in this locality may be sufficient to mention, 
and I will state that of a Mr. Cole, who rents part of the lands of Rattin. 

This land was partially relieved in the year 1847, by the sinking of the river course to within 
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two feet of the proposed depth, which sinking had the effect of preventing surface-flooding 
ever since. 

In July, 1848, Mr. Cole ploughed the land alluded to, and burned the sods, the ashes of 
which he spread, and then ploughed and sowed rape seed in the middle of August, which 
required no covering : this land produced a crop of twelve barrels to the acre, which Mr. Cole 
sold for 26s. per barrel, 15/. 12s. per acre, from which deduct the cost of producing and 
delivering 2/. per acre, left a profit of 137. 12s. per acre for the first year. 

After removing this crop he laid down the land, some with oats, and some with rye. The 
former produced twelve barrels per acre, which he sold for 9s. per barrel, 52. 8s. per acre ; and 
the rye produced eight barrels per acre, which he sold for 14s., or 5d. 12s. per acre. The cost 
of producing this was 2/. per acre, leaving a profit of 37. 12s.; and now there is, to use his 
own words, “an excellent promise of meadow,” and this may well be valued at 47. 10s. per 
acre, with no cost of preparation ; so that for three years including this it may be fairly stated 
that this man has been paid 217, 14s. per acre by land which he himself valued at 7s. 6d. per 
acre prior to the drainage, and which in the Schedule attached to the preliminary report is set 
down at an estimated increased value of 7s. per acre. ; 

This man holds land adjoining the Mongagh river also, and which he has been treating in a 
similar manner, and with like success. 

These statements are not the results of conjecture, but simple facts, and I am glad to say 
the example of those who, like Mr. Cole, have been equally well paid under similiar circum- 
stances, is beginning to stimulate others throughout the district, so that I expect to see the 
greater part of our (once) flooded lands under tillage during the course of 1851. 

The following list sets forth the entire area under crops, with their descriptions and the 
relative value thereof, The worth in these cases is the assumed value according to current 
prices, the crops in general being a full average. | 

The previous statement respecting Mr. Cole's case is the actual result of his expenditure 
and receipts. 


Quality, Quantity. | Assumed Value.| Total Amount. 


£.d4) £ «sd 

Rape . . .. 157 0 7{|.8 0 0 1,256 7 0 
Oats. . 2.7! 102 2 12 410 0 { 461 11 8 
| Potatoes. . . 6 9010/ 15 0 0 90 18 9 

Turnips. . . 4 025; 10 0 O 41 5 0; 

Meadow. . . 583 0 6 3 0 0 1,749 2 8 

Pasture ~ 8 4,712 0 0 15 0 5,890 0 ey 

5,364 320) .. 9,489 4 8 | 

LLC LT se SS SSS Pi SS PEPE va SU EPR 
Deel District. 


On this district our works were completely stopped, and much injured in consequence of 

the delay in getting the second assents.: 
_ The works were stopped in the beginning of April, in consequence of the expenditure having 
reached the limits allowed by the summary provisions of the Act until the second assents were 
obtained, which was not till October, and the season was too far advanced to attempt resuming 
the excavation to any extent. 

Before the works were stopped little could be done either, as it was the winter season. 
However, a portion above Clondalee Bridge, and that at Killyon weir were got out, and very 
considerable relief afforded to the lands between Clondalee and Inan thereby. 

After the assents were obtained, the Demesne bridge at Killyon was finished, also the pas- 
sage across the Mill Race, and the excavation from Loughanalla to above Moortown bridge. 
The ee site has been excavated, and all necessary preparations made for building the 
new bridge. - 

_ The secant tap-drain is formed so that the channel between Loughanalla and the upper 
end of the district can be finished with very great facility. 

When the works on the Boyne reached the mouth of the Deel, I got as much of the latter 
channel excavated to a corresponding depth; and there remains a very trifling portion to be 
done to render the outlet perfect, and which would have been finished now, but that the un- 
watering tap of the Boyne interferes with it (unavoidably). 

i The number of men employed has been 12,271, and the average earnings ls. 1-68d. per 
iem. , 

Presentments have been obtained, and the public bridges Cummer, Drumcree, Cooleighter, 

Raharney, Clondalee, and Dysart drain-gullet, have been handed over to. the respective 

counties to maintain. 

The occupiers of the relieved lands have not taken advantage of their altered circumstances 
to the extent that might have been expected. 

The following is a list of crops grown last season, and are situated principally on the upper 
half of the district between Raharney and Drumcree, viz. :— j 

A. R. Py 
Rape . . 18 0 0 
Oats. . € 2 & 
Meadow . 40 0 0 
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The area of land relieved from flood since the works commenced is 1500 acres, and all of 
this might as well have been tilled as that before mentioned. 


Clonlost District. 


On this district there has been nothing done during the year, and the works remained in 
pretty much the same state as when last reported on, not having suffered very much from 
either trespass or floods, . 

There have been no floods on the surface here for the last two years, yet the occupiers have 
not taken advantage of the opportunity to till any, but have contented themselves with depas- - 
turing the bottoms, and growing some coarse hay crops; there is now, however, preparations 
making above Clonlost Bridge for a large tract of rape, but, with this exception, there is no 
other evidence of any energy on the part of the owners. 


Exrract from the ANNuat Rerort of Mr. Joun W. Ke tty, C.E., District Engineer. 
The Fergus District.—Counties of Clare and Galway. 


Tue only portions of this district in which works were executed during the past year (1850) 
were the Clare and Ballyhee divisions. The heavy rock excavations in these divisions were 
carried on as well as the state of the weather would permit, all through the spring, and up to 
the beginning of June last, so as to be well advanced at these difficult points in the preparation 
that was being made for opening the main channel through the greater part of the district, for 
the discharge of this winter’s floods. In June, however, the works had to be totally stopped— 
and operations over the whole district have since continued suspended for want of the assents 
of the proprietors being had for their resumption and completion. This is the more to be 
regretted as all the heavier portions of the work are already executed. The cut stone for all 
the new bridges on the main channel is prepared, and laid near the sites where required, and 
everything in such a train as would have enabled us to have the whole of the main channel of 
the district from Clare to Kilfenora (with the exception of a portion near Ennis) finished during 
last year. 


The Quin District.—County Clare. 


The works have progressed, all through the year, steadily and satisfactorily in this district. 
The Dromoland, Ballykilty, and Danganbrack divisions of the main river have been sunk to 
the full depth originally contemplated, being about two feet deeper through the shoals than we 
had previously reached; and the principal drains and water-courses were opened through the 
flat meadows in these reaches. Large portions of the Danganbrack and Creevagh divisions 
have been also newly opened and excavated to the full depth. The whole of the excavations 
in the important tributary of Sruhaunaverry, with its branches, have been completed during 
the year. Also the Dangan tributary (the largest division of the district) from its junction with 
the main river to Cullaun Lake; and the greater part of its chief branches—the larger of which 
has been diverted into Cullaun Lake, instead of falling into the Dangan River as heretofore. 
This change will have the effect of making the floods of this tributary come down more gradu- 
ally than it otherwise would, in consequence of Cullaun lake being made to act as a regulating 
reservoir, 

There have béen a good deal of bridge works executed in this district during the year. On 
the main river, the piers and abutments of a three-arch public bridge were underset ; the cut 
stone materials and foundations are prepared for building a new 20-feet arch. On the 


Sruhaunaverry tributary two public and one private accommodation bridge, of & feet span 


each, were built. On the Dangan tributary two public bridges, of 12 feet span each, were built; 
and another of like dimensions is almost finished ; and on the same tributary, three other small 
ublic bridges are just ready to be proceeded with. 
The channels in every case where finished, in this district, have been found to be sufficiently 
capacious for the discharge of the floods, as tested by the extraordinary high floods of No- 
vernber last—thus proving the adequacy of the designs sanctioned by the Commissioners. 


The Annagh District.—County Galway. 


The works in this district, during the year, consisted of completing Cloon Weir (commenced 
after the destruction of that first erected at the latter end of the previous year), and widening 
and deepening the main channel thence to near Ballycahalin bridge. 

The weir forms a segment of a circle in plan, is 70 feet in length and 19 feet in height, with 
wing walls extending a suitable distance up and down stream, of it. The whole is founded 
upon solid rock; the masonry, composed of heavy cut stone, and built with a small batter in 
front, so as to allow the water, in descending over the weir, to keep clear of its front work. 
Both the weir and main channel have been found to be fully equal to the discharge of the 
very extraordinary floods that come down from the mountains at this place. 

The works here, also, have been suspended since June last, pending the receipt of the pro- 
prietors’ assents for their completion. 


General Observations. 


In giving a summary of the works executed during the past 12 months, it is to be regretted 
that so little progress can be shown for two of the before-mentioned districts. This arose from 
causes over which the Board or their officers had no control, Hitherto all the drainage opera- 
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tions were from time to time liable to temporary stoppages for want of the necessary funds for 

carrying them on, but that cause existed not in these cases, the Government having liberally 

supplied money for carrying on the works vigorously to completion. There are few, if any, 

localities in Ireland where employment for the able-bodied but destitute labourers was more 

needed than in the districts in my charge, being situated in the Poor Law Unions of Ennis Cur- 

rofin, Tulla, and Gort 
. * * * * * 

The District of the River Fergus, and its various branches, spreads over the greater part of 
the two first-mentioned unions, Ennis and Currofin. It was surveyed under the ‘“‘ Summary 
Proceedings Act,” in 1846, when a laudable desire existed of transferring the labourers from 
road works to others of a reproductive character, where available. With this view, the con- 
sideration of the Fergus district was urgently pressed upon the attention of the Board—who, 
after entertaining it, caused a preliminary survey and estimate to be made; and had the report 
printed and circulated amongst the proprietors interested. In this report the estimate set forth 
showed the proprietors’ share of the expense (after deducting that chargeable to the county for 
public bridges) to be equal to about 5/. per statute acre, on an average, of the lands to be drained 
and improved. Under these circumstances, and with this estimate before them, a large 
majority of the proprietors signified their desire to proceed with the works by giving their 
assents, whilst none, that I am aware of, dissented. 

During the progress of the works a detailed survey and estimate was made; and whilst the 
total estimate was found to be nearly the same, the acreable extent of land that would be re- 
lieved, and which legitimately belonged to the district, was found to be considerably greater 
than originally set forth, or the time devoted to the preliminary survey afforded the means of 
ascertaining. This had the effect of reducing the acreable expenditure to 4/. 14s. 8d. per acre, 
being 5s. 4d. per acre less than the estimate the proprietors originally assented to. 

These facts also, were placed before the parties interested, in a supplemental report printed 
and circulated by the Commissioners’ directions ; and it was expected that no delay could arise 
' in getting the further assent required by the Act, for the completion of the works ; the contrary, 
however, was the case, and a whole season is now lost without doing anything. Temporary 
bridges, that were erected on public roads with the view of serving only a temporary purpose, 
are becoming dilapidated. Timber, plant, and tools (barrows, plank, &c.) are deteriorating ; 
and the unfinished works themselves likewise suffering: whilst interest on the money already 
expended, and other expenses, are necessarily increasing, without any adequate return: this 1s 
a state of things requiring some immediate remedy. 

The proprietors urge a reason for withholding their assents, that in consequence of the 
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depression in the value of landed property in this county, the improvements will not be | 


sufficiently remunerative. There is no doubt that the letting value of land is greatly 
diminished, and, in consequence, that the relative value of the improvements will be less than 
was originally anticipated; but this only presents an additional reason for giving in the 
necessary assents at once, so that the works could be executed for the least possible sum, 
instead of incurring additional expenses, as above mentioned, by unnecessary delays. | 

But the intrinsic value of the improvements will remain unaffected ; nor will it by any 
means be incommensurate with the required outlay. Of the lands already drained in this 
district, and in consequence of the peculiar physical characteristics of the country and other 
reasons explained in the Supplemental Report alluded to, they are not yet proportionate to 
the extent of heavy works executed. Of those lands about 70 statute acres only have been 
tilled, and three successive crops of barley and oats have been raised off them. The only 
labour attending their cultivation was simply a ploughing and harrowing each time, and I feel 
confident I am safe in valuing the net value of the crops (after deducting for seed and labour 
and the former value of ithe land which was but little) at 3/. per acre. At this valuation, then, 
they have already realized more from, than they will eventually have to contribute towards, 
the cost of the improvements. 

‘Nor are the lands instanced the best in the district, the greater part of the lands to be 
drained are fully equal and some superior to them, and, if similarly treated will, no doubt, 
yield like results, 


* * 2 *% * 


The Annagh District is situate in the Gort Union, and, as stated in a previous part of this 
Report, is also suspended, pending the receipt of the assents for completing the works. The 
lower reach of this district contains about two-thirds of the flooded lands; the main channel 
through it is completed, and the lands perfectly freed from the periodical mountain floods. 
There is, however, a large skirt of the lands in this reach extending from near the main river 
to Peterswell that requires a drain to be opened for carrying off the waters of some springs 
and surface flashes, but which cannot be done. until the further assents are had. The 
remaining portions are relieved from floods and surface waters, and growing excellent meadows 
quite secure from periodical flooding or total destruction as heretofore. 


The Quin District, which is principally in the Tulla Union, afforded a good deal of © 


employment during the year, considering its limited extent. Like most of the districts 
subjected to the restrictive clause of the Summary Proceedings Act, a season was lost on it 
while waiting for the proprietors’ second assents ; but since they were received, the works 
progressed satisfactorily, and, I believe, to the entire satisfaction of the proprietors themselves, 
There has been 3,496/. 7s, 8d. expended on works in this district during the year; 887 acres 
of land relieved from floods, and the aggregate number of days’ work of one man amounted to 
71,549, or, on an average all through the year, about 240 men (who may be considered to 
represent the wants of 1,200 persons), which was no small relief in a distressed and im- 


poverished Union. 
* % ® * a 
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works were resumed early in March last. 
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Districts of Ballinhassig, Castlemartyr, and Youghal, County of Cork. 
Ballinhassig District. 


After much unnecessary delay, the second assents were furnished for this district, and the 
The operations were a good deal impeded by the appearance of a strata or basin of 
silicious sand presenting itself in the excavation about midway between the Ballinhassig and 


- Priest’s bridges. 


This impediment extends for about half-a-mile towards Priest’s bridge. 
* * * * 


Higher up on the river, between the place of this large impediment and Priest’s bridge, two 


‘lesser impediments of the same nature present themselves ; but are not, by any means so 
* * x. 


formidable an obstruction to the drainage as the one described. 

A Special Report on this difficulty has beem. made to your Board in due course during the 
progress of the works, and instructions thereon have been furnished to me. Pursuant to these 
instructions an extra tail tap, from Ballynabearna bridge (a point about one mile below the 
impediment) up to the edge of the sand basin, was sunk for a depth of 2 feet through the 
gravel, so as to give a lower outlet to the soft mass of semi-fluid stuff described as constituting 
the impediment, and thereby:tend to reduce its accumulation in the newly-constructed channel, 
as well as helping the scouring action of the river through the bad place, so as to counteract 
the closing up of this spot as much as for the present can be done. 

The sinking of this extra tail tap has had a most beneficial effect, and has to some extent 
answered the object aimed at, but not completely. 

* * * * # 


'. In addition to the trouble and anxiety presented by these impediments, the progress was. 


thereby also much retarded, as from the flatness of the district upwards there was nu possi- 


bility of progressing with several reaches of the work simultaneously. 


# * * i * 
Apart from the disadvantages which I have endeavoured to particularize the project is 
otherwise a successful one. , 
The works consist almost wholly of excavation, and have been put out of hands in a 
workmanlike manner, and look very well where the material excavated was of a nature to 
resist the natural erosion incidental to river slopes. Where the material was of an unsuitable 
description, of course, the works present a more slovenly appearance. 
* * * * * 


The works have been executed within the amount of the revised estimate, except the extra 
tail tap ordered by the Board, which is an extra to the project. 

1,584 acres of injured and flooded lands, about 1,000 of which were actually submerged 
during the winter and spring months, have been freed from floods, and the waters of the 
district confined to their proper channels at the levels of from 3 feet 6 inches to 5 feet, and 
6 feet 9 inches under the general level of the lands. 

This was the case during the heavy floods of the 4th of January instant. 

Where the lands were heretofore flooded and under water for a considerable time, cattle 
have been grazing all through the winter. ig iy : 

The lands heretofore occasionally cultivated and tilled only to be either much injured or 


totally destroyed by floods, have been, in many places along the district since our first 


operations, tilled and cultivated without any risk; and lands that were never previously brought 
into cultivation, and consisting of great depths of fine alluvial soil, have, since our operations 
first began, been successfully cropped each year, without requiring manure or likely to require 
any for some years to come. 

At a low computation I can state that a cash return to the amount of 1,734J. has already 
been obtained from the district, which is altogether the result of the arterial drainage. , 

In this amount I have not included any computation for the advantages of the very general 
grazing all over the land this winter. 


The expenditure on the project was principally for “labour,” and although this year’s 


- expenditure was small, it was the medium of much relief to the able-bodied poor. The 


importance of this to the ratepayers of the district is fully acknowledged by the numerous 
applications for opening the works prior to the proper season for doing so having come round, 
many. of which applications have been made direct to the Commissioners. 
As a further source of employment this district presents a large field, for although the 
entire of the lands will not require to be thorough drained and subsoiled, yet at least two- 
thirds of them will, that is, 1,056 acres. From the last Report of your Board, presented to 
both Houses of Parliament, page 34, it appears that the “ thorough drainage and subsoiling” 
work will afford employment to 160 labourers per acre per day, giving an equivalent in this 
instance for the employment of 168,960 men for one day. This will be an important auxiliary 


to the support of the able-bodied poor in the Unions in which the district lies, and I perceive 
that general preparations are making all through the district for following up effectually the 
- advantages that the interested parties that I have met with acknowledge have been conferred 


by the arterial drainage of this district. — 
Already ditches are being levelled, the lands in many places are being top-dressed, and in 
others thorough drained. Fencings and mearings, hitherto unimportant and neglected in 
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various places over the great waste comprising the district heretofore, are now being trimmed 
up and defined with an amount of diligence and jealousy clearly the result of recently deve- 
loped benefits. 


Castlemartyr District. 


The works in this district were suspended in May last, as the period for requiring the 
second assents was then close at hand. All the information connected with the details of this 
project have been, through the medium of my “ Supplemental Report,” already furnished to 
the Board, and it only remains for me to say that the works executed up to the date of sus- 
pension have stood very well, and have not been injured throughout in any important parti- 
cular up to the present time. 

Youghal District. 

This project has been subject to many casualties from tide and storm since the date of my 
last Report.§ 

After the closure of the embankment in February last, the general storm and high tide of the 
29th and 30th of the subsequent month carried away a length of 30 perches of the embank- 
ment, and scoured out the base and slob under it for 5 perches long, to a depth of 18 feet 
below low water of spring tides. During the continuation of the storm the inner slope of the 
embankment was so wasted and shattered by the waves arising from the waters which at once 
poured into the enclosure as to cause nearly one-half the entire embankment to be almost 
immediately destroyed. 

The operations of ten months were thus in an hour demolished, and the tremendous ravages 
so suddenly made created collateral difficulties, more embarrassing and costly to surmount 
than the primary construction of the length of embankment so destroyed. 

The immense scouring power through the breaches caused by the addition of 18 feet to the 
depth of the ordinary rise of tide, rendered it absolutely impossible to make good the under- 
works altogether with puddle or clay, as such material would be swept off instanter, and the 
alternative resorted to was that of an effort to retain a hearting of clay and puddle, secured 
within stone mounds, and thus make up the bases of the breaches. 

Every possible care was taken to accomplish this in a complete manner At the still and 
dead period of tide, lasting only a short time at high water, the materials were cast in as 
carefully as possible, so as by this means to make good some of the bottom before the scour 
would commence; and the same opportunity was taken at the still state of tide occurring 
just at dead low water, the stones being cast outside and inside, and the clay and puddle 
between. 

Notwithstanding all efforts to accomplish the formation of a sound puddle core in the 
interior of this part of the embankment, such was the powerful scouring force of the flood and 
ebb tides, that the clay and puddle was frequently scoured out, and the stone mounds at once 
were forced into the vacant space ; and from the'frequent repetition of this and great depth of 
water, the whole materials got displaced and mixed up together. The stones were as much 
as could be raked out of the puddle where we could, by sounding with poles, find their position 
in the clay hearting. 

As soon as the under works were thus raised to the slob level, the closure of the embank- 
ment was easily accomplished, and the enclosure again laid dry. From the mixing together 
thus unavoidably of the stones and clay forming the substructure at the breaches made by the 
storm of the 29th and 30th of March, as stated, some troublesome leaks from time to time 
have presented themselves. These leaks are now under control, and are gradually becoming 
less, and should (which is not expected) they continue even at their present force, they would 
be unimportant if the main drains, &c., were complete. 

There is also a perceptible soakage in that part of the embankment between the sluices and 
work-yard, which, though constructed altogether of slob and clay, is- notwithstanding wet- 
looking at high water of springs. 

* * * * * 

This weepage has been a good deal checked by dyking with puddle through the shell-bed 
in the inside of the inclosure along the foot of the slope of the bank, but it still presents a wet 
appearance, though considerably checked from what it was. There is also a similar soakage 
along the causeway to the Youghal bridge. This soakage is caused from the gravelly nature 
of the approach or causeway. I think that when the internal drains are cut this will not con- 
tinue, as it will then have access to the main drain, and cannot flow over land or-accumulate 
to any extent. 

Toe give a proper description of the now existing state of the district, I may state, for such 
purpose, that the measure comprises éwo important features, namely, the exclusion of the tide 
by an embankment, and the drainage and discharge of the land waters and springs (by 
sluices) into the sea through the embankment. : 

The embankment part, with the exception of the small. matters noticed in reference to it as 
not yet quite perfect; may be considered completed. be 

The drainage is partially executed, but cannot be completed, I fear, before summer. 

:  % x * *% * 

The exposed situation of the district, coupled with ‘the unusual and’ destructive gales and 
high tides that caused so much damage and delay, which occurred in March last, has neces- 
sarily and unavoidably caused a very great excess in the estimates for the completion of the 
works. , 
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Districts of Brosna (Ferbane), in the King’s County. 

Kilbeggan, in the Counties of Westmeath and King’s. 
Derryholmes, in the King’s County. 

- Ballynahown, in the Counties of Westmeath and King’s. 
. Killimor, 

: Bae is d in the County of Galway. 

ie Lisduff, 


Brosna (Ferbane) District. 


The works on this district may be considered to have been resumed on the 15th of May, as 
the earlier part of the year was taken up by preparations for the vigorous execution of the 
works when the water was sufficiently low, such as the construction of dams and conduits for 
the supply of mills, unwatering cuts, &c., &e. 

The excavation of the main channel was commenced on the above mentioned date, a little 
below the town of Ferbane, from whence it was carried with great rapidity and success to its 
full depth and dimensions, through the entire of the Ferbane, and the greater part of the 
Coole divisions, a distance of nearly three miles. The material removed being the hardest 
description of gravel and tenacious blue clay, so thickly interspersed with large boulders and 
ledges of rock as to be in the proportion of about two of clay and gravel to one of rock. 

There was but one stoppage on this portion of distriet during the season from the 13th to 
17th of August, caused by heavy floods, which were allowed to run off for four days when the 
works were resumed. On Ballycumber division the works consisted in the excavation of the 
main channel from the tail of Bolart Shoal to near the town of Clara, a distance of seven fur- 
pe nearly, which completed the relief of that extensive callow between Ballycumber and 

ara, 

Two tributaries (the Ballyboughlin and Cloughatanny rivers), both joining the Brosna on 
this division, were likewise sunk, the first for nearly a distance of 62% miles, and the latter for 
3 miles | furlong, as also a number of confluent drains scoured, so as completely to relieve the 
land formerly flooded, some of the lowest of which is now producing fine crops of rape, &c. 
As a proof of the improved condition of the land, the following instance may be stated: a 
portion of land in the townland of Tinnamuck, which was formerly given by the landlord, free 
of rent, to be used as commonage by his tenants, has been, since the completion of drainage 
works, let at a rent of one pound per acre. 

On the Tullamore river the main channel was excavated from the junction with Clodiagh 
river through Ballycowan, Tullamore, and Springfield divisions to its full depth and dimensions, 
the total distance being 114 miles, there were also banks and back drains formed on Bally- 
cowan division for maintaining a head of water to supply the grand canal, their length being 
14 miles. The material removed on the lower portion of the Ballycowan division was hard 
gravel and clay, with some boulders, the principal part of Tullamore division being rock, par- 
ticularly through the town, where great difficulty was experienced from the confined position 
from whence excavation had to be removed. Springfield division was principally gravel and 
light clay, with some peat. An enormous tract of land has been relieved by the sinking of this 
river, particularly on the upper portion, where the improved condition of the land is quite 
extraordinary. A portion of it has been sown with rape, as will be seen on reference to the 
following statement :— 


Quantity of Land Occupied, or 


in preparation for 


Name of Division. undermentioned Crops. 
Rape. Value. 
Ay Ry P £ os d 
Ballycumber . . 2 0 0 30 0 0 
Cloghatany . . . 6 3 0 | 100 0 0 
Ballyboughlin . . 5 2 0 80 0 0 
Springfield . . . 8 0 0 | 120 0 0 


Total . . 22 1 0 330 0 O 


The gross amount of days’ employment given this year was equivalent to 273,661 days’ 
work for one man, at a cost of 19,799/. 16s. ¢d., apportioned over the year as follows :— 


Men. Men. 
January . . . 2,055 July . . . . 50,819 
February . -. 1,546 August . . . 35,922 
March. - 4,229 September - 40,006 
April. . , . 9,643 October . . . 84,576 
May . . . . 85,792 : November . . 3,603 
June. - . . 52,111 December, . . 359 ‘ 


ae aera amy 


Total . « 273,661 
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The great improvements which have accrued to this district from drainage have only been 
experienced during the latter part of this year; and although in many instances the proprietors 
have taken advantage of the fall for thorough drainage and other improvements, yet it would 
be impossible to calculate with accuracy the increased value of land; however, the following 
statement, which seems to me to be satisfactory, and of the correctness of which I am perfectly 
certain, as I have based my calculations on actual experience from observations on the land 
improved and at the same time take the lowest standard. 

The total quantity of land relieved as yet is 8,747 acres, a great portion of which may be 
considered not only relieved, but actually reclaimed, as its complete state of continued 
saturation before the drainage rendered it perfectly useless; whereas now hundreds of tons of 
hay (which in most instances during former years were consigned to the manure heap) are 
saved without any loss, and erected in tramp docks close to the edge of the river. While 
on former occasions it was either cut knee-deep in water and boated to the high land to be 
saved (fit for nothing else than litter), or, completely saturated and valueless, left to rot where 


it was cut. 


* * 


Kilbeggan District. 


* * * 


Operations recommenced on this district on the 15th of April; they consisted in sinking 


of unwatering cuts, back drains, &c., and other preparatory work, so as to open the main 
channel at as early a period as possible (viz. 5th May), when the excavation proceeded 
on Belview division, a little below the bridge of that name, and was carried on with the 
greatest vigour through Belview, Lehinch, Kilnacarra, and Coola divisions. The total distance 
being 63 miles nearly, and the material excavated being hard gravel and clay, with some 
boulders, on all above-mentioned divisions except Belview, the lower portion of which was prin- 
cipally rock, and the upper portion yellow clay and marl. 

On the Lehinch division heavy embankments and deep back drains have been constructed 
to keep up the head of water for the supply of Clara Mills, as also on the Coola division, for 
the supply of Coola Mills, their total length being three miles. This, with the deepening of 
about five miles of drains and tributaries, comprise the entire of the work executed on this 
district up to the 31st August, when the works were stopped for second assents. 

The gross amount of days’ employment given for this year was 122,639; expenditure for 
this period having been 7,859. Os. 3$d., apportioned over the year as follows :— 


Men. Men, 

April . . . 8,496 September . 150 
May. . . . 22,703 October. . . 2,933 
June. . . « 33,075— November . . 2,893 
July. . . . 48,647 December . . 186 
August . . 13,756 ~ 
Total . . 122,639 


The total quantity of land relieved amounts to 4,818 statute acres, of this quantity about 
120 acres have been ploughed and burned,‘and have produced for the last two years excellent 
oat crops, the value of which was on an average 4/. 10s. per acre. as 

Taking the net profit at but 1/. 4s. per acre, it is plain this land has paid more than two- 
thirds the expense of draining it in two years; and as it is well known that this callow land 
when drained will produce several crops without any seeming injury to its further productive- 
ness, it follows, that those proprietors who have taken advantage of this land for tillage, will 
be repaid for the expenditure of draining at the end of the third year, without having to pay 
even one instalment, as the district will not be finished before that period. 

I have here shown the benefit which may be derived from the relieved land, 
managed ; if it be merely left for pasture or meadow, of course the improvement will not be 
so great; but even in this case, the increase may be taken at 7s. per acre per annum, as the 
average, making on 4,818 acres a return or profit of 1,686/. 6s. per annum. ‘ . * 


if properly 


Derryholmes District. 


The works on this district were carried on during the early part of this year in the most 
prosperous manner ; a great length of minor streams diverging to all sides of Catchment Basin 
were opened to a depth of from 4 to 5 feet, their total lengh being 14} statute miles, 

The object of opening these drains to so small a depth at first, was to tap the swampy land 
through which they run, and to give it time to consolidate during the dry summer months so as 
to ensure the permanency of the slopes, when the drains were sunk to their full depths and 
dimensions in autumn. ; 

The excavation of the main channel (the Blackwater River) was commenced in May, and 
during this and the two following months it was opened from the junction of Black Drain to 
its source, a distance of six miles nearly. 

The before-mentioned drains were likewise deepened, the slopes properly formed and 
dressed, and the drains brought to their full depth and dimensions. 

During the latter part of the year the works executed were the final deepening, removing 
of deposits, and the completion of the main channel for its entire length, viz., 10 miles; as also 
the excavation of the Gowlan River, from its junction with Blackwater to within two furlongs 
of Finn Lough (length 3 miles), making in all a total distance of 232 miles of main channel, 
and tributaries opened during the year; the construction of a number of wooden occupation 
bridges over main channel and drains; likewise the underpinning ,of Blackwater county 
bridge, and building the abutments for Barrett’s and Moyclare county bridges. Very nearly 
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the entire of the earthwork of this district may now be considered finished, and nearly all the 
flooded land (4,503 acres) completely and permanently relieved; a great part of which 
has been ploughed, burned, and bids fair to produce excellent grain and green crops, the value 
of which it would be at present impossible to determine; but must at least double the original 
value of the land, a great portion of which was an impassable swamp before the drainage 
operations were commenced, it being principally cut bog, and low moory callow, just that 
sort of land which when drained produces the best rape and turnip crops.  * s ‘s 

The gross amount of days’ employment given during this year was equivalent to 71,652 
days’ work for one man, at a cost of 3,911/. 19s. 8d., the labour being apportioned over the 
periods as follows :— 


Men. Men. 

January. . . 8,194 August . . . 3,366 
February . . 11,580 September . . 3,299 
March . . . 13,420 - October. . . 1,829 
April. .  . « 10,942 November . . 2,093 
May. - . - 6,821 December . . 1,264 
June. . . » 4,437 

July. . «© « ' 4,407 Total . . 71,652 


Ballynahown District. 


Since my last Report, furnished in January, 1850, up to the suspension of district for second 
assents in May, 1850, the works executed were as follows:—The building of New Bridge 


bridge, an arch of 16 feet span, finished with the exception of parapets and coping ; Ballyna- 


hown and Ballydrown Bridges, both 8 feet arches, were likewise completed to the level of 


-road, requiring only parapets and coping. ilgarvin or Kilbillaghan Bridge, a 16-foot arch, 


the abutments and wings of which were built to the level of the springing. The main channel 
from a little above Cloghadoo Mill to Bellair Bog, was excavated through clay and peat to 
a distance of two and a quarter miles, also the new cut through the hill below Cloghadoo Mill, 
and a short portion of Ballynahown River, near Doon Carn Mill, a quarter of a mile in 
length were completed. 

The second assents having been obtained, the work recommenced on the 22nd July, 1850, 
and consisted in widening and sinking to its final depth and dimensions, the reach from River 
Shannon to near New Bridge Mill, a distance of three and a half miles nearly, likewise the 
deepening, scouring, and making up slips on the Ballynahown Stream, from its junction to 
Doon Bridge. . 

The completion of Kilbillaghan, Ballynahown New Bridge, and Ballydrown county 
bridges, likewise the building of of Ballynahown Court, Ranane (each 8 feet span), Ballin- 
lassy, Castletown (each 14 feet span), and Cloghadoo (12 feet span), stone occupation 
bridges. 

The land on this district is principally pasture and meadow, it is all now permanently 
relieved, viz., 1,687 acres; in some instances it has been tilled, and where it has not, the crops 
of hay for this year were most luxuriant, far surpassing any upland hay in the neighbourhood, 
producing in some cases more than four tons to the acre; the pasture has changed its colour 
from brown to green, and it would be almost impossible for a person unacquainted with the 
locality to suppose that it ever had been flooded. 

* * * * * 


The gross amount of days’ employment given during this year was equivalent to 45,072 
days’ work for one man, at a cost of 2,955/. 19s., labour being apportioned over the year as 


follows :—- 


Men. | Men. 
January. . « 10,250 August . . . 4,840 
February . . 8,309 | September . . 1,625 
March . . . 6,690 October. . . 2,120 
April . . . 6,258 November ... 1,269 
May. . . . 1,596 December .. 640 
Jimés -« « * 9s 
July. 2. .« . 3,475 Total . . 45,072 


Killimor District. 


The works after a long suspension for second assents of proprietors were resumed on the 
19th of July, 1850; the season at that time was far advanced, but the weather generally 


was favourable until the 28th September. 


Newbridge Division, No. 1. 


On this division, which extends from the lower extremity of the district, or from Bally- 
shrule Bridge to Moate Bridge, a great deal of work has been done. 

‘Before commencing the excavation of the main channel, it was found absolutely necessary 
to sink the unwatering cut from 2 to 3 feet below its original level, and to open a new 
unwatering course, both at Newbridge and Flowerhill, for a considerable distance. 

The excavation of the channel has been completed as far as the shoal of rock at Flower- 
hill according to the amended design, being a distance of three statute miles; a tap 24 yards. 
wide cut through the rock to bottom level, and a top-lift taken off as far.as Moate Bridge. 

The average dimensions of the new channel are 18 feet wide at: bottom, 35.0n top, 4 feet 
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in depth of excavation below the bed of the river, and the total depth below the surface of the 
land 94 feet. 

The weir at Ballyshrule has been reconstructed. The foundation has been lowered 3 feet 
to correspond with the increased depth of the channel; the level of the weir was reduced 
6 inches. A gap has been left for the erection of a sluice-gate. The mason work in the 
new weir is rock ashlar, and built in a substantial and workmanlike style. 

The proposed embankments above the weir have not yet been formed. 

The new arch at Newbridge required to be underpinned, owing to the increased depth, 
which at this point was 4 feet; the work was commenced but remains unfinished, the half of 
one abutment having been underpinned when the flood prevented any further operations ; the 
structure, however, is quite secure. 

A new temporary bridge had to be erected on the present or old road at Newbridge. 

The following minor drains have been opened so as to dry the adjoining lands, but during 
the winter could only be sunk from 3 to 5 feet below the surface of the ground, so as to guard 
against slips as much as possible. 

Ballyshrule back drain No. 1, has been opened for 287 statute perches, from 3 to 44 feet 
deep, 3 feet wide in bottom and 12 on top. 

Agrinhill, No. 5, has been opened for 187 statute perches, 44 to 54 feet deep, 18 inches 
in bottom and 9 feet on top. 

Lissanard, No. 6, opened for 64 statute perches, 5 feet deep, 18 inches in bottom, and 
from 74 to 9 leet wide on top. 

Ballyhaury, No. 7, opened for 203 statute perches, 44 feet deep, 18 inches wide in bottom, 
and 9 feet on top. 

Coolpoura, No. 8, opened for 113 statute perches, 44 feet deep, 18 inches bottom and 
9 feet wide on top. 

The formation of these minor drains has been of great use in taking away water and con- 
solidating the banks, on account of which the completion of the excavation will be greatly 
facilitated. 

Lisduff Division, No. 2. 


No work was done in the main channel of this division (which extends from Moate to 
Hearnesbrook) except removing some shoals, dams, &c., in the river and tail-race below 
Ballycahill Mill, so as to take away the back water in which the wheel was working, and 
also to enable the mill to work during the winter, and until such time as the works will be 
completed at Bailycahill. The work which has been done is of great service to the mill. 

* * * 
An unwatering course in continuation of the one on the Newbridge division was formed for 
164 perches from Moate bridge to the upper end of the new cut at the quarry. The head 
dam was placed at this point, and thus the whole of the river from Barryshrule up to near 
Killeen was unwatered, a shoot was place where the tap crossed the main channel below 
Flowerhill. The unwatering cut below Ballycahill Mill was deepened so as to assist in 
discharging the floods and preventing, if possible, the stoppage of the mill by back water. 


Lisduff River. 


The additional excavation which was from three to four feet in depth was taken out from 
the junction with the Killimor river up to the tail-race of Lisduff Mill, a distance of 14 miles. 
A large quantity of rock was met with in the excavation of this work, which increased the 
expense ; however, the work has been of great use to the land, as the highest flood this winter 
did not rise within from four to five feet of the surface. The unwatering course has been 
prepared for some distance above Lisduff Mill, but no work has been done in the channel. 

The formation of the river-course has been completed from the point where it had been 
left off, up to Castletown Bridge, a distance of 112 statute perches. On this reach also, some 
shoals of rock were met with, but were easily removed. 

From Castletown Mill upwards (being the upper portion of the Lisduff river), is designated 
as Minor Stream, No. 21, and nothing has been done immediately at, or above the mill, the 
excavation of the channel commencing near the junction of the Brooklawn stream, which was 
as far down stream as the head-water of the mill would permit of. From this point to the 
farm-road at Ballyfinton, the river ran through a high gravel range, forming the key to the 
drainage of the large tract of land and bog (Shangarry) lying above it. The stream was so 
large as to require an unwatering course, which had to be made for the entire length of the 
channel. . 

The excavation has been carried up to, and above the Tynagh-road. The channel has 
been sunk to within 3 feet of the proposed bottom level, as it was not considered advisable, 
indeed, in some places it would have been impossible, to go the full depth at present, owing 
to the softness of the bog; however, the work now done will be of infinite service, as indepen- 
dent of the drainage it will give facility in the spring for cutting turf, &c., which was formerly 
impracticable, 

Killimor Division, No. 3. 


The first work which was commenced on this division was the excavation of the Hearnes- 
brook and Oxgrove back drain, where it was proposed to have a covered drain or culvert 
(44 feet span and 5 feet high to the springing), in consequence of the depth of cutting from 
15 to 20 feet which was required at the end adjoining Hearnesbrook Lake. 

The excavation was difficult, the cut being narrow and the material either conapaect gravel 
and boulders or loose sandy gravel. P 
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The culvert has been built for 1,500 feet in length; the bottom was roughly but strongly 
paved, the side walls were built dry, and from 18 inches to 24 feet thick. A semicircular 
arch was turned in mortar and the spoil put back on the top of the culvert, and the masonry 
well executed. Iron gates have been put up at each end to prevent any interference with the 
work, and where necessary, covered sewers have been made leading into the culvert, openings 
having been left in the side walls for that purpose, when the work was in progress. 

The whole structure was well tested by the late floods, which filled it to the springing, and 
no injury was done. The drain in connexion with the culvert has been excavated in part as 
far as Murty’s Island, but not completed, owing to the softness of the material. 

On the main channel the unwatering course was prepared from Hardy’s Mill to Kilcrow, 
the portion from Hardy’s Mill to Murty’s Island will suit for the future back drain; and from 
Murty’s Island upwards through the Oxgrove meadows will suit for the future channel of the 
Oxgrove stream, the water of which is to be discharged through a syphon under the main 
channel at Murty’s Island, and thence through the Hearnesbrook culvert into the lake. 

The excavation of the channel was commenced at Hardy’s Mill on the 24th of August, 
1850, and with the exception of a few perches in the hill at Murty’s Island, has been com- 
pleted up to Oxgrove Bridge. 

The embankments, however, have not been formed, as the banks were too soft, and slipping 
in in several places. 

The syphon at Murty’s Island for the discharge of the water from Oxgrove, is 60 feet long, 
6 feet span, and 4% feet high, paved in the bottom, and built of good rubble; it was almost 
completed, the arch having been turned and all finished except the paving and retaining walls, 
at one end, when the great flood on the 18th November broke in, and I considered it better 
to allow the works to remain unfinished until the dry season, than attempt to unwater the 
place during the winter. 

From Oxgrove bridge to Kilcrow the channel has been sunk to the full depth, but not to 
the intended width, a tap only being brought up through the centre of the channel, so as to 
guard if possible against slips in the banks, and this tap has been found to answer very well. 

A tap has also been cut for 24 yards wide to bottom level, through a shoal of rock, at 


Kilcrow. . 
Claremadden Division, No. 4. 


On this reach of the river a new cut almost straight was made from the end of the rock- 
cutting in Ardultagh, through the Callows, up to Kill Bridge, one English mile in length. 
This cut was made as deep us the level of the rock would admit of, but according to the 
amended design it is intended to make the channel from four to five feet deeper than at 
present. 

The Callows have been greatly benefited by the work, although the present cut is not suffi- 
cient to discharge the floods, having been full to the surface of the land during the November 


flood. 
Killoran Division, No. 5. 


The only work executed on this division consisted in repairing the head dam above Ballooly 
Mill, so as to send: a sufficient supply of water to the wheel. This work was done on the 


application of Mr. Prendergast, the mill owner. 


Addergoole Division, No. 6. 


This tributary joins the main river in the Callows, a short distance below Kill bridge. 

Between the junction with Division 5 and the road from Killimor to Kiltormer, nothing was 
done during Mr. Farrell’s time, and throughout this portion a cut has been made from 4 to 5 
feet deep (being as much as the channel’s depth in Division 5 would admit of), which has 
completely dried the ground, or rather morass, through which it passed. 

The cut formerly made through the high ground above the public road was left for local 
drainage, and the southern course being through lower ground, was followed, and the length 
being greater the fall was diminished from 44 to 25 feet per mile. 

For three-quarters of a mile above the road the channel could only be sunk to within 3 feet 
of the proposed level, owing to the softness of the material and the want of sufficent fall, until 
the lower works are completed. The remainder of the river up to Ardberreen Bridge has 
been sunk to the full depth, being from 3 to 5 feet of additional excavation under the former 
bed, and the total depth is now from 83 to 10 feet below the land, and the highest flood did 
not rise to within 4 feet of the surface in the lowest point. 

The drain forming the boundary of the town lands of Cloonlahan and Addergoole was 
scoured for the whole length, 320 perches. It could not be sunk at present, owing to the ex- 
treme softness of the ground. 

It was necessary on this division to make a great number of small drains to dry the land 
and prevent the banks from falling in. Some slips have occurred along the finished portion 
of the channel, but they will be easily repaired in the dry season. 

Considering the season in which the works were resumed, I do not think it possible to calcu- 
late the value of the improvements which have been effected by the works up to this date, 
beyond what was estimated at the time the Supplemental Report was prepared, as no advan- 
tage could have been since taken, nor the land cropped; indeed, in several cases, the growing 
crop (generally meadow) was cut before it came to maturity to escape the damage unavoidably 
caused by the execution of the work. 
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As regards the sufficient capacity of the channel, on the lower division of the district, there 
has not as yet been a fair trial, in consequence of the opening of dams and reservoirs in the 
upper part of the district in time of flood, and sending down a body of water which had been 
accumulating for several days, in addition to the constant supply from the catchment basin. 

I do not think the land can be flooded on the New Bridge Division after the completion of 
the embankments, &c., but it may sometimes rise to the surface of land in low places, remain- 
ing at that high level only for about 12 hours. 

In all the upper portions of the district there can be no doubt but that the present design 
will be found ample for all the purposes of drainage. 

So far as I have heard I believe the proprietors are very well satisfied with the work which 
has been executed since the resumption. 


Cappagh District. 


During the year 1850 little or nothing has been done, the works having been suspended in 
1848 for second assents. The few men employed were engaged in repairing Leitrim Mill 
weir, &c. 


Boley District. 


The works in this district were recommenced in May (under Mr. Farrell), the river was 
resunk throughout its entire length, and a new cut made through the Callows near the Shannon 
three furlongs in length. The whole district has been since completed ; five substantial rubble 
occupation bridges, and 22 watering slips have been constructed. The river remains in a 
most satisfactory condition, and the district is ready for final award. 


Lisduff District. 


The works during the past year consisted chiefly in the final clearing and resinking of the 
various drains, as well as in building numerous occupation bridges. The formerly flooded 
lands in this district, as well as on the Boley, have been completely relieved, and constitute the 
most valuable part of the farms to which they belong. 


Extract from the ANNuAL Report of Mr. Ws. S. D. Latimer, C.E., District Engineer. 


Burren District, County of Carlow. 


Turrp ANNUAL Report on the progress and execution of the Works in the above District 
ending on the 3lst day of December, 1850. 


At the conclusion of the preceding year, I had to report upon the works in full progress on 
the main channel at Rathtoe, in the lower division of the district, as well as at Ullard, on the 
upper Burren ; and since that period the operations have been continued with increased energy 
both in the execution of the main channel and also in all of the principal or leading tributary 
rivers falling into and unwatering the catchment basin of the district, 

The following table shows the quantity of work performed and the number of men employed 
in each month during the year 1850. 


RL A eee sratensssnvansicunmnarastetniyusierseer 


; Earth Rock 

in Days’-work 

of one Man. 

January. . 264 6,048 33,452 150 
* 280 5,733 27,535 Nil 
288 6,639 31,462 Nil 
220 5,303 16,030 Nil 
610 14,715 52,872 160 


808 18,612 | 65,274 360 
880 20,840 | 101.408 | 899 
August . 2. 614 15,509 50,721 440 
September ‘ 600 14,021 57,786 534 
October . 633 16,075 54,641 232 
November 463 10,610 34,828 266 
December 466 10,895 40,994 95 
Total 145,000 | 567,003 | 3,197 

Re eM a 

570,130 
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Benefits resulting from the Works already executed. 


In the preceding part of this Report I have given a detailed account of the works executed 
and the progress made during the past year in prosecuting the various works extending over 
many miles of river courses and minor streams throughout the district. 

The benefits resulting from the execution of the works have been distributed over a large 
area of country embracing more than one-fifth of the County Carlow, and dispensing labour to 
the unemployed population of nearly the entire county. 

The gross number of days worked within the year amounted to an equivalent of one man’s 
labour for 145,000 days; the maximum number of men being 890 per diem, and the average 
for the year being 503 daily. 

This number of able-bodied and efficient labourers may be said to represent a population of 
2,500, all of whom have been supported and maintained, without becoming a burden upon the 
rates of the Uxion, whilst the labourers themselves have attained to a knowledge of work, 
to which they were unaccustomed before, and which is now becoming the principal source of 
employment in the country. 

The entire length of main channels and river courses deepened and improved has been 
ascertained to be 64 miles since the commencement of these works, and when this distance is 
doubled it will represent the length of arterial drainage presented to the proprietors of the 
adjoining lands, for extending collateral and thorough drainage through the extensive and 
naturally fertile tracts heretofore depending upon the opening of the main water-courses for an 
outlet. 

The depth at which the tributary rivers and drains have been sunk is sufficient to admit of 
4.feet drains being made through the lowest lands adjoining, without risk of back-water even in 
times of high floods, if the draius be maintained at their present levels. 

In many cases the lands are perfectly drained by the main channel being sunk, and where 
the substratum is at all open or porous, the benefit is immediate, and the effect extends to very 
considerable distances, drying springs upon the surface which generally change their levels and 
rise from the bottom of the new cuttings. 

The quantity of land relieved from floods and improved by drainage up to this date, has 
been computed from accurate examinations of the ground, and calculations made to amount to 
5,100 acres, statute measure, the whole of which has been rescued from a state of marsh, and 
now presents (in the winter season) fertile tracts, fit for cultivation. 

In many cases, the result has been a total reclamation of lands perpetually flooded or 
partially submerged, which heretofore were, comparatively speaking, valueless and unwhole- 
some swamps. ‘l'hey now present a’ very improved aspect and are capable of being brought 
toa high state of cultivation; but even if left to nature, they promise to afford excellent pasture 
and meadow. 

The lands relieved along the main channel of the Burren, which are chiefly in meadow, pro- 
duced excellent crops last season, both in quantity and quality, and the facility with which the 
crop was saved, enhanced its value considerably as a meadow crop. 

The lands have since then been grazed, and during the past months sheep might be seen 
upon good dry pasture lands, that two years since were the resort, at this season, of wild ducks 
and water fowl, and in the dryest seasons it was a work of labour and difficulty to secure and 
save the crops procured from these lands, by drawing it with men and horses to the adjoining 
lands, which lay out of the reach of flood water. 

This increase of profitable land thus secured being about 24 per cent. upon the entire area 
of the county, exclusive of the lands to which drainage may be extended, will open an exten- 
sive field to the agricultural and labouring population, and must ultimately absorb the unem- 
ployed labour of the county, and add considerably to the produce and wealth of the inha- 
bitants. 

In my Report for last year I had occasion to refer to the support given by many of the pro- 
prietors and promoters of the measure, for providing funds to advance the work ; and I am now 
again happy to state, that the same anxiety was evinced by them in the early part of this year, 
and by their renewed subscriptions and advances of money, the works were kept in active pro- 
gress until the period when the Government advances commenced. 

] may also add, that in every case I have invariably received the co-operation and support of | 
the proprietors and occupiers of the lands through which the work has extended. 


Discharging power of River Channel and Effect of Floods. 


The floods of this season, since the middle of November, have been frequent, and on two 
occasions, were considerably over ordinary levels. ‘Ihe area of the channels were, in every 
instance, sufficient to discharge the floods, which only attained to a depth of from 3 feet to 3 feet 
9 inches in the lower Burren, and to about the same average in the upper district, leaving from 
3 to 5 feet to the level of the lands heretofore liable to floods. Little or no injury has been 
sustained by the works, and I have every confidence in stating that after this season, they will 
be dp and effectually consolidated, and in a state to secure their permanent and lasting 
stability. 

The tributary rivers and streams already opened have been most effective in discharging the 
recent floods, the water rarely exeeeding a depth of from 18 inches to 2 feet 6 inches in 
cuttings varying from 6 to 8 feet in depth, and, consequently, leaving a considerable depth 
from the surface of the land to that of the flood-water, and, generally, the results have been 
most satisfactory throughout the entire district. : 
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Extract from the Annuat Report of Mr. Ropert Mannine, C.E., District Engineer. 


Districts of Fane, County of Louth. 
ry Wottonstown, County of Louth. 
si Ardee, Counties of Meath and Louth. 
is Nobber, County of Meath, and 
is Glyde, Counties of Louth, Meath, Monaghan, and Cavan. 


The works placed under my charge which, during the year 1849 were, in consequence of 
the want of funds, either wholly suspended, or were carried on with a very inconsideraole force, 
have, during the past year, been actively resumed, and I trust that the results, as detailed in 
the present Report, will show that I have not failed to avail myself of the opportunity afforded 
me of pushing on the works with vigour. 


Fane District. 


The works in this district having been brought to a close, I now beg to lay before the 
Commissioners a summary of the facts connected with the measure, together with such obser- 
vations thereon as appear material. 


Preliminary Measures. 


The necessary memorial having been presented by the proprietors, the reports of the 
engineer and valuator, bearing date respectively on the 4th of April and 18th May, 1845, 
were published. On the 2nd of September in the same year, the meeting required by the 
16th seetion of the Act was held at Castle Bellingham. The declaration was published on 
the 28th February, 1846, the final notice was issued on the 28th March following, and on 
the 11th of April an engineer was appointed to conduct the works which were at once pro- 
ceeded with. 


Valuation. 


In Mr. Brassington’s report on the valuation of the district, he states, that 1,449. Ir. 2p. 
of land will be relieved by the proposed works, and will be increased in value to the amount 
of 4517. per annum, being an increase of 414 per cent. on their original value. 

He further states, that in accordance with the instructions of the Commissioners, he had 
formed his valuation on a very moderate scale, merely considering the increased rent which the 
proprietors may calculate upon receiving without taking into account any benefits the tenants 
may themselves derive from an enlarged field being afforded them for the exercise of their 
industry. 

That Mr. Brassingten fully carried out the spirit of those instructions may be gathered from 
the fact stated in Mr. Robert’s Report, page 7, that Sir John Macneille estimated the in- 
creased value of 440% acres of those lands which were proposed to be drained in a less 
effective manner at 326/. 17s., being an increase in value of nearly 15s. per acre, while the 
average increased value, by Mr. Brassington’s estimate, is not quite 6s. 3d. per acre. 


Description of the District. 


Mr. Roberts, in his preliminary Report, enters fully into the circumstances of the district 
with regard to floods previous to the execution of the works which have now been completed ; 
and as those circumstances have now entirely disappeared, it may be useful briefly to describe 
the former state of those lands, and the means which have been adopted for their relief. 

The river Fane at Lurgan-green- bridge, discharges the land floods of 96,000 statute acres, 
and its maximum discharge in the improved state of the river may be taken at 72,000 cubic 
feet per minute. The portion of it comprised in the “ Fane district,” extends from Stephen’s 
town to the sea at Lurgan-green, and is nearly six miles in length. 

The lowest lands proposed to be drained by the deepening of the river are situate in the 
vicinity of Lurgan-green, and are, on an average, 2 feet under the level of extraordinar 
spring-tides, while their elevation towards the source of the river is so gradual, that a little 
below Stephenstown bridge, a distance of four miles further up they are only 2 feet above 
that level. : 

The principal cause of the flooding of the district was a rocky shoal at Lurgan-green 
bridge, which kept even the lowest summer water at so high a level as to be not more than 
2 feet under the general surface of the lands. 

The transverse section of the natural river-coursé, behind this shoal, was 300 square feet, 

_while at the bridge it was only 30 square feet at the same level, 

Under such circumstances as those it is a matter of little surprise that, as stated in 
Mr. Roberts’ Report, « during the greater portion of the winter season the lands were covered 
with water, one flood not having time to eseape before it was followed by another. 

The measures proposed for the improvement of the district were, to execute a deep channel 
from 20 to 25 feet broad at bottom, with slopes, varying with the nature of the soil throughout 
the whole district, and. carried from the level of low-water Neap-tides, with an average rise of 
1 foot 6 inches per mile, and to defend the lands from the tidal waters by embankments and 
self-acting sluices. ‘This was the original design, and it has not been found necessary to depart 
from it in the execution of the works. 
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Works. 


The works, as before stated, were commenced in April, 1846, and were completed in 
October, 1850. This is a longer period than under ordinary circumstances would be required 
for the execution of the same quantity of work, but the difficulty of obtaining a sufficient 
number of men in this particular locality, the suspension of the works referred to in my annual 
Report for 1849, and the particular nature and difficulty of this work, all contributed to delay 
their execution. 

Those matters have been discussed in the several annual Reports already submitted to the 
Board, and I therefore consider it unnecessary to recapitulate them in this place, particularly 
as, on the whole, the works have been executed at a price which must be considered moderate 
under even the most favourable circumstances. 

* * * * * 
* % = * * 


I have not any desire to magnify the difficulties which presented themselves in the execution . 
of those works, and I shall therefore content myself with remarking that two-thirds of the exca- 
vation was below the level of high-water neaps; that ordinary springs rose to a height of 10 
feet in the “ tail dam,” thus rendering it necessary to keep the enclosure dry by machinery, 
and that at the head of the works I had to contend with floods which, from the very flat nature 
of the lands, often destroyed the labour of days in a few hours. 


Agricultural Improvement. 


The entire of the lands of the district have now been free (except in extraordinary cases) 
since the 15th December, 1848, but as some of them were subject to flood for a short time 
during the autumn of 1849, in consequence of the erection of dams necessary to the execution 
of the works I shall, in order to.be under the mark, estimate that 1,200 acres have now been 
free from flood for two years. The amount of benefit actually derived from the drainage~ 
works would therefore be, according to Mr. Brassington’s valuation, 7501. 

Until the works of a drainage district have been for some time completed, and the occupiers 
have had an opportunity of judging by experience of their effects, no great quantity of land 
can be expected to be brought into actual cultivation. ‘The occupiers in this case have not, 
however, been slow to take advantage of the facilities afforded them. 267 acres of lands, 
formerly subject to continual flooding, have now been turned to tillage, of which quantity 44 
acres have been cultivated for three years, 85 acres for two years, and 138 acres for one year ; 
assuming that a profit of only 3/. per acre was realized, the gross amount would be 1,7072. 


Chemical Constitution of the Soil. 


There is one fact connected with the improvement of the lands relieved by drainage that 
seems to me to be particularly worthy of attention, namely, that large tracts of lands are 
suddenly rendered available for tillage which have never before been cultivated. 

This latter circumstance, affording us practical experience as to the quality and capabilities 
of the soil, leaves the farmer almost entirely dependent upon chance for its proper culture, and 
I therefore think that it is here agricultural chemistry will find its most practical and success- 
ful application. 

I have induced Mr. Fortescue to obtain analyses of the soils of the portion of the district of 
which he is proprietor, and I have added at my own expense that of other portions of the 
district, so as to make the subject complete. 

The following is a Table of analysis of seven soils and subsoils which fairly represent the 


general constitution of the soils of the entire district, and I refer to the Report of Mr. Sullivan 


annexed hereto, which is very decided as to the great fertility of the lands, and contains some 
practical advice as to their future cultivation :— 


Tapie of Resutrs of AnAzysis of Seven Soils in the Fane District, by W. K. Sullivan, 
Chemist to the Royal Agricultural Society, &c., &e. 


Soil Subsoil | Soil Subsoil Soil Soil Soil 
bos No. 1 on of No, 3 on of No. 5 on | No. 6 on | No.7 on 
Plan, No. 1. Plan. No. 3. Plan. Plan. Pian. 


J 


Potash . . «+ © «© « 0°041 0°067 0:07] 0°081 0°046 0:°086 0°092 
Soda. .« .« «© «© e@ « 0°163 0°136 0-09] 0°097 0°166 0:'114 0°096 
Lime Se the Re ete 1°291 0:586 0° 926 0°658 0°635 0°503 | 0°619 
Magnesia yes “Cas eh Te 0:'680 0°471 0°862 0°560 0°471 0°403 0°580 
Peroxide ofiron. .« . . 7-860 | 6°240;} 7:940; 17:991 8°756 | 10°48) 6°881 
9:021 8'037 9:046 8°520 | 11°840 | 12°860 5°416 
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Alumina... 
098 5-501 7°195 5°431 8°142 | 10°285 4°645 


Silica (indecomposable com- 
pounds). 

Phosphoric acid . . . 

Sulphuric acid . . we 

Hydrochloric acid . . 
acids). 

ses sand . « . « | 48°796 | 46°925 | 16°597 | 13°665 | 35°695 

Water not driven at 212° | 12°667 3-722 | 12°215 piece | epee a 


Fah., and organic matter. 


tae sinmmemenawen | eRNRIRNE 


99°827 | 99°558 | 99°847 | 99°562 |100°119 | 99°301 | 99-910 


009} O°018; 0°021 0°018 | 0°013; 0:008 | 0:°023 
°067 | 0:041 0°057 | 0°071 |} O O21 0°084 | 0°087 
°021 0°018 | 0°027 | 0°029} 0019 | 0°024; 0°024 

3 

5 

5 


Coo 


°285 | 44°317 


°653 | 28°288 
‘515 | 8°842 


es cena | merrenicng came 
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The following is the extract from the Report of Mr. W. K. Sullivan, Chemist to the Appendix (D). 
Museum of Irish Industry, &c., referred to above: — Hieasae ate iS 
. : ‘ : Extract from the 
* All those soils may be considered as deposits from the finer sediments washed out of the Annual Report of 
surface deposits of higher lands, or rather as a kind of warp produced by the joint action of Mr. R. Manning, 
the sea and the floods of the river.” C.E., District 
= * * * * Engineer. 


“Like all fine alluvial deposits they are exceedingly rich in all the mineral ingredients 
necessary to constitute a fertile soil; the state of minute division of the particles must render 
their further disintegration very rapid, and this extreme fineness must also give to the soils 
(which contain a large per centage of sand) a considerable adhesiveness or clayey character 
which the large quantity of sand would not lead one at first sight to suppose. The only 
ingredient which I would consider as rather low is phosphoric acid, which, I think, might be 
increased with advantage by the addition of a little bone manure. 

“The most remarkable chemical feature of these soils 3% the extremely large quantity of 
silica existing in early decomposed compounds, which far exceeds anything of the kind which 
has ever come under my notice. These compounds are most probably silicates of lime, 
magneisa, and alumina, and probably also some silicates containing potash and soda. There 
can be no better index of the fertility of a soil than those silicates present, not so much in 
affording to plants an important element, silica, as in the supply of all the basic mineral con- 
stituents of vegetables in a sufficiently fixed form not to be too rapidly carried off by the 
drainage-water, and capable of being readily rendered soluble by water containing vegetable 
or carbonic acid. These soils must, therefore, be peculiarly fitted for grasses, corn, or flax, 
but I don’t think it would be advisable to take a corn crop off them, at least off three parts of 
the lands where the per centage of clay falls below 30, until the soil has solidified for two or 
three years, and become richer in organic matter in a state of decay. A corn crop would, I 
believe, at present, that 1s, as soon as the land js sufficiently dry, give a good return, but 
would inevitably injure the soil which, from the absence of sufficient organic matter, a consi- 
derable quantity of peaty fibres exists in most of the soils; but organic matter in that peculiar 
condition in which we find it in rich mould exists but in small quantity, and to this I refer 
above; and the extremely fine state of division of the particles would be too much exposed 
with a corn crop to have a considerable portion of its soluble ingredients washed out. 

“ The natural mode of treating land, especially when the soil consists of finely disintegrated 
silt, and has been subject to partial or complete flooding for long periods of time,,is un- 
doubtedly to lay it down in grass, by which it gains a great coherence. 

‘* The quantity of lime present is enough to supply that ingredient to most cultivated plants, 
and for this reason, as well as the disintegrated condition of the soils, I think lime should be 
used sparingly and carefully. Still I think that if a slight liming was given, especially to 
those rich in organic matter, which, from the want of action of air, has a very peaty character, 
they would be much improved; probably the best way to apply it would be as compost, which 
might be well formed with the skraw, or surface of the land, which is no doubt, in a great 
measure, composed of coarse grasses, bent rushes, and moss ; and which would thus be de- 
stroyed, and would at the same time form an excellent manure. 

“ It is needless to remark, that such treatment, or indeed, any other, except that of laying 
down in grass (and even that is questionable) should not be adopted until the land has become 
thoroughly dry. I have no doubt that if the surface were removed from a good many fields 
which have been drained, and made into a compost with lime, and then spread over the lands, 
a permanent and immediate improvement would be effected, which would at once repay the 
outlay. While preparing such compost heaps, the land thus stripped of its covering of vege- 
tation need not be allowed to remain idle, as a slight crop of rape, or even of turnips, might 
be grown on it, and when removed the compost might be ploughed in for the next crop. 

‘When lands occupy such a considerable tract of country as the present do, it would be 
impossible to give any special directions for manuring, &c., but as they are all (except in 
relation of sand and clay) perfectly similar, whatever remarks apply to one will equally apply 
to others; generally speaking, therefore, I would say that, with the exception of being poor in 
the phosphates, and I would add, probably also in lime, these soils contain all the ingredients 
and all the physical qualities, when sufficiently drained, to produce corn and green crops in 
abundance, but before doing so successfully, one or other of the courses just mentioned should 
be followed * * * * 

« The subsoils of most of these soils would, J am confident, make admirable draining tiles, 
especially as they would be free froma very objectionable quality common to many Irish 
clays, of readily fusing or of falling to pieces in the ground’ from too large a quantity of lime 


being present in them. 
“T have, &c., 


« (Signed) Wiuiam K. Suttrvan, 
“ Chemist to Museum of Irish Industry.” 


AD 


Limployment of Labourers. 


This district of country was placed under very advantageous circumstances, as to employment, 
during the time the works were in operation; the construction of the Belfast Junction Railway 
passing through the district having been in progress at the same time with the drainage works, 
so that all the surplus labour of the district was absorbed. 

T 
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The amount of labour afforded by our works in equivalents of days’ work for one man is 
as follows :— 


s. d. s. d. 
1846 Number of men employed 15,205, Wages earned perday 1 2 tol 7% 
1847 3 12,323 e 10,1 4 
1848 . 15,675 ss 10,1 83 
1849 5s 16,262 i 010, 1 2 
1850 Y 22,696 Fe O 102,, 1 0} 


Total number employed . 82,16] 
This is equivalent to the employment of 98 men per day for the whole period that the works 
were in active operation, which, allowing seven months as the average length of the drainage 
season, would be two years and #1 months. 


Wottonstown District. 


This district consists of a number of main drains discharging into the Glyde and Fane 
rivers, and as the lands to be relieved were situate at so high a level as to render their drain- 
age independent of the deepening of either of those rivers, the drainage of them was included 
in a separate district. 

The preliminary report, under the summary provisions of the Act, was made in the year 
1847, and published on the 6th of August in that year. 

Funds having been obtained in the latter part of 1849, I was directed to proceed with the 
works on the 17th of December. I commenced the works on the 14th of January, 1850, by 
rebuilding a culvert over the principal stream flowing into the Glyde, and during the past 
season I have completed the works, with the exception of a short length of main drain which 
will be completed in the spring. 

The execution of the works call for no particular remark, except that, in consequence of the 
lands to be relieved being remote from the outlets and lying at a low level, it was found neces- 
sary to excavate generally to a depth of from 10 to 12 feet, and in many cases to a depth of 
14 feet. This entailed a great amount of excavation, compared with the inconsiderable quan- 
tity of water to be discharged. The works have, however, been executed for the estimate 
which was made on the supposition that an average of nine feet only would be required. 

The maximum wages earned by the men was 154d., the minimum 8d., and the average 
102d., per day; and the cost per cubic yard of excavation d}d. 


Ardee District. 


The works in this district were recommenced on the 15th of June, and were continued 
with vigour till the end of November, when they were suspended for the winter. 

During the season 2,7, miles of main river course were completed ; Drumgoolestown Bridge 
erected to the level of Skewbacks; and unwatering preparations made for seven miles in length 
of the district, so that on the approach of fine weather the works can be resumed with a large 
force of men. 

The portion of the river channel completed extends from Blackmills towards Ardee, and 
from Ardee towards the junction of the Rogerstown River. 

The most difficult portion of the works, including the shoal of rock at Sheepford, is com- 
* % * cd 


pleted. * 
Nobber District. 


The works in this district were entirely suspended in the year 1849, no funds being available 
for their execution; the necessary means having, however, been obtained in the early part of 
the present year the works were resumed on the 18th of March, and with some trifling excep- 
tions, the district is now completed. 

The works executed during the present year consist of the formation of the river Channel 
from Julianstown Weir to Kilbride Bridge, and from a few perches above Nobber Bridge to 
Whitewood Lake. The deepening of the two principal leading drains in the district, namely, 
those of Posseckstown and Mitchelstown, the rebuilding of Kilbride Bridge, and the erection of 
five wooden accommodation bridges, and the deepening and improvement of portions of the 
works before only partially executed. 

The works remaining to be executed are, the deepening of the channel for a short distance 
below Whitewood Lake, which, from the material being flow-bog, could not be executed to the 
full depth; the completion of a few perches of the Posseckstown stream through the bog which 
it was designed to relieve; and the general clearing up of the district previous to its being 
placed in the hands of trustees. * i . 

As the works to be executed are comparatively of small extent, and the county bridges will 
be presented for at the ensuing assizes, an award may be made early in the present year. 


| Glyde District. 


The works in this district were also suspended for want of funds till the 27th August, 1849, 
when a limited sum was placed at my disposal; the season, however, was so far advanced that 
but little work was executed. In anticipation of funds, I had made all the arrangements in 
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my power to push on the works with vigour during the last year, and until I was obliged to 
suspend the works in November last, in consequence of floods, I employed all the labourers 
whom I could obtain. 

During the year I completed the deepening of the river course through Bragganstown de- 
mesne, from Mapastown Bridge, Tallenstown Bridge, and from Aclint Bridge to Lagan Bridge, 
a total distance of 5:20 miles. I also deepened and improved Corradoran drain, being a 
length of 1°72 miles: and I completed the erection of Mapastown Bridge. 

. * * * 


Agricultural Improvement. 


I regret to state that the occupiers in this district have not availed themselves to as great an 
extent as they might have done, of the facilities afforded. them of bringing the drained lands 
into cultivation. It is also difficult to state with correctness the quantity of land which has 
been brought into cultivation in consequence of the drainage operations. 

A large quantity of land in this district was, previous to the drainage, partially and insuffi- 
ciently defended by embankments, and although under crops, these were, as I am informed, 
frequently destroyed. To include those lands as having been brought into cultivation by the 
drainage would, although reasonable, still have some appearance of exaggeration; this [ am 
anxious to avoid, and I therefore take as an example, the lands between the mills of Louth 
Bridge and Aclint which, never before having been tilled are now cultivated. 

In this extensive flat 166 acres have been under tillage for two years, and 94 acres were 
under crop last year, making a total of 260 acres. One-third of this quantity produced 20 
barrels of oats per acre, one-third 15 barrels per acre, and the remainder from 5 to 10 barrels 
per acre. This latter quantity being cut-out portions of bog and badly tilled, taking the profit 
per acre at only 32. per annum, the actual return would already be 1,293/. 

* * * * * 


Employment of Labourers. 


The gross number of men employed during the year, in equivalents of one day for each man, 
is 165.535. This would give an average of 543 men employed for every day in the year, or 
of 930 men per day for the seven months during which the works have been in active operation. 

Although the employment of labourers can only be considered a collateral advantage result- 
ing from drainage works, it is of the greatest importance. 

During the famine the effects of the employment were only considered with regard to the 
condition of the labourers themselves ; but the events which have since occurred have tended 
to enlarge the importance of such employment beyond that class, and to extend it tothe whole 
agricultural population. 

The great demand for agricultural labour in Jreland is during seed time and harvest, during 
which time a large number of men are required. In last harvest, though I did not suspend 
any work, but on the contrary, was anxious to employ every labourer not engaged in saving 
the crop, still the number of men employed decreased suddenly from 1,500 to 400. 

For the remainder of the year the labourers receive comparatively little or no employment 
from the farmers, and previous to the failure of the potatoes, they depended for their support on 
the produce of small quantities of potato land held by them in conacre. 

They have now no such support to rely upon, and are entirely dependent upon public works 
during the summer, The suspension of the drainage works during the years 1848 and 1849 
has, therefore, caused a great increase in emigration, and in fact every labourer who could ob- 
tain the means has left the country. . 

In this county, which is comparatively well-circumstanced, I have known men when they 
first entered the works to remain a whole day without food, and frequently to have left the 
works from inanition. I have made inquiries as to the consumption of food by the labourers 
on the works, and I find that after having been some time employed, they consume from twice 
to four times as much food as before they entered the works. 

In the absence, therefore, of employment from some other source than agriculture, I cannot 
look for any other result than increased emigration (to which the only limit will continue to 
be the means of emigrating), and a corresponding deficiency of labour for the ordinary require- 
ments of agriculture. 

Such a result must of course be gradual, but it will nevertheless be irretrievable, and indeed 
it is even already becoming perceptible. 

During the present year, although prepared and anxious to employ all the labourers I 
could procure, the greatest number of men employed on any one day was 1,516, many of those 
being boys under 15 years of age andold men. ‘This may appear a large number, but it is 
to be considered that they were drawn from an area which may be fairly estimated at 100,000 
acres, including nearly one-half of the county of Louth, and parts of the counties of Meath and 
Monaghan. 

The system of task-work adopted by the Board continues to work well, and affords a facility 
for the employment of a class of labourers which should, under the system of daily wages, 
resort to the poor-house, and it is this that renders 2 drainage work the ready means of absorb- 
ing the unemployed labour of the country. 

In railway works, which are invariably carried on by day’s work, it is to the interest of the 
contractor to employ only skilled and able-labourers, in fact none other are employed. In 
drainage works, on the contrary, if we take the average rate of wages as a standard, we per- 
ceive that every person capable of working at all is employed. r 
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Appendixe (D. Extract from the AnnuaL Report of Mr. Toomas J. Mutvany, C.E., District Engineer. 


Extract from the Districts of—1. Ballinamore and Ballyconnell, in the Counties of Cavan, Fermanagh, Leitrim, 
Annual Report of and Roscommon. 
es ae , P . Loughs Oughter and Gowna and River Erne, in the Counties of Leitrim, 
The eee Longford and Cavan. 
7 . Rinn and Black River, in the Counties of Leitrim and Longford. 
. Eslin, in the County of Leitrim. 
Leesborough, in the County of Monaghan. 
. Kull, in the County of Cavan. 
. Derrylin, in the County of Fermanagh. 
Kinmeen, in the County of Fermanagh. 
Drumbominy, in the County of Fermanagh. 
. Headford, in the County of Leitrim. 


bo 


OO Dr? Or oo 


te 
\e 
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Drainage, Navigation, and Mill Power. 


The works have been in active operation during the whole of the past year in the first five 
of the above-named districts, with the exception of the Lough Oughter district, in which they 
were suspended for second assents until the month of August, when operations were resumed. 
In the Kill and Derrylin districts no works have been executed, with the exception of repairing 
one of the county bridges, in the latter case, and in the last three cases, the final awards 
have been made during the last year, and the only work which was executed, was some slight 
scouring and finishing of the water courses, preparatory to their being handed over to the 
Trustees. 

* * o * * 

I propose here, in the first place, to state for thé information of the Board, in as brief a 
manner as possible, the general results of the year’s operations, and afterwards to explain 
generally the progress and present circumstances of each measure. % * * 

The works which were in progress last year having been for the most part unincumbered 
by those delays and impediments, arising from want of funds, the withholding of second 
assents, and unusual pressure for employment, which have had such an injurious influence in 
previous years, have as a natural consequenc proceeded much more successfully and economi- 
cally than they could have done while those adverse circumstances existed. 

The case of the Lough Oughter district forms an exception to this remark, inasmuch as 
the whole of the spring and summer was lost, in consequence of some of the proprietors not 
having signed the second assents until late in the month of June. And as some time was 
necessarily consumed in procuring a stock of working implements, and forming a staff for the 
management of the works, the operations could not be resumed until the beginning of 
August. Under these circumstances, although every exertion was made to set to work 
promptly at all available points, and a considerable amount of work was executed during the 
four following months, yet it cannot be expected that the results of these four months’ 
working would be as satisfactory or economical as those of the four previous months would 
have been, had a commencement been made at the proper season of the year. The actual 
result of the delay on the part of the proprietors in this case has been, that the operations 
were all suspended suddenly by the floods in November, before any one piece of work could 
be finished so as to afford effectual relief to any portions of the injured lands. And many 
acres of land which might now be freed from injury have thus been left in their old state for 
a year longer, while a considerable amount of interest on the money previously expended has 
been added to the cost of the district. 

The unusual pressure for employment during the years of famine and distress is alluded to 
above as one of the causes which interfered injuriously with the progress of works in these 
years. Any inconvenience which has been experienced last year was rather from the scarcity 
of labour. The diminution of the demand for employment was sensibly perceptible during 
the past season on all the works under my charge. In the Ballinamore and Ballyconnnell 
district, where we had 4,000 men a-day employed in the summer of 1849, the greatest number 
employed last year was about 2,600, and we could at that time willingly have employed more 
men if they could be had. The employment having been, however, more regular last year 
than in 1849, the average number of men employed for the whole year is very nearly the same 
in both cases. 

In the Eslin district, in the country Leitrim, and the Leesborough district, in the county of 
Monaghan, the completion of the works has been rendered mueh more tedious than was 
expected, in consequence of our not having been able to get. nearly so large a force of men as 
we could have employed; and in the Lough Oughter district, where we had work ready for 
from 2,000 to 2,500 men in the month of October, we were not able at any time to procure 
more than 1,300. 

On the whole, however, I am of opinion that it is much less disadvantageous to our 
operations, that the men should be rather scarce than that the work should be over crowded, 
especially with half-fed or starving labourers. Under present circumstances a tolerably fair, 
constant force of men can be calculated upon, and provided there be no other causes to 
interfere with the arrangements for commencing work at a proper season, and carrying it on 
uninterruptedly, the force can be so distributed as to insure the completion of each portion of 
the work at a convenient time. The men are more likely to continue in regular employment, 
and become trained workmen, and a much more perfect system of management and discipline 
can be enforced than would be practicable with a very large and fluctuating force. I have 
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no doubt that these advantages will be found to more than counterbalance any disadvantage 
that may arise from a slight prolougation of the time necessary for carrying out the works. — 

The two abstracts which follow will give a general idea of the extent of the operations in 
the five districts specified during the past year ; the first is a statement of the amount expended 
and the employment given, and the other shows the quantity of each principal description of 
work executed. 


ExprenpitureE and EmpLoyMent. 


NE SS SS SS SP See Es 7US SP SenGSTES 


Greatest | 4 vera ‘ Equivalent 
Amount Expended ar of Namber per Teese 
Name of Districts. pane rae Employea | Diem for | yo ve-work Remarks. 
in One Vear, of 
Day. one Man. 
x ss a. 

Ballinamore and Ballyconnell . | 32,220 7 9% 2,657 | 1,515 |426,960 
Loughs Oughter and Gowna, &.| 7,250 0 741 1,319 290 | 85,541 | Only pecan a hes 
Rinn and Black River . . . | 3,375 13 6 | 558} 167 | 49,601 | Works average taken 
BST. oo cl eer ag oe er 3,599 19 10% 464 228 | 63,960 , 
Leesborough. . . . 2. 1,357 2 8 260 68 | 19,113 


enemies | ete | ce wr | ents, * er 


Total . . | 47,803 4 52} 5,258! 2,268 [645,175 


eee 


The foregoing statement shows the important results as to the amountof labour employed 
and money circulated in the neighbourhood of the works. 

It will be seen that the force of men employed amounted at one time to upwards of 5,000 
daily; the average of men per diem for the whole year to 2,268, while the amount expended 
has been nearly 48,000/., of which probably nine-tenths have been directly paid and circulated 
in the immediate vicinity of the works. 

The county Leitrim (and especially the poor law Unions of Mohill and Carrick-on-Shannon) 
have been the chief gainers from this expenditure. More than three-fourths of the works 
which have been in progress last year in the district of Ballinamore and Ballyconnell, and 
the whole of those in the Rinn and Black River and Eslin districts, are situate, in those Unions, 
and I find the amount of employment given on those particular works has been equivalent to 
434,130 days’ work of one man, or to an average force of 1,537 men employed daily 
throughout the whole year. 


Work executed in 1850, 


Excavation. Stone 


Masonry. Quarried 


and 
Earthwork, Dressed. 


Districts. Remarks. 


leanne 


Ballinamore and Ballyconnell 
Lough Oughter and Gowna, &c. 
Rinn and Black River . 
Hslitt: «© «© «= § «© 
Leesborough. . . . , 


° Cy e ° 
° * YY o> @ 


96,233 |651,286 


10,823 [112,118 


The quantity of work here set forth, although very large, does not fairly represent the value 
of the expenditure within the past year. In the Ballinamore and Ballyconnell district, large 
sums have been expended in the purchase of plant and tools, dredging, and other machinery, 
alteration of mills, construction of lock, lock-gates, &c.; and in the Lough Oughter district, 
the amount expended also includes the purchase of a large amount of tools, which had to be 
procured at the recommencement of the works, 

In the Rinn, Eslin, and Leesborough districts, which are fair examples of simple drainage, 
Measures unconnected with heavy navigation works, if the gross amount expended during the 
year be compared with the gross quantity of work done, it will be found that the sum of 63d. 
per cubic yard, on the quantity of rock and earth excavation (825,828 cubic yards) will cover 
the whole expenditure (8,3312.), or valuing the masonry in bridges, weirs, &c¢., and including 
cut stone work, at only 9s. 6d. per cubic yard, and the rock excayation at Is., the cost of 
the earthwork will appear to be only 5d. per cubic yard, thus :— 

£. 
2,476 cubic yards of masonry at 9s. 6d. ‘ : ’ 1,175 
12,802 ditto rock excavation at 1s. . é 640 
313,026 ditto earthwork at 5d. . ; i . 6,520 
8,335 


Bearing in mind that these prices cover all expenses, tools, materials, accommodation works, 


superintendence and engineers and paymasters’ charges, I think it must be admitted that they 
are very low. 
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The cost of engineer’s establishment, including all payments to District and Assistant 
engineers, draftsmen, surveyors, office clerks, and pay clerks, amounts to 2,630, or only 
54 per cent. on the whole expenditure of 47,800/., and the cost of superintendence, incidental 
to labour, including all overseers, check clerks, &c., amounts to 1,952/., or about 4 per cent. 
on the same sum, These figures, I conceive, are sufficient proof that the system of manage- 
ment adopted by the Board is remarkably economical, and that the staff employed for the 
carrying out of these extensive works is as inexpensive as could be expected. 

I have already stated that fully nine-tenths of the cost of the works is expended in cash 
in their immediate neighbourhood. The only articles purchased at distant places are foreign 
timber, iron and steel, powder, and such machinery as cannot be procured in the neighbour- 
hood. Tools of all descriptions, such as wheelbarrows, spades, shovels, picks, hammers, &c. 
are made in the country, instead of being, as they were necessarily in the first starting of these 
works, purchased from manufacturers in Dublin or elsewhere. There are are two small iron 
factories in the neighbourhood of Clones, county Monaghan, where I have got all spades and 
shovels which were required. While wheelbarrows and iron tools of every description are 
supplied by working carpenters and smiths in all parts of the district, who having been fur- 
nished in the first instance with good models, are now able to supply these articles of the 
best quality, and fully as cheap, and in many cases cheaper, than they could be got from any 
of the extensive manufacturers. A very large amount of employment has thus been afforded 
to the country mechanics, and they have at the same time acquired skill in manufacture of a 
superior description of implements, which must tend to the introduction of a better class of 
tools for general country use, 

The Board having determined on fitting up one or more steam dredgers for the use of the 
works, in these districts, authorized, in the early part of last year, the purchase of the tools 
belonging to the workshops which were established for the Shannon works, at Rooskey, and the 
fitting up of suitable workshops at Belturbet, very convenient premises were fortunately pro- 
cured, which, at a trifling expense, have been converted into commodious workshops; and the 
tools having been transferred from Rooskey, the mechanics employed are now able not only to 
make and repair the machinery of the dredgers, but to execute all sorts of carpenters’ and 
smiths’ work, turning and fitting-up machinery, &c., by which a considerable saving is 
effected in the construction of lock gates, accommodation bridges, pumps and machinery, mill 
work, &e. 

My attention has been particularly directed, for some months past, to the adoption of the 
most economical machines for pumping or raising water out of the works, a matter of very 
great importance as regards the cost of our operations. Amongst the implements which were 
purchased from the Shannon service was a “screw-pump,” or machine constructed for raising 
water on the principle of the Archimedean screw. This pump which, on the Shannon, was always 
worked by men, and even in that way was found to be cheap and effective, I had attached to a 
gin worked by a horse, and the result of this arrangement was so striking as to determine me 
to endeavour to have some more made, if practicable, at a moderate cost. I had one made | 
accordingly in the workshop here, and the result, as to cost and efficiency, being quite satis- 
factory, I have since had two made of modified dimensions and construction, which I conceive 
will prove even more advantageous ; these latter are now very nearly ready for use, and as soon 
as I shall have had an opportunity of testing the relative merits of the different modes of con- 
struction, I shall lay the particulars at once before the Board, as I have no doubt they will 
order a considerable number to be prepared for next season’s work. I have no doubt whatever 
that water can be removed from our works by means of these machines for one-tenth of the 
usual cost of pumping by manual labour applied to ordinary pumps. 

The collection of information relative to the fall of rain in different localities, and the max- 
imum flood discharges from catchment basins of various characters and sizes, has also engaged 
my attention a good deal during the past year, and it is a matter of much importance in the 
consideration of works for drainage purposes, that I am induced to state here some results of 
my observations. . 

Tolerably correct data are to be had as to the average and the maximum fall of rain per diem 
in different parts of the country ; and from this data, coupled with general observations made of 
the proportion of the rain-water which is carried off by rivers to the sea, a rule has been 
established for calculating the quantity of water which may be expected to be discharged daily 
from a given district of country, after a maximum fall of rain. From the quantity discharged 
in 24 hours, the average discharge per hour or per minute is of course easily calculated. 
According to the calculations usually made, it appears that 14 to 14 cubic feet per minute for 
each statute acre in the catchment basin should be calculated upon as the discharge after a 
maximum fall of rain; and experience has proved that for the average character of catchment 
basins, neither mountainous nor very flat, and within certain limits as to extent, this rule may be 
taken as a safe guide. 

But although this calculation may be depended upon for a particular class of catchment- 
basins, or for the ultimate result of a tolerably large catchment made up of a number of 
subdivisious varying much in extent and character, it by no means follows that it will apply 
to those subdivisions. This fact has always been known and admitted; but I am not aware 
that any fixed principles have yet been arrived at for limiting the application of the rule above 
mentioned, or of varying it to suit the varying circumstances of different cases, The import- 
ance, however, of these variations may be exemplified by the case of the Ballinamore and 
Ballyconnell district. The Woodford River, which is the main outlet of this district, has a 
catchment-basin above Ballyconnell of about 90,000 statute’acres. The discharge of water 
has been carefully measured when different floods had reached respectively their greatest 
heights at Ballyconnell, and it was found to be about 60,000 cubic feet per minute in ordinary 
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floods ; but in the extraordinary flood which occurred in the present month it was found to be 
as much as 101,000 cubic feet per minute. That is, in ordinary floods the discharge was equi- 
valent to 2rds of a cubic foot per minute, and in the highest flood to about 14th cubic feet per 
minute from each acre of the whole catchment-basin; the upper portion of the district is, 
however, divided into several minor catchments, some of them very mountainous, and from 
one of these, that of the Yellow River, the extent of which is under 5,000 acres, the greatest 
discharge has been measured on more than one occasion, and found to be as much as 55,000 
cubic feet per minute, or upwards of 1] cubic feet from each acre of its basin, and such an 
enormous discharge as this is often occasioned by a fall of rain which may not produce 
anything like a high flood in the lower portion of the district. 

The best possible opportunities for obtaining the required information as to the fall of rain, 
and the discharge from different sorts of catchment-basins exist, at present, while these 
drainage operations are being carried on so extensively under the Board throughout the 
country; and it strikes me that the general adoption of a system of self-registering rain gauges 
where no rain gauges are at all used, and of self-registering flood-gauges wherever they may 
be practicable, would supply data which could be turned to much valuable account in the 
determination of scientific and rational laws for the guidance of calculations in this very 
interesting and useful branch of hydraulic engineering. 

I shall now briefly state the present state of progress in each of the measures included in 
this Report, commencing with the 


Ballinamore and Ballyconnell District and Junction Navigation between the Shannon and Erne. 


The works in this district which have been in progress during the past year may be divided 
into three principal divisions, the first between Caroul Lock and Bellaheady Bridge; the 
second between Aghoo and St. John’s Lough; and the third between Lough Scur and the 
Shannon. Operations have also been carried on at the new cuts for diverting the course of the 
Aghacushlane and Driny Rivers, and in the line of main channel between Castlefore and 
Lough Seur. . 

In the first division the bridges at Aghalane and Ballyconnell are built, the old bridge at 
Bellaheady removed, and a temporary bridge erected. Locks No. 1 and 2 at Caroul and 
Ballyconnell are complete as to the masonry, and the gates are framed with the exception of 
the lower gates of Caroul Lock which have been left to the last, as it is probable that the 
lower sill of that lock may have to be lowered a little to suit the works of the Lough Erne 
District, should they be proceeded with; the regulating weir at Ballyconnell is built, with the 
exception of one end, where a sluice is to be placed. A wharf has been built just below 
Ballyconnell Bridge, and a good deal of excavation and dredging have been executed during 
the past year at Dernagore, Carrickalese, and Ballyconnell. The building of the weir at 
Caroul, and the erection of the gates at the two locks next summer, will open the navigation 
from Aghalane to Ballyconnell Bridge, though not to the full depth of water until a good 
deal of dredging shall have been done between Caroul and Ballyconnell, particularly in the 
new cuts of Dernagore and Carrickalese, which cannot be completed except by dredging. 
The mills at Ballyconnell have been extensively altered and improved, and two new water- 
wheels erected with suitable gearing to connect them with the works of the mills. The power 
of these wheels is fully three times as great as that of the former wheels, while the expenditure 
of water is considerably less. The excavation of the main channel has been completed from 
Ballyconnell upwards through Agharaskilly, and nearly through Cormeen Shoals, and the 
upper portion of the Bellyheady Shoal has been excavated from 2 to 4 feet in depth. 

In the second division, the earthworks are nearly complete from the site of Lock No. 4 at 
Aghoo up to Ballinamore, and thence up nearly to the junction of the old course of the 
Yellow River; some troublesome bottom-excavation, however, still remains to be done in the 
reach above Ballinamore. Lock No. 6, at Ballinamore, is nearly built, and nearly all the 
materials are prepared for the Locks No. 4, 5,and 7. The regulating weir at Ballinamore is 
completed with the exception of the sluice, and most of the materials prepared for the weirs at 
Locks 4, 5, and 7, with the exception of the coping. The navigation bridge at Ballinamore 
is built, and the river bridge underpinned. The new bridge at Ballyduff, with its heavy 
approaches, has been completed and open to the public for several months. A wharf has been 
built at Ballinamore, just below the river bridge, and in a convenient site as regards the market- 
house, The works at Ballinamore Mill have been lowered 4 feet 6 inches to suit the altered 
levels of the head and tail water, the fall being left as great as it was before or rather greater. 

The main channel from Castlefore into Lough Marrave has been nearly completed to the 
full dimensions, and the course of the river between Lough Marrave and Lough Scur, which 
was exceedingly swampy, has been carefully drained and consolidated preparatory to the 
excavation of the navigable channel. The bog cut for the diversion of the Aghacushlane 
River has been gradually operated upon. The surface of the bog in the line of the cut has 
subsided so much as 16 feet in some places, and a centre tap is now kept open, the bottom of 
which is a little below the gradient to which it was intended to complete the cut. The old 
river has not been permanently turned through this cut yet, but the floods have passed down 
it on several occasions. The rock cut for the diversion of the Driney River has been nearly 
completed to the full depth. 

Longitudinal and_ cross sections of the eut for the diversion of the Yellow River are for- 
warded with this Report, in order to exhibit the effects which the repeated action of the 
impetuous floods of this river have had on the artificial channel made to carry them off. It 
is evident, from the experience of the last two winters, that this cut is not sufficient without 
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some modifications to carry off extraordinary floods without injury to some of the adjacent 
lands aud to the public road. 

In the third division, from Lough Scur to the Shannon, very great progress has been made 
during the past year. * x * Of the eight locks in this division, four are complete 
as to the masonry ; two more are now on hand, and the other two just ready to be com- 
menced. Nearly all the materials are prepared for the building, and they will probably all 
be completed by May next. Three out of the four public road bridges are also completed, 
One public road bridge at Letterfine and two accommodation bridges have yet to be built, but 
the site of the former has not yet been determined upon. The earthworks of this division are 
in a very advanced state, not more than one-fifth remaining to be done, and about the same 
proportion of the rockwork. ‘The latter is almost altogether confined to the heavy piece of 
work at the summit, between Lough Scur and Drumalogue Lough, at which we are now 
working, a railway having been laid down, and horses and waggons employed to carry 
the spoil to the lake. The works at Leitrim Bridge wharf, and Rock excavation, are now 
finished. 

The opening of this line of navigation is now begun to be looked forward to with interest by 
parties connected with the Ulster Canal, as well as by the inhabitants of this town (Belturbet), 
and many others. Mr. Dickson, the proprietor of the distillery and mills at this place, has 
an extensive trade with the counties of Roscommon and Sligo, and he contemplates sending 
all his goods from this place to Boyle by means of the junction of the Shannon and Boyle 
water navigations, and bringing back Leitrim coal from Lough Allen, for the purpose of 
his distillery, in which an enormous quantity of turf is at present consumed. I have no 
doubt this is only one of the many instances where parties are ready to take advantage of this 
line of navigation, and there is every reason to hope that not only will a fair trade be 
established in a short time along the line of the junction navigation itself, but that it will 
cause a considerably increased trade on the Upper Shannon and on the Ulster Canal. The 
Leitrim coal would, 1 have no doubt, be extensively used in this part of the country if the 
collieries were properly worked and a water communication established. As it is, many per- 
sons use the coal here in preference to turf, although it costs, with land carriage, 20s. per 
ton ; with water carriage it could be delivered here for half that price. 

With regard to the drainage portion of this measure, it will be seen that 4,306 acres of the 
flooded and injured lands are now relieved, but of this quantity about one-third is not yet 
effectually freed from injury. The extent of the drained lands which have been under crops 
last year is not very large, but in the portion of the district lying between the Erne and the 
Garadice lough, including the tributaries, I find that about 194 statute acres of the relieved 
lands have been under crops of potatoes, oats, bere, rye, wheat, turnips, and cabbages, and the 
estimated value of the produce amounts to 1,608¢., or something about 8/. 6s. per acre (sta- 
tute measure); and making full allowance for the cost of seed, labour, and manuring, and for 
rent and taxes, a profit of from 3/. to 4d. per acre would remain from land, the greater portion 
of which could never be tilled before, and none of which could have been cropped without 
imminent risk of losing the whole crop. 


District of Lough Oughter and Gowna and River Erne. 


In this case, as I have already stated, the works were suspended until the beginning of 
August last, in consequence of delay on the part of some of the proprietors in furnishing their 
second assents. The requisite number of assents having been at length perfected, the Board 
issued orders for the resumption of the works on the 2nd of July. The remainder of that 
month was necessarily taken up in preparing a stock of tools, procuring a staff of efficient 
overseers, check clerks, &c., and making other preparations for work. Operations were, how- 
ever, commenced in the first week of August, at Bessbrook, Baker’s Bridge, Urney, and 
Buitler’s Bridge on the Erne and Annalee rivers, at Bellahillin on the Upper Erne, and a 
Durnaweel on the Killeshandra division. Work was subsequently opened at Dingans shoal 
and at Laeken in the Upper Erne, and at Cullie’s river in the Killeshandra division. * 3 
* The piece of work which was at first undertaken at Bessbrook was completed, and those 
at Dingan’s and at Cullie’s river were nearly finished before the heavy winter floods set in. 
The other works were all suspended, or very nearly so, in the latter end of November, with 
the exception of the Urney work, which was stopped on the 9th of that month, in consequence 
of one of the dams having been cut maliciously (as there is every reason to believe), and the 
enclosure allowed to fill with water. The Commissioners directed that the works should not 
be resumed for the season at Urney, and offered a reward for the conviction of the person or 
persons who committed the outrage. Informations were sworn on the 24th of December, by a 
man who had been employed on the works, charging a farmer in the neighbourhood with the 
commission of the act. The case was subsequently investigated by the magistrates at petty 
sessions, but the result was that they did not think the evidence sufficient to justify then in 
sending the case for trial to the assizes. 

Preparations are being made for recommencing the works of this district at as early a period 
as possible in the approaching season, and it is expected that great progress will be made 
during the ensuing year. Detailed surveys and sections have been made of most of the shoals 
in the Annalee and Erne rivers, and a set of general soundings are being taken of the deep 
portions of the river and Lough Oughter. 


Dive of Rinn and Blach River. 


The progress of the works in this district during the past year has been very satisfactory. 
- * The expenditure having now nearly reached the limit allowable under the pro- 
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visions for summary proceedings, a Supplemental Report has been prepared and forwarded 
to the Board, for the purpose of being submitted to the proprietors previous to collecting the 
second assents. The results of this measure will be more favourable than what was calculated 
upon in the original Report ; and although it is proposed that the gross expenditure (including 
interest, &c.) shall amount to 22,938/., instead of 18,3887, which was the amount of the 
estimate made in the first instance, yet the cost per acre of the drainage will be 9s. 6d. less, 
and the estimated return in the shape of increased annual value will be considerably more 
than what was calculated upon when the works were first undertaken. If no delay be given 
now to the prosecution of the works, they can be completed in the summer of 1852. 

The accounts for the county bridges at Clonart and Johnston’s Bridge in this district have 
been forwarded to the grand juries of the counties Longford and Leitrim, to be presented for 
at the ensuing assizes. 

2,775 acres (above half of the total quantity of flooded and injured land in this district) have 
been effectually relieved by the works already executed. Very little advantage has been 
taken as yet of the drainage in the way of tilling the land which has been so relieved. Not 
more than about 55 acres have been broken up during the past year, but it is probable that 
much more will be tilled next year, as the farmers will be satisfied by this winter's experience 
that the lands will be safe from flood. 


Eslin District. 


The Supplemental Report for this district was laid before the proprietors in J anuary, 1850, 
and the second assents were furnished very shortiy afterwards, so that there was no stoppage 
of the works. The district might have been all completed before this, but that it was found 
impracticable to get as large a force of men, as was required during the summer and autumn 
months. The works are, however, in a very forward state towards completion; only a few of 
the upper branches remaining to be done, and they are in hand. It is expected that the 
operations will be brought to a close in April next; but some portions of the district, which 
have been completed for two or three years, will require to be cleaned up in the summer 
months previous to making the final award. About 1,880 acres have been already freed from 
flood and injury. Of these about 112 acres have been tilled during the past year. 

The improved water-courses have been tested by some very heavy floods thie winter, and 
have been found quite efficient and satisfactory. "The works will be all finished at a very 
trifling excess over the estimate, probably not exceeding 200/. or 300/.; and this excess is 
owing partly to the completion of the works being unavoidably spread over a longer period 
than was expected, and partly to the fact that a good deal more rock has been met with in 
the excavation than there was reason to expect. 


Leesborough District. 


All the work proposed to be executed in this district for the present is now finished, the 
tools, with a few exceptions, have been transferred at a valuation to the Lough Oughter 
_ District, and all the staff dismissed. It will be necessary, in the summer season, to clear up 
“the water-courses and complete some trifling work (which could not now be done with 

advantage), previous to making the final award. The accounts for all the county works have 
been prepared for presentment at the ensuing assizes. 

A good deal of the drained land in this district has been under cultivation, some of it for 
two or three years. The results are alluded to by Mr. Coe, assistant-engineer, in his Report, 
as highly beneficial, and, I believe, he has not overrated the value of the reclaimed land; he 

states :-— 

« Fully one-fourth of the land formerly covered with water has been, during the past year, 
under cultivation. The crop has been principally potatoes, turnips, and cabbages, sown with 
no other manure than the former surface burned. Crops have in this way been raised ast 
season, the market value of which was from twice to four times the total cost of the drainage 
of the land under them, especially in the case of the Rev. Mr. Story, of Aghaboy Glebe, who 
last year raised off land which we drained, and which he formerly could ‘scarce walk upon,’ 
potatoes and cabbages worth at least 15/. per Irish acre; and James Miller, of Corrachulter, 
Whose landlord has been writing to the Commissioners for compensation for the land covered 
by spoil banks, has raised off the said spoil banks, using part of the same as manure, con- 
fessedly the best turnips on Mr, Quinn’s estate, and worth at least 16/. per acre. The whole 
district, may be one case of like benefit if all the farmers were equally energetic; besides, the 
stuff excavated furnishes the best possible manure for the wrought-out uplands, and has now 
been in most of the district so applied. The sites of the three lakes which I have mentioned, 
as in course of being exposed to cultivation, and which were never even seen before the present 
year, consist of alluvial clay, sand, and decayed vegetable matter, which for a considerable 
depth is a manure in itself.” 


Kall District. 


This district remains suspended for second assents of the proprietors; the tools have been 
transferred at a valuation to Lough Oughter works, and there is no expense of any description 
now being incurred in this district, except that the interest on the money already expended is 
of course accumulating. 

* * * * * 
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Districts of Derrylin, Kinmeen, and Drumbominy. 


As it was found that second assents would not be given for the further completion of the 
works in these three small districts, the Commissioners made the final awards in the two latter 
cases during the past year; and arrangements are made for making the award in the case of 
the Derrylin district as soon as the county works shall have been presented for, the accounts 
of which have beew sent forward for the ensuing assizes. 

A few pounds were spent in the Kinmeen and Drumbominy districts in clearing up such 
parts of the cuts as had become much choked or obstructed previous to handing the works 
over to the trustees. In the Derrylin district, the only work done last year was the repairing 
of the county bridge at Corraclare which had become damaged, so that it was found necessary 
to take down and rebuild one face of the arch, and a portion of the parapet walls. 


Headford District. 


This district was finished off, and the water-courses cleaned up wherever they required it, in 
the months of April and May last year; and as the county works had been presented for at — 
the previous assizes, the Commissioners made their final award, and the district has now been 


handed over to trustees. 


Exrract from the Annuat Report of Mr. Cuartes S. Orriey, C.E., District Engineer, 


Districts of Lough Neagh, in the Counties of Londonderry, Antrim, Down, Armagh, and 
Tyrone; and District of Glenariff, in the County of Antrim. 


Lough Neagh District—Drainage Navigation and Mill Power. 


Adopting the same divisional mode of arrangement as hitherto in describing the several 
localities in this district, where works have been advanced, I proceed to speak of what has 
been done in each of these divisions, concluding my Report with a summary of the whole, and 
some general observations in reference to the present state of the district. 

First Division, being that portion of the Lower Bann river, extending from Coleraine to 
Agivey bridge (8 English miles). | 

The greater part of this length of river is deep; but at its downstream end (7. ¢.), at the 
salmon-leap, work of a very extensive and intricate nature has been executed. 

Indeed, here was the most difficult portion of the work designed for the whole district. ‘There 
were combined, as obstacles to progress, a maximum discharge of river water liable to sudden 
rise after rain, from the many large mountain tributaries falling in above it; the tide acting as 
backwater, and sometimes reaching an extraordinary high level. The salmon fishery 
crippling our operations at the best working period of the year, and a mill interfering whose 
working power was to be provided for and improved. 

I mention these points, not to excuse a failure, for there has been none, but as proper items ~ 
to be considered in connexion with the abstract statement of work done. . 

I am glad to be able to report that the works at the “cutts,” notwithstanding the above, 
have been advanced very nearly to entire completion ; and the whole of the first division can 
be finished except dredging, early in the season of 1851. 

Within the present year the following work has been accomplished :— 

A quarry of hard whin stone was opened and worked successfully in the immediate neigh- 
bourhood of the works, from whence an excellent supply of stone has been had for the lock 
and weir masonry. == 

On the 19th of June the first stone of the “cutts” lock invert was set on a solid foundation 
of compact clay; and since that time the building went on prosperously, so that now the whole 
structure is completed, including wings and river pier, to within two courses of coping. 

The chamber of this lock is [30 feet long, between the mitres 20 feet 6 inches wide, and the: 
fall is 6 feet 6 inches, 

In our endeavours to get forward the lock out of tidal influence, and avoid pumping, the 
completion of the western weir was deferred, an opening of 25 feet having been left in if, 
for taking the leakage water from the western weir basin, then in progress of excavation ; the 
intention being, when the lock was above high water, to close the weir and pass the leakage 
through the lock. 

Floods, however, heavy and unusually early, came down and twice disappointed us in our 
endeavours to close the weir, which, therefore, still remains unconnected for the 25 feet 
described; and its final completion must be deferred till spring, when it can readily be 
effected. . 

In the mean time, a bank of rubble stone has been put in to close temporarily the opening ; 
and the water has since been flowing over the finished portion of the west weir 280 feet in 
length. 

— wheel has been made for Spencer’s mill. The mill gable has been underpinned. 
The head-race, which was sunk two feet, has been provided with a proper regulating sluice at 
its upstream end in addition to that placed immediately over the wheel. The portion of the 
Old Tail race, which is retained, has been sunk from three to four feet, and 200 yards of new 
race has been made, discharging into the river considerably further down the stream than the. 


debouche of the old one. 
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Five new culverts have been built over this race for various purposes of accommodation, 
including a long one passing uuder the Coleraine-road. An embanked aqueduct also became 
necessary to carry the head-race through our quarry. 

The mill-races, sluices, &c., were handed over in working order to Mr. Spencer on the 23rd 
of December, in an improved state, and have since continued to give entire satisfaction to all 
eoncerned. 

The new wheel is 16 feet diameter and 6 feet on sole, whereas the old one was but 14 feet 
and 5 feet; andthe masonry in the wheel pit being accurately fitted there is no waste of water 
now as formerly. 

The lock gates for the cutts lock are in hand, and their framing in a forward state. 

A good deal of excavation has been done in extending the navigation channel from the 
lock very close to deep water, making 700 yards lineal of new channel, 100 feet wide at 
bottom, with average cutting in rock of eight feet. 

The wharf wall bounding the western basin has been connected with the upper wing wall of 
the lock, and a provision has been made for mill power by an arched opening in the basin 
wall, 12 feet wide, whose bottom sill is six feet below intended summer water, and which will 
afford a power ranging from 70 to 200 horses, according to the state of the tide and river 
water. 

The fishing cribs have been made further complete by the erection on two of their walls of 
a watch-house and a weigh-house, in lieu of the old one removed, and a le-by, or private 
boat slip, has been made in the Irish Society’s premises, for which a boat. to traverse on a 
chain is to be also provided, to afford an approach to the fishing cribs, instead of a gangway 
or bridge. This plan is approved of by the Irish Society, and saves expense and future 
interruption to navigation. 

It is remarkable that, in a season unprecedented for the scarcity of salmon in all parts, the 
return of fish for the “Cutts” fishery shows an increase of 124 fish and 2,474 lbs. over 
the take of 1849; the gross weight for 1849 having been 10,615 lbs. and for 1850, 
13,089 Ibs. 

At Loughan’s Island, the next shoal above the “Cutts,” and about a mile and a half distant 
from it, a considerable amount of excavation has been removed, and 500 lineal yards of naviga- 
tion channel have been sunk in river bed to within 1 foot to 18 inches of bottom, which, with 
the portion completed in 1849, leaves 180 yards of the Loughan’s Shoal yet to be excavated. 

The bottom having turned out gravel of a very open description, it was found necessary to 
purchase an eight-horse steam-engine for pumping, and it enabled us to get out the excava- 
tion to a depth and extent which would have been impracticable without it ; besides it left all 
hands available for excavation, none being required for unwatering, which was a most important 
service, labourers being at the time difficult to procure. 

From Loughan’s Island to the end of the division there is no absolute shoal, the river being 
for some portion of its breadth deep for that whole length ; the sectional area of waterway is, 
however, insufficient for the first mile, and is to be enlarged by dredging. The whole of the 
works of the first division, except dredging, may be completely finished next season. 

The principal items of work done in 1850 were— 


Excavation of all kinds. é - 96,320 cubic yards. 
Stone dressed and quarried ; - 20,102 cubic feet. 
Masonry built é . : - 1,520 cubic yards. 


Second, or Movanagher Division, from Agive Bridge to Kilrea Bridge (7 miles). ) 


_ On this division the early part of the year was devoted to the formation and soiling of spoil- 
banks, and puddling behind Movanagher lock walls. 

In April and May portions of the Carnroe Shoal were dammed off, and an important 
amount of excavation was done there, from that date up to October, when the enclosed pits 
below and above Carnroe Lock were completed. 

The Carnroe Lock pit was enclosed and unwatered in June. The excavation was out, and 
the masonry commenced on the 8th of July. Building progressed without interruption from 
that date to the latter end of November, when the old lock masonry was completed except a 
portion of the coping. The Carnroe lock is exactly the same ‘in dimensions and fall as the 
“Cutts” lock before described, and the material of which it is built is of equally good quality 
and large scantling. 

Below Carnroe lock the navigation channel has been bottomed for a length of 200 yards, 
and almost all above the lock has been finished ; there is but one shoal thence to Movanagher 
lock, which can be removed next season. 

Between Carnroe and Agivey, which is four miles down stream, there are two shoals yet to 
be removed; one by dredging, the other sufficiently extensive to excavate more cheaply 
by enclosures. 

The Movanagher lock has been backed and puddled; and the two pair of gates have been 
made and hung; also the four tumnel sluices, the fall of the lock being 10 feet 6 inches. The 
lower gates are 23 feet high: they move with perfect ease, and are perfectly staunch in every 

ownt. 
i The canal bank (above lock) has been finally closed, and the water now stands 6 feet in 
me against upper gates, and throughout the canal, which gives it an appearance of great 
width. 


The paved mole at head of this canal separating it from weir basin, has been finished and 


gravelled on top. The various cross and head dams removed, and the weir basin cleared 


out. 
U2 =: 
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The operations at Tamlaught quarry were suspended, when a sufficiency of stone was pro- 
cured for Carnroe Lock, but have since been resumed to supply Portna Lock; the Portna 
stone being found inferior and unsuited for the purpose. 

The work remaining to be done on the second division, is the two weirs of Movanagher and 
Carnroe; the removal of Rooghan and Drumeil shoals, before alluded to; and the comple- 
tion of Carnroe, underpinning of Kilrea Bridge, and erection of swivel arch; also, some 
excavation immediately below it. 

The lock-gates for Carnroe will be put in hand as soon as the “Cutts” gates are 
finished. 

Principal items of work done in 1850, in second division :— 

Excavation ; ; ; ; 46,188 cubic yards. 
Stone dressed . F ‘ ; 9,275 cubic feet. 
Masonry built . ‘ ‘ : 1,900 cubic yards. 


Third or Portna Division, from Kilrea Bridge to Portglenone (7 miles). 


The great work on this division forming the key to Lough Beg and Lough Neagh, was the 
removal of the Portna shoal, nearly a mile in length and composed three-fourths of rock. 

As soon as the state of the water permitted (in March), measures were taken for enclosing 
the portion of this shoal remaining to be excavated; and, in April, a strong body of men with 
horses and carts were put to work at it. By the 26th of July the whole was completed, and 
the head dam opened on the 27th—after which, the large central longitudinal dam was 
removed. 

The canal of Portna, which was valuable as a discharging conduit up to August 21st, was 
then stopped, to prevent escape of eels, and the spoil banks formed by the stuff removed from 
shoal above described, were subsequently levelled, soiled, and given up to the respective 
tenants. . 

The work at Portna is now completed as regards excavation, except about 4,000 cubic yards 
below lock site. The lock and weir have yet to be built, but both will stand on rock founda- 
tions ; and I expect that the former may be so placed as to render an invert of masonry unne- 
cessary. 

The quarry which supplied stone to the locks of Movanagher and Carnroe, is now being 
worked for Portna, to which the carriage of the stone by water will be easy. 

The Board having purchased the interest of the owner’s in the Portna Eel Fishery, it was 
advertised for letting ; but the proposals put in having fallen short of what was considered the 
fair value, it was decided to fish the weirs by agency, which was a desirable plan for the follow- 
ing reasons :— . 

Ist. In order to arrive at the real value of the fishery ; and, 

Qnd. To ascertain whether the objections made by the late occupiers, to the newly con- 
structed fixtures, were well grounded or otherwise. 

The result has proved that the district has suffered nothing by the Board’s not accepting 
the offers made—and also, that the new weirs are well suited to fishing purposes; and with 
trifling amendment as to the mode of setting the nets, may be made extremely effective. 

The return of eels taken at Portna from September to December inclusive, shows a gross of 
121,500, equal 33 tons nearly, which were sold on an average at 162. per ton. 

The produce was less than ordinary in previous years. 

Ist. Because the low state of the water at Toome, 12 miles above Portna, so favoured the 
fishery there, as to allow of the fishing being continued much longer than formerly to the 
prejudice of Portna, as a very much less number of eels were allowed to pass down from 
Lough Neagh. 

Ind. Because the very low state of the river above Portna, afforded increased facilities to 
the poachers, who evidently intercepted a large quantity of fish. 

The former drawback to Portna fishery will continue, but the latter will cease; for legal pro- 
ceedings having been taken by the Board against a number of poachers, and convictions 
procured, it is expected their interference with the fish will, in future, be checked and ulti- 
mately put a stop to altogether; besides, when the works are finished the depth of water will 
prevent their poaching. 

There is but one shoal to be excavated between Portna and Portglenone; it is called 
« Gortreaghy,” and contains from 6,000 to 8,000 cubic yards, which will be taken out early 
next season. 

The effect of Portna excavation was remarkably perceptible in the water level above it ; the 
summer water of 1850 having been 5 feet lower than the ordinary summer water in former 
years, and 3 feet lower than it is intended to be when Portna weir is built. 

The present water, which is about three-fourths winter flood in quantity passing, stands at 
Portna one foot below intended summer level, and the lands up to Portglenone are far above 
its influence, though formerly flooded for several months in each year, 


Work done in third division, 1850— 
Excavation of all kinds ; , : 50,600 cubic yards, 


besides paving slopes, soiling banks, &c., &c. 
Fourth or Toome Division, from Portglenone to Lough Neagh at Toome (8 males), 


At Portglenone a good deal of work has been done. The operations were commenced the 
beginning of May, and the point first chosen for excavation was the Antrim half of the shoal 
above the bridge; the Derry side of which had been excavated to half its depth in 1849, fure 


OF THE COMMISSIONERS OF PUBLIC WORKS. 145 


ther progress being then stopped by the numerous springs throughout the extent of the 
inclosure, which overcame our pumps and obliged us to leave the bottom lift for dredging. 

Similar causes have operated against a completion of the Antrim half of the shoal this 
season, though not to the same extent; and a portion of the upper end adjoining deep water 
has been necessarily left for dredging also. 

A good deal of material has nevertheless been taken out, and the spoil bank adjoining being 
in the demesne of Nathaniel Alexander, Esq., M.P., who sanctioned our placing it there, has 
been very neatly finished off and soiled ; its slope, within. water range, being securely paved and 
sodded. 

The cross dams dividing the enclosures made in this shoal were subsequently dredged out 
by spoon and bag, and the stuff disposed of as above. 

The head dam, however, has been left standing, in order thereby to control Lough Beg, 


whose waters would otherwise come down in the winter more rapidly than would be desirable . 


for the lower reaches of the river, as yet unprepared to take them. 

In July and early in August, several pits were enclosed on Derry side of river below Port- 
glenone Bridge; some of these we were only able to excavate partially, owing to the open 
gravel which supplied water quicker than it could, at any reasonable cost, be pumped out— 
while the river bed near to the bridge, being a hard dry clay, was more successfully removed 
in some instances to bottom level, and in others very nearly so. 

The material forming the principal shoals at Portglenone being gravel of the description I 
have mentioned, I conceive it will be far more economical to remove, what is now to come out, 
by dredging. 

A small portion only of the old Portglenone Bridge had been removed in 1849. The whole of 
it has since been taken down, without accident or damage to the temporary bridge. 

On the 12th of August the first stone of the new bridge (Antrim abutment) was laid, and 
that abutment, as also the large swivel bridge pier, 50 feet long and 20 feet wide, have been 
both raised to the springing level of the bridge arches, viz., 12 feel above bottom. 
~ Much trouble and expense was experienced in getting in these foundations, owing to the 
Antrim side of river bank being high, and the drainage water passing through porous strata in 
the bridge pit. 

The necessary gangtrees and machinery for this work have been constructed of the best 
description, and a two-horse gin, to work a pair of large pumps 12 inches square, with gear and 
pumps complete, has been erected, ready for unwatering the pier foundations when the season 
admits of our commencing them. 

I have found it most unsatisfactory in every way to be dependent on men for unwatering, 
especially at Portglenone, where we have had many disappointments, arising from strikes and 
disturbances among the pumpers. __. 

In any case where unwatering is likely to be at all serious, I should use always either horse, 
steam, or water power, both for economy and expedition sake. 

The material in the abutment aud pier described as built, is of very superior quality of black 
whin and of large dimensions. The quarry producing it has been worked without interruption 
throughout the year, and will be so worked till a sufficient supply for completion of bridge is 
secured, 

In speaking of the excavation in river below Portglenone Bridge, I should say that a slice 
has been taken off the land on Derryside, to add width and ease the bend of the river at that 
place. The slopes have also been dressed, and the spoilbanks formed and soiled ready for 
cultivation. A considerable increase in waterway has been afforded by this portion of the work ; 
and the removal of the several cross dams which is now in progress by dredging, will make it 
fully effective. 

From Portglenone up to Lough Beg the river is deep, but on entering that Lough it be- 
eomes shoal; and there isa bar of hard material near to where the river leaves it, which requires 
removal previous to deepening a channel throughout Lough Beg. For the purpose of remov- 
ing or cutting a channel through that shoal (above New Ferry) a steam dredger has been 
brought down to it from Lough Neagh, and 1s now at work. 

At the south or up-stream end of Lough Beg a new channel has been cut through the sand 
or Gravel Islands, exactly opposite river’s entering mouth, to a depth of nearly 3 feet, or 1°6 
below low summer water: this is to be finished by dredging, and in the mean time has had a 
useful influence in discharge—the scour tending to increase its depth. 

Immediately below Toome Bridge, the island called Goose Island has been entirely re- 
moved, and also a strip of the western river bank opposite to it, to same depth as the last 
described cut; the spoil being placed onthe Derry shore. The three eastern, and two western 
arches of Toome Bridge have been cleared out, and the bottom sunk 3 feet, making them 
useful auxiliaries in discharge, instead of being useless till the floods should rise to a consider- 
able height. The large flat sand island, which stood over the water 2 feet in centre of river 
above Toome Bridge, has been taken away, to a depth of 3 feet 6 inches below its surface, and 
carted between the Western Mole and the Derry shore. This has added importantly to the 
waterway; and the stuff has been cheaply shifted. 

On the Ist of May excavation was commenced for the side cut, or navigable canal at Toome; 
the depth of excavation ranging from 12 to 14 feet, bottom breadth of canal 36 feet, and slopes 
of 14 to 1; this has been completed from Lock-site down stream for 250 yards, and with the 
material, which was loamy sand at top, and compact blue clay and stones at bottom an ex- 
tensive spoil bank has been raised, and a commodious towing-path, between bank and cut, 
gravelled and formed throughout to a uniform level. * 

From Toome Lock-site out into Lough Neagh the excavation of Navigation Channel has 
been extended and bottomed for 230 yards. 
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The material being principally hard clay, it was applied from each pit to the formation of 
dams to enclose the next. and so on, one parallel dam forming the heart of the mole or break- 
water separating weir’basin from canal, and the other the edge or bounds of spoil bank, both 
acting as guides to the navigation in approaching Toome from the Lough. ‘The breakwater, 
for the same distance as the canal is completed, has been faced with stone pavement, and 


levelled to 5 feet over intended summer water. 

A large portion of excavation has also been perfurmed in River bed, immediately below 
Regulating Weir, on Antrim side; a lift of 4 feet 6 inches over an area of 12,000 superficial 
yards has been taken out and put in spoil into the Lough adjoining its north shore, so as to 
make new lands. ‘The Mayola or western breakwater of stone, designed to intercept the 
sands from the Mayola River, has been advanced to within 200 yards of its full intended 
length, the length already formed being 1000 yards. The stone composing it is in large blocks, 
quarried specially for the purpose, and waggoned to it upwards of a mile. 

The most important operation in this division has been the construction of the New Regu- 
Jating Weir at Toome. 

The gauge piles were driven, and the wales bolted on in 1849; and in 1850 the whole of 
the sheet piling for the 1,200 feet of weir was driven through the agency of the steam piling 
engine. ‘These piles have, in all instances been firmly driven into a hard stratum ; and their 
lengths range from 12 to 16 feet. 

In the construction of the weir, precautions were taken for keeping up the level of Lough 
Neagh in the dry season of 1850, so as to prevent injury to the navigations entering the Lough 
at its southern end by want of water. 

The sheet piles were for that purpose left standing 3 feet up till October, when the pile 
engine proceeded to drive them to their proper depth, which has’ since been accomplished. 
The tops have yet to be sawed off a great many, to level them with the wall or weir apex ; 
the pile heads having been so battered and damaged by the rams that an average of nearly a 
foot. has to be taken off in that way. 

Throughout the season of 1850 great difficulty was experienced in procuring enough of men 
on 4th division, and particularly at Toome. The labouring class of the neighbourhood are 
many of them fishermen, poachers, or weavers, and are ill-adapted, as well as disinclined, to 
the labour of excavation. 

The linen trade being prosperous has operated very much in keeping those who could 
weave away from the works, and no doubt will continue. to do so; we must, therefore, look to 
strangers for the execution of the works next season, but at present there is not sufficient ac- 
commodation for such to be had in or about Toome. It will be, therefore, necessary to erect 
temporary wooden barracks to afford them lodging, before next year’s works commence. 

A railway was laid down from the quarry near Toome (1 mile long) early in 1850, whereby 
the waggons are run direct to the breakwater ; and the railway bridge over the river, which was 
originally constructed for men to push the waggons over, has lately been made passable for 
horses, which saves both time and labour. 

Arrangements for the purchase of the Toome Eel Fishery having been made by the Board, 
as the surest mode of guarding the proprietors of the district against unreasonable claims for 
compensation during the progress of the works, and perhaps after their completion, the 
weirs and appurtenances were handed over by Lord O’N eill’s agent to me, as the Board’s 
local officer, in June 1850; and as soon as the necessary repairs were completed, the fishery 
was let for the season to the former tenant. 

Here, asat Portglenone, the poachers made strong efforts to fish largely, but their operations 
were seriously impeded by our removing all the fixtures, which they had used in former years, 
at head of Lough Beg, and the seizure of several of their nets. 

A party of watchmen succeeded also in keeping the poachers off Toome Bar, which was one 
of their favourite haunts. 

The work done on 4th division in 1850 was :— 


84,623 cubic yards. 


Excavation. : ‘ ‘ ‘ 

Stone dressed . . ‘ 2 18,749 cubic feet. 

Masonry built . : . i , 992 cubic yards. 

Piles driven . x ‘ ‘ ‘ 12,311 lineal feet. 
Tributaries. 


No regular work has been entered on yet in the tributaries to Lough Neagh; but, at the 
request of the Ulster Canal Company, a little has been done (by means of a hand-dredger, lent 
to me by Mr. Dargan) to deepen the Maghery cut, and also a ford or shoal on the Blackwater 
near the Callan Junction. The steamer and barges can consequently ply in summer now 
without coming in contact with the bottom in those ‘places which was of frequent occurrence 
previous to our dredging. 

Although no actual work has otherwise been done on the tributaries, the season has been 
turned to useful account, with respect to them, by making the detail or working survey of the 
Tall and Blackwater, Callan, Upper Bann, Closet Torrent, and Cusher rivers, besides smaller 
streams; cross-sections have also been made, and other arrangements advanced for commencing 
the southern end of the district next season. 

Summary of Work done. 
* * , * * * 

By reference to the estimate it will be seen that four-fifths of the whole is applicable to 

works on the Lower Bann, so that the amount to be expended on the tributaries directly 
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is small; but zzdirectly, t.e., by the lowering of the lake, they have the full benefit of the Appendix (D). 
Lower Bann works, which our exertiong hitherto have been directed to advance. E eodek om the 
The following is an abstract of principal items of work done on the Lough Neagh district, Annual Report of 


from commencement up to 3lst December, 1850 :— Mr. C. 8. Ottley, 
C.E., District | 
Rock excavation . . 243,279 cubic yards. Engineer. 


Clay, ditto . ; - 957,370 us 
800,649 cubic yards. 

Stone quarried and dressed 147,425 cubic feet. 

Masonry built ‘ ‘ 9,953 cubic yards. 


The above excavation is from river bed, and navigation cuts, and is exclusive of making 
and removing dams, stripping soil, and resoiling, &c., which items will exceed 60,000 cubic 
yards themselves. The masonry also is exclusive of paving slopes and building fence walls. 

14,400 lineal feet of piles have also been driven in Toome regulating weir. 

The greatest number of men employed in 1850 on the works was in July, when the average 
number for the month was 1,651, besides 108 horses. 

At harvest time there was even a greater scarcity of hands than usual, and though printed 
advertisements were posted in Belfast, and in the towns throughout the adjoining counties, we 
failed to procure men ; and at ‘Toome, Portglenone, and the Cutts, felt serious inconvenience 
in the prosecution of the works on that account. 


General Observations. 


In considering the general position as to forwardness, in which the works of the Lough 
Neagh district at present stand, and in comparing that position with the amount of money 
expended on it, I see nothing to shake my confidence in the practicability of completing the 
whole of the works within the estimate. 

The expenditure on works is now altogether about half the portion of estimate belonging to 
the Lower Bann; and by reference to my Report on the state of the works on the fourth 
division of that river, it may be readily seen that more than half those works have been com- 

leted. 

‘ Moreover, a large and valuable stock of plant is on the ground available for future 
operations. 

In speaking of the expenditure in reference to the work done, J do not include in it the 
purchase of the eel fisheries of Toome and Portna. That was an outlay not anticipated: but 
as it will bring with it its own return, not taken credit for in the original estimate of profit to 
arise from the works, it seems right to exclude it altogether, as regards the relation between 
progress of works and expenditure. 

The altered position in which those eel fisheries will be placed in carrying out the general 
design, and the changes that will arise and have already arisen in the relative productiveness 
of them, made it highly desirable, and I may say unavoidable, held as they were by different 
parties, that the Board should purchase both as the only means of saving the proprietors of 
the district from present and future claims and expenses on their account. 

The effect of the works in progress in keeping down flood waters is more apparent each 
successive year. ‘The water in Lough Neagh is now (3lst December, 1850) fully 1 foot 
6 inches lower than on same date in 1849, and it would be still lower but for the dam that has 
been purposely left standing across half the river at Portglenone, to act as regulator of 
Lough Beg. 

The reduced level of the Lough is not due to any decrease in the quantity of rain that has 
fallen in 1850 as compared with 1849, the gauge showing 16°24 inches for the last Six 
months of 1850, which is just one inch-more than the registry for the same period in 1849. 

There is a peculiarity in this district whereby the partial lowering of the waters is attended 

‘with less direct benefits than is the case with many others. 

A large proportion of the lands to be relieved being a very little elevated above the ordinary 
summer level of the water, is immersed to the depth of several feet usually in winter. This is 
applicable more especially to the extensive flats along the Upper Bann, Blackwater, &c., and 
also to an extensive tract on the Lower Bann adjoining Agivey Bridge. In these cases the 
fact of keeping Lough Neagh, &c., say two feet under its ordinary flood level, will not enable 
me to return such lands as freed from water. At the same time no doubt they are benefited, 
because the floods remain upon them a much shorter time than formerly. 

Without including such lands, there have been 2,000 acres absolutely and completely relieved 
from flood; and in putting the lands benefited as [ have described down at 5,000 acres in 
addition, I feel that I am within the real quantity. 

In speaking of the benefits to arise from this measure, even while the works are but in 
progress of execution, I have satisfaction in drawing the Board’s attention to the forward state 
of the navigation branch of the project. 

The tidal lock, near Coleraine, on the Lower Bann, and the two locks next in succession 
above it having been built, and the gates in one of them hung, I calculate on having all three 
in working order next summer. This will enable boats to pass between Coleraine and Kilrea, 
a distance of 15 miles. 

The weirs not being built, except at the “cutts,” the depth of water on the sills and else- 
where will be less than is intended; but still a very useful navigation will be available for 
boats drawing from 4 to 5 feet of water; and the benefit will be peculiarly felt in the easy 
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transport alive of the Portna eels for shipment, whereas heretofore they have been always sent 
away in boxes dead, not producing in the English market within 25 per cent. at least of what 
they would do in a living state. 


Glenarriff District. 


Although the amount of excavation belonging to the Glenarriff district was not great, the 
peculiar nature of the strata and the frequent recurrence of sudden and heavy floods, has 
rendered the completion of the work more tedious than its actual extent would have led us to 
expect. 

Besides the necessity for building protecting walls on each side of the new course for its 
entire length of two miles, in a position difficult of access, and where stone was scarce, operated 
to retard the execution of the design. 

The down-stream portion of the new channel for three-fourths of a mile was finished and 
opened to the river in 1849. This has produced valuable results itself in keeping down the 
summer floods of 1850, as well as those of the winter of 1849; and it is satisfactory to report, 
that though a measured discharge of 50,000 cubic feet per minute, from a catchment basin of 
9,200 acres, passed at times down that channel, the protecting walls and slopes have escaped 
uninjured. 

I have now to report the entire completion of the new channel, as designed, to its junction 
with the old river, where the works terminate, as well as the flooded land. 

This is a total length from the mouth of 21 miles, and both sides have been walled to an 
average height of 5 feet for that whole length. 

A stone overfall or weir has been built, 70 feet in length, where the old course is turned 
into the new one, for the double purpose of keeping back the gravel and shingle forming the 
old river bed from coming down into the new channel, and of more safely attaining the fall 
which exists between the two channels at their junction. 

Two long main drains, to act as catchwaters, and also for thorough-drainage purposes, have 
been sunk nearly parallel with the main river, one on either side of valley. 

These drains are 8 feet in depth, and others, where necessary, have also been made, so as 
to give the means of properly draining the low lands to be relieved, 

The floods from time to time during the execution of the works caused injury and delay to 
them. In one instance, by the breaking in of the old river before it was intended or provided 
for, a large quantity of gravel was carried into it and lodged in bottom of new course, which 
had to be removed. Some slips also occurred, which required to be repaired, and caused 
much trouble and expense. 

However, I am now able to report that the whole of the works are very near a finish, and 
will be done in time to allow of the tenants taking full advantage of the improvements in the 
coming spring. 

There will be a very trifling exceeding on the estimate, owing to the casualties’I have 
referred to, opposite which I conceive credit should be taken for what has been done in the way 
of maintenance, which would have fallen on the proprietors in any case. 

The new channel has been severely tested, both as to stability and sufficiency, this present 
winter, and I have every confidence it will be found to answer all the purposes, and to relieve 
from flood all the lands originally proposed to the proprietors. 

The following is the total work done on this district, exclusive of work not measurable :— 


1849, 1850. Totals. 
Excavation : : - 44,178 cubic yds. 41,908 cubic yds. 86,086 cubic yds. 
Rubble-stone builtin walls . 3,781 tons. 6,274 tons. 10,055 tons. 
Main drains opened . : oe 960 perches. oe 


The whole of the land has been relieved, though not to the full extent; that will follow on 
the final completion of the work. The number of acres is 516, and the benefit conferred fully 


admitted by the occupiers. 


Extract from the AnnuaL Report of Mr. Samuer U. Roserts, C.E., District Engineer. 


Lough Corrib, Turloughmore, Lavally, and Dunkellin Districts. 
Drainage, Navigation, and Mill Power. 
District of Lough Corrib, Counties of Galway and Mayo. 


Preliminary Observations. 


THE improvements of the drainage, navigation, and mill-power of the district of Lough 
Corrib occupy an important feature in the advancement and prosperity of the west of Ireland. 
Their connexion with the town of Galway, now, I may say, the terminus of the Midland 
Great Western Railway, and the site so warmly advocated by many for an American packet- 
station, gives them an importance they did not heretofore appear to possess, while their 
proximity to the extensive estates which have been recently offered for sale in the west of 
Treland, have directed the notice of many capitalists to the resources which they will be the 
means of developing, and they have thus attracted much public attention. 

The district of Lough Corrib, I may here observe, comprises Lough Mask and Lough 
Corrib, the low lands adjoining them, their outlets, and the various tributaries influenced by 
their levels. 

The extent of land subject to injury and flooding, which it is proposed to relieve by the 
works in progress, has been calculated at 20,972 statute acres, 


BY 
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The navigations of Lough Corrib and Lough Mask, unconnected with each other and with 


the sea at Galway, were of little benefit to the surrounding country, while the water-power 


obtainable by the accumulation of such vast bodies of water at levels so favourable in height, ‘Annual Report of 
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and_so capable of judicious and economic control, was frittered away from the want of some yy. §. U. Roberts, 


impartial adjustment of the whole as one property. The state of the mill-power of Galway 
is thus described in the preliminary report on this district :— 

«The mills of the town of Galway obtain their supply of water from the River Corrib in 
such a way as to give rise to frequent disputes amongst the millowners, the lower mill being, 
in all cases, dependent on that above it for its supply, which, in many instances, is very irre- 
gularly dispensed, 

“ That this state of things should be allowed to continue for so great a length of time 
appears very strange to those who know that out of 120,000 cubic feet of water which this 
river discharges per minute, in summer there are but 43,260 cubic feet used by the upper 
mills, and as 69,480 cubic feet per minute is the entire consumption of all the mills, 26,220 
cubic feet of their supply must therefore be obtained second-hand.” 


General Description of the Improvements. 


* * * * * 

Commencing at the level of high-water neap tides in the main river, it is proposed to exca- 
vate a channel to the site of the regulating weir at the head of Nun’s Island, capable of 
discharging the flood-waters of the district at sufficiently low level, rebuilding on this portion of 
the channel the west bridge of Galway and the salmon-fishery. 

The regulating weir is to be constructed for the purpose of conserving the waters of Lough 
Corrib suitably for the purposes of drainage, navigation, and mill-power. 

The navigation commences at Claddagh by a tidal basin about two acres in extent, entered 
by a lock having a chamber 120 feet long and 20 feet 6 inches wide. This tidal basin is 
ee with deep water in the River Corrib by means of a second lock and short line of 
canal. 

The removal of the obstructions in the River Corrib caused by the Shoals, Newcastle, 
Menlo, and Friars Cut, to the full depth and extent necessary for navigation, and for the free 
discharge of floods, will bring the waters of Lough Corrib under the immediate influence and 
control of the regulating weir at Galway. 

Navigable channels are to be opened up through Lough Corrib to various quays and vil- 
lages, the tributaries discharging into it; along which lands are subject to flooding and injury 
are to be deepened and improved. 

The improvements in the mill-power of Galway, I may say, in a general manner, consist in 
bringing home the supply to each mill at the level of Lough Corrib, and discharging same at 
the level of high-water of ordinary neap tides, thereby increasing the average fall of each mill 
at least fourfold. 

Lough Corrib and Lough Mask are to be connected by a capacious channel sufficient for 
the discharge of the flood-waters of the upper lake at the required level, having in connexion 
therewith a flight of locks and canal into Lough Corrib. 

The navigation of the bay of Galway will thus be connected with that of Lough Corrib and 
Lough Mask. 

_ Having thus briefly described the general features of the district, I shall now detail the 
progress of the works. 


Galway Division—Drainage Works.—River Corrib. 


The rapid current of the river, and the rocky nature of its bed, have rendered the operation 
of turning the waters by dams or stanks unusually tedious and expensive. The most difficult 
part of the work has, however, been executed, anda great portion of the dams necessary for 
next season’s operations have been made. 


Navigation Works.— Tidal Basin, Entrance and Canal Locks, Galway Canal, and Swivel 
Bridges. 


These works comprise the navigation works in the Galway Division. At the close of the 
year 1849, I stated in my Annual Report, that “ the exterior or river wall of the tidal basin 
had been built, and the coffer-dam around the site of the entrance lock completed.” During 
the past year the basin has been excavated to its full depth, the interior or lining walls have 
been built, and the piers filled in and paved. Ballyknow and Claddagh Quays, which form 
the west and south sides of the basin, have been underpinned. The seat of the entrance-lock 
has been excavated, a portion of the foundation laid, all the stone-work prepared, and every 
preparation made for completing it early in the approaching season. 

The seat for the canal lock has been excavated, the stonework is nearly all prepared, and the 
machinery erected for setting the masonry. 

The canal has been completed to within a short distance of the deep water of the River 
Corrib, the head stank and a small shoal on which it is raised are yet to be removed to 

erfect it, 
= The masonry of three of the swivel bridge crossings on the canal has been completed, and the 
ironwork is now in progress of erection by the contractor, Messrs, J. & R. Mallet, of Dublin. 


X 


C.E., District 
Engineer. 
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Mill Power.—Main Line of Tail-race from Newcastle, Bleach, and Marble Mills. 


This work is a departure made from the original design, by which the purchase of the 
above three mill-powers that obstructed the navigation works has been saved. * = = 
The claims made for the purchase of the water-power of these mills amounted to upwards of 
12,0002. 

i . * The design was determined upon by Mr. Commissioner Mulvany ; it con- 
sists of a deep tail-race carried up from the western side of the present salmon weir under 
the canal, and is extended by the Marble and Bleach mills on to the Newcastle distillery ; by 
this arrangement, the purchase of the water-powers of these three mills, which did not exceed 
30 horse-power, has been saved to the district, and facilities afforded for increasing them to 
the extent of 100 or 150 horse-power. 

The execution of this work has throughout been of no ordinary difficulty. ‘The excavation 
consisted chiefly of “sienite” and “hornblende” rock of the hardest description, and the 
narrow width of the cutting varying from 12 to 20 feet, running in some places to a depth 
of 18 feet, the bottom of which was 12 feet under the level of the water in the river adjoining 
rendered its execution most tedious and expensive. 

Notwithstanding that every opportunity was taken advantage of, in applying the water- 
power of the river to work the pumps necessary for unwatering this cut during its progress, 
the expense under this head has been considerable, in consequence of the open nature of the 
rock in some places, and the contiguity of the river. 

The course of the tail-race intersecting various subdivisions of valuable property, and pass- 
ing underneath the widest portion of the canal, has rendered necessary the execution of a 
considerable quantity of masonry in lining and boundary walls, bridges, &e. 

The excavation and masonry works in connexion with this conduit have been completed, 
with the exception of the culvert passing under the canal, and the arch at the new bridge, 
the sites of which, in consequence of the excessive hardness of the rock, it was found impossible. 
to excavate in sufficient time to admit of the masonry being completed before the close of the 
season; nearly all the materials required for these works have, however, been prepared and 
delivered on the ground. 

The improvement of the water-power connected with the extensive distillery of Newcastle 
being the first mill-power improvement effected in the district deserves especial notice, and 
particularly as it is one of those powers, for the maintenance and increase of which the main 
line of tail-race, already referred to, was designed. : 

The power that originally existed at this place consisted of a fall of water averaging Il 
inches, applied to an undershot wheel 154 feet in diameter and 10z feet wide, of exceedingly 
imperfect construction. This wheel was connected with two pair of grinding stones, the two 
mash-keives in the brewhouse, and with the necessary pumps in the brew and still houses, 
but its power (varying according to the season) was seldom sufficient to work half its ma- 
chinery, while in time of floods the back-water rendered it useless. To make good this 
deficiency, a steam-engine was employed of about 20 horse-power, which was connected with 
three additional pair of grinding-stones, and also with the brew and still-house machinery. 
The working of this steam-engine cost the proprietor, upon an average, 300/. per annum. 

The works which have been executed for the improvement of this mill consist of the erec- 
tion of an iron suspension breast-wheel of 40 horse-power, 18 feet in diameter, and 12 feet wide, 
constructed on the “ventilated”? principle introduced by Mr. Fairbairn. The fall of water 
applied and available by the new line of tail-race is, upon an average, 9 feet 2 inches; the power 
is taken from the wheel by a pinion working into internal segments bolted to the shrouding, 
which give motion to shafts and wheels communicating with the internal machinery. 

The work of excavating the tail-race and seat for the wheel to a depth of 15 feet under the 
foundations of the old buildings, and in the very centre of them, underpinning and securing 
the walls, deepening the head-race which ran through and under the premises and securing 
its side-walls and arches, was rendered difficult and precarious, in consequence of the ruinous 
state of the walls, and the insecurity of the foundation, the underlying strata being a blue 
clay full of cavernous fissures. 

The work executed by the Commissioners consisted of the formation of the power, the 
erection of the prime mover or water wheel, and its connexion with the existing machinery ; 
but the proprietor made considerable additional improvements in the mill-building and ma- 
chinery which the alteration of the power rendered expedient. . 

The steam-engine and old water-wheel having been removed, the operations for the erec- 
tion of the new wheel and connexions were commenced on the 3rd of August, and on the 5th of 
November the wheel and machinery were set to work for the first time and given up to the 
proprietors, since when its work has been most satisfactory; although in consequence of the 
tail-race not being completed, its tail-water is not discharged at so low a level as is contem- 
plated. 


Western River. 


This branch of the river forms the conduit or mill-lead to an important branch of the 
Galway mills. The upper portion of the canal unites with it, and passing through it for a 
short distance is made of an additional width to admit of the uninterrupted passage of 2 suffi- 
cient body of water for the supply of these mills, and the excavation of that additional width 
which has been completed, is charged to this account. ; 

The improvement of the wool factory, one of the mills in. this river, is now 1n progress. 
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The power at this concern was very variable, and depended altogether on the waste water of 
the Nun’s Island flour mills, which during the summer season, was insufficient to work the 
wheel. 

It is proposed to erect a wheel of similar construction and of equal power to that at New- 
castle, and connect it with the existing machinery. The full level of the river Corrib will be 
brought home to this mill, and the tidal levels brought back to its tail-race. 

Pumps have been erected and preparations made to proceed vigorously with this work, 
and a portion of the tail-race has been excavated. 


County Works. 


The West Bridge of Galway being insufficient to discharge the flood-waters of the district, 

it has been necessary to remove it. ‘The design for a new stone bridge has been prepared, and 
the stone-work is now in the course of preparation. 
_ The removal of this bridge rendered it necessary to erect a temporary bridge in another site 
to carry the traffic of the town; and the Commissioners considering it desirable to construct it 
in a manner which would render it available hereafter as a communication between the tidal 
basin pier and the town of Galway, a good substautial bridge of three bays, consisting of 
stone piers supporting timber girders, which are strengthened by iron tension bars, has been 
erected; the roadway is formed of 3-inch plank spiked to the girders and affords a double 
carriage-way with a footpath on each side. 

This bridge was completed and opened for public use in the month of June. 


Drainage. 


Newcastle Shoal.—The excavation of this shoal was completed in the early part of the 
season, the iron and timber portion of the cofferdams removed, and preparations are now 
being made to fit out a dredger purchased from the Shannon Commissioners, which will in a 
short time effect the perfect removal of the dams. 

Menlo Shoal.—The works at this shoal commenced in May, were carried on vigorously to 
alate period of the season, when the heights of the floods in the river rendered it necessary to 
close the operations for the winter. 

The first section of the shoal, 300 feet in length and 220 in breadth, was enclosed by dams 
formed of double lines of hurdles with puddle lining, backed and supported with rubble-stone, 
which were found to answer every purpose, being exceedingly cheap in construction, and 
perfectly staunch, though made in water varying from 5 to 10 feet in depth. 

The unwatering was effected by a pair of pumps worked by a turbine of very simple 
construction, with the fall of about 18 inches of water. 

The excavation of this seetion of the shoal, consisting of limestone rock and hard indurated 
blue clay and gravel, has been completed, and the greater portion of the dams necessary to 
enclose the northern division has been made with the excavated material, 


Moycullen Division.— Drainage. 


The improvements in this division consist in the opening of a channel to connect Lough 
Corrib with the chain of lakes lying in the valley between Ross and Moycullen; and its 
execution has been carried on with much vigour up to a late period in the past season. 

The channel from Lough Corrib into Ballyquirke Lough has been sunk to a depth of 
2 feet under the last summer level of Lough Corrib. Between Ballyquirke and Doon Loughs 
the channel has been completed to its full depth and breadth for a length of 1,200 yards, and 
Hs oe portion of this cut has been sunk to the level of summer water in Lough 

orrib. 

The tendency of the bog to subside, though deeply drained for a distance of 100 feet on 
either side of the cut, and the expense of unwatering during the late high level of Lough 
Corrib, have prevented the works being proceeded with to a greater extent ; and it is not con- 
templated to resume them until Lough Corrib is run down to its lowest level, and the consoli. 
dation of the bog more perfectly effected. 
ms new bridge of 16 feet span has been built on the road from Moycullen to the Ferry of 

nock, | 

This channel, while required strictly for drainage purposes, will also be available as a canal 
for boats drawing from 4 to 5 feet of water ; and will thus afford to the valley through which 
it runs the advantage of a cheap transit for its agricultural produce and any imported com- 
modities, such as coals, timber (which may be consumed in that part of the district), with sea- 
weed and other manures from Galway. 

The drainage of the lands in this division of the district, being under the influence of Lough 
Corrib, depend on the permanent lowering of its level; and have not, therefore, been relieved 
by the execution of the works up to this period. 


Claregalway Division.— Drainage. 


This division of the district comprises one of the principal tributaries to Lough Corrib, 
the Claregalway river, which forms the outlet for the waters of the Turloughmore District, 
and commences at its lower termination. 

‘The deepening of the channel was commenced at a distance of 650 yards below Claregalway 
bridge, and has been completed for a distance of 14 miles. 

The channel is 35 feet wide at bottom, and from 9 to 10 feet under the level of the adjoin- 

| : X 2 
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ing lands; the depth of cutting, which consisted generally of hard indurated gravel, has 
averaged 7 feet; and has yielded a large body of spoil that has been disposed of in the form 
of embankments with easy slopes on either side, carefully levelled, and soiled, with all the 
mould available from the excavations, 

Claregalway bridge, which consisted of several arches of small span, and very insufficient 
water-way, has been replaced by one arch of 50 feet span. 

The channel of the Kinnisked river, which discharges the waters of the great springs in 
Kinnisked, has been opened up to its full depth and breadth. 


Cong Division.— Drainage and Navigation. 


The channel through which the surplus waters of Lough Mask are to be discharged, and 
which is also to form the navigable communication from the upper lock at Cong to Lough 
Mask, has been partially opened into that lake; and the flood waters, which heretofore accu- 
mulated in Lough Mask until they overflowed through the valley by Carromagower bridge, 
are now discharged through the new channel. 

By this arrangement the waters of Lough Mask will be to a great extent controlled; their 
winter level will be reduced about 7 feet ; and their subsidence to the summer level, by means 
of the swallow-holes, will be effected at an earlier period of the season: and thus the length 
of time for effecting the deep works in the upper part of the channel, the removal of the shoals 
in Lough Mask, and the completion of the works in the lower division of the Ballinrobe 
district will be considerably extended. 

The reduction of the quantity of accumulated water to be discharged from Lough Mask, 
after the close of the winter season, will diminish the discharge of the River Corrib at Galway, 
and the execution of the works in that river be thereby facilitated. 

The channel through which the drainage of Lough Mask is to be effected, and navigable 
communication with Lough Corrib obtained, runs through limestone rock; the depth of 
cutting varies from 8 to 20 feet, and the entire length of the canal is 4 miles 50 yards. 

The work has been carried on with great vigour during the past year. The constant 
employment afforded to upwards of 500 of the local labourers, and the pains which have been 
taken by the officer in charge to teach and instruct them in quarry work, has had the most 
beneficial result on the neighbourhood. ; 

The men have all through earned a high rate of wages, and the work has been executed in 
a workmanlike and most economical manner. 


Lurloughmore District, County of Galway.— Drainage. 


The greatest difficulty has been experienced throughout the entire season in obtaining a 
sufficient number of men to proceed in a satisfactory manner with the works in this district, 
though every exertion was made to carry them on vigorously. The scarcity of men, the 
frequent interruptions from floods, and a strike which took place in June at Lackagh among 
the hands employed there, seriously retarded their progress. 

During the early operations in the district, no difficulty was experienced in obtaining 3,000 
men, but during the past year the greatest number that could be procured at any period was 
1,200; this is in some measure to be attributed to the drainage works in progress in the 
adjoining districts, and the railway operations on the Midland Great Western line, and partly 
from the depopulation of that part of the country from famine, disease, and emigration, 

The operations during the past season have been confined to three places, Lackagh, 
Corrofin, and Claretuam. These are the sites of the principal keys to the drainage of the 
district, and form the important works. 


Lackagh Division. 


The works in this division were opened on the I7th of March; but a flood which lasted 
from the 17th of April to the 4th of May delayed their progress. From the 19th of June to 
the 13th of July they were suspended in consequence of a serious resistance made by the men 
employed to the introduction of an overseer sent specially by the Board to take charge of 
this cutting, and instruct the men in the best mode of quarrying. ‘The works were again 
stopped by floods from the 22nd to the 26th of July, from the 14th to the 19th of August, and 
from the 2nd to the 17th of October, and on the 2nd of November the winter floods set in, 
since when all operations have been suspended. 

The principal portion of the rock excavated in the Lackagh cut during the past season has 
been removed by rails and waggons, at a cost considerably less than that before paid for 
shifting it by barrows. A large quantity of work has been executed in this manner in some 
parts of the cutting and a considerable portion of the channel has been excavated to its full 
depth and breadth; yet, in consequence of the work not being extended through the upper 
part of the cutting, but little benefit has resulted to the large tract of land above it. This 
has been caused altogether by the great delay experienced from the frequent floods, and from 
the want of a sufficient number of hands. 


Corrofin Division. 


The works in this division were commenced on the 11th of May, but were interrupted by 
floods from the 28th of May to the 2nd of June, from the 8th to the 15th of July, from the- 
22nd to the 29th of July, from the 11th to the 19th of August, from the 31st of August to 
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the 4th of September, and were finally suspended on the 28th of September for the winter 
season, 

The whole of the rock cutting at Corrofin has been completed, and considerable progress 
made with the excavation into Cloonkeen Lough. 


Claretuam Division. 


The works in this division were commenced on the 30th of January, principally for the 
purpose of relieving the lower reach of the Dunmore District from back water, and thus to 
facilitate the progress of the works in that district. The new channel was opened up into 
the deep water in the old course above Claretuam, and the water allowed to flow through it on 
the 16th of April. 


Tributary Rivers. 


The Annagh River, which is the outlet of all the waters in the Monivea District, has been 
completed, and has been formed to discharge maximum floods at a level sufficiently low for 
the most perfect drainage of the lowest adjoining lands. The early completion of this 
oe admitted of the economic progress of the works in the lower reach of the Monivea 

istrict. 

The quantity of land relieved from flooding throughout the @istrict during the past season 
is 1,570 statute acres. 


Lavally District, County of Galway.— Drainage. 


The works in this district were commenced in July, 1849, under the provisions of the 
Drainage Acts, entitled « Summary Proceedings.” They were placed in my charge on the 
14th of July, 1850, and are now suspended awaiting the second assent of the proprietors, the 
expenditure on the district having amounted to 3J. an acre, on the quantity of land estimated 
to be improved in the published Report. 


Kilcornan Division. 


The channel through this division, which extends from the sea at Claren Bridge to Lavally 
Turlough, has been completed. The depth of the tidal reach of the river has been increased 
3 feet to insure the more efficient discharge of floods, and the spoil banks have been neatly 
dressed and soiled. Claren Bridge, on the mailcoach-road from Galway to Limerick, has 
been underpinned, and an accommodation bridge built in Kilcornan demesne. 


Lavally Division. 


The works in this reach of the river, extending from the termination of the Kilcornan 
Division to Athenry, have been completed to within a short distance of the bridge on the 
mailcoach-road from Galway to Dublin, which has been rebuilt, and considerable progress 
has been made in the portion of the cut between that bridge and Willmont Turlough. The 
Lavally Turlogh, a great part of which consists of a deep rich loamy soil, has been perfectly 
relieved from floods, and a portion of it, which though not tilled until late in the season, has 
yielded most luxuriant green and grain crops. 


Athenry Division. 


This division extends from Athenry to the termination of the northern portion of the district. 
These works were commenced in February last for the purpose of affording relief to a large 
tract of low lands above the small mill of Athenry, which the proprietor was anxious to 
thorough-drain under the Land Improvement Act. 

The excavation of the channel was commenced immediately above Athenry Demesne. 
Two bridges on the streets of Athenry were underpinned ; the water-wheel of the mill at that 
place was removed, and replaced by one of better construction at a level 5 feet lower than 
that of the original wheel. 

The weir was built at a corresponding level, and the river channel deepened and improved 
for a distance of a mile and a quarter above it. The benefits derived from the execution of 
these works have been twofold. In the first place, advantage was taken of the alterations 
which it was found necessary to make in the Athenry mill to increase its power. The old 
wheel was what is termed an undershot-wheel, of bad construction, and the summer supply of 
the river was insufficient to work it. A new breast or gravity-wheel, with ventilated buckets, 
has been erected in its place, which is worked with half the quantity of water and the power 
has been increased fully twofold. The mill-owner and occupier, though necessarily stopped 
for a period of three months during the progress of these works, has expressed fully his satis- 
faction at the manner in which the work has been executed, and the improvement that has 
been effected. . . 

In addition to the improvement of this mill the works have afforded perfect relief to the 
extensive low-lands above it, nearly 200 acres in extent, the greater part of which have been 
thorough-drained during the past year, and have yielded most excellent green crops. 

A portion of this land, which was valued at 1s. 6d. per acre, under “ Griffiths’ valuation,” 
has, during the past year, yielded excellent crops of oats, Swedish turnips, and mangles, the 
former averaging 12 barrels to the statute acre, and the latter from 20 to 25 tons. 

The total extent of land relieved from flooding in this district is 877 statute acres, 
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Dunkellin District, County of Galway.—Drainage. 


This district was placed under my charge in July, but in consequence of the proprietors not 
having furnished the necessary number of second assents, the works, which were commenced 
during the period of distress under the summary provisions of the Drainage Acts, have not 
been resumed. 

The expenditure during the past year was principally incurred by Mr. Farrell, in the early 
part of the season, on some works of labour and masonry, and in the preparation of the Sup- 
plemental Report and Estimates, &e. 


General Observations. } 
* , * *k * * 

I annex two; Tables, one showing the extent of employment afforded, and amount 
expended in labour during each month of the year in each Poor-law Union in which the 
works have been carried on; the other showing the quantity of the principal items of work 
executed in each division of each district during the year. 

* * * * * 

The works have been executed by task in every instance where the circumstances admitted 
of its being adopted; in thosadivisions of the districts where labour was abundant, and able- 
bodied men alone were employed, the rate of wages has varied from Is. 2d, to Is. 6d. per day ; 
but in other divisions, where labouring men have been scarce, and where the railway-works 
afforded employment to the able-bodied men of the locality, the rate of wages made by the 
class of labourers who alone were available for the execution of drainage-works, has not 
exceeded 9d. a-day. The task-work system has worked well and satisfactorily, and the 
labourers and tradesmen have, with the exception of the one instance I have referred to at 
Lackagh, conducted themselves in the most orderly manner, 

In reviewing the profitable results proceeding from the execution of the works I have now 
described, the extent of local employment afforded demands especial notice. 

It is true that labourers from distant districts may, in some cases, be employed on the 
works, but the extent of such is trifling, for the regulations of the service are strictly that the 
preference shall in every instance be given to the local labourer. 

By the Table No. 1, it will be seen that the extent of employment afforded on the Galway 
Union has been in equivalents of men’s labour in days’ work of one man 483,873 days; now, 
deducting from this one-fourth of the whole as an allowance for strangers, and for those who 
probably had other means of obtaining support than that afforded by employment on public 
works, the remainder, 362,905, is a fair estimate of the extent of relief afforded in the 
Union. | 

I have ascertained the average cost of a man’s support in the Galway Union for one day to 
be 13d., so that assuming that each of the above 362,905 persons to whom employment had 
been afforded had on an average a family of four each to support, including themselves, at the 
rate of say 14d. a-head, the actual amount of relief afforded in money value would be 
9,0727. 12s. 6d., being equivalent to a rate of nearly 3s, in the pound on the valuation of the 
Galway Union, which is 60,6062. 13s. Id. 

Relief of a similar nature, though not to so great an extent, has been afforded in the other 
Unions in which the works have been carried on. 

The extent of land relieved from flooding in the districts under my charge, as shown 

in the return, is but a small portion of the total extent of land which it is calculated the final 
completion of the works will relieve; this is accounted for by the nature of the districts, the 
great masses of work to be executed in the shoals or: barriers forming the keys to their 
drainage, and which, until excavated to the full proposed breadth and extent, cannot be 
attended with more than partial relief to the tracts of low lands above them. 
In the Lavally district advantage was taken by some of the proprietors to crop their 
lands immediately on the drainage being extended to them, but owing to the lateness of the 
season at which that was accomplished, their tillage and improvement were carried out 
to but a partial extent,.and afford no data upon which to calculate the whole benefit from 
the works. 

The following is a registry of the fall of rain at Galway and Cong for the past year :— 


January, . « : 3°46 
February . . S 4°62 
March . . : 1'9 
April . . . ; 3°51 
May. . . . : 1°48 
June... : 1°12 
JOY se = oe & ° 2°05 
August. . . : 3°09 
September . . : 1°99 
October. . « . 2°28 
November . . O° 6°17 
December . . { 4°55 
40°33 | 36:22 
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No. 1.—Statrement of Amount of Labour afforded, and Cost of same, in the Poor Law Unions 
of Galway, Tuam, Ballinrobe, and Loughrea, in each Month of the Year 1850. 


Ballinrobe Union. | Loughrea Union. 


Tuam Union, 


Galway Union. 


aa Number Number Number Number E 
of ae Expenditure, | of Days’| Expenditure. | of Days’ | Expenditure. | of Days’ ditt 
Work. Work, Work. Work. | Penature. 
£ ss. d. » & ad £. 8s. d. {| & s a 
January. . . « | 24,166 946 11 4 14 7} 4,381 | 21215 2 272; 12 9 7 
February . . . | 16,926 631 0 11 8 0! 3,223 119 15 6 3,034 7312 8 
March, . «. . « | 30,768} 1,148 0 10 7 5! 6,670; 1941510] 3,326] 195 8 8 
April . .« «. e« | 37,659 1,478 17 8 2 5| 6,238 222 1 94 4,338 99 17 1 
May. o « + « | 56,278 1,989 18 7 9 5| 7,989 | 368 19 10 1,186 | 8413 7 
June . « « «| 75,851] 2,867 8 8 1 6 | 18,255 | 468 4 10 o oe 
July. . » «. « | 66,599 | 2,343 10 7 10 10 | 10,829 | 487 19 8 ° oe 
August. . . « | 58,757 | 2,637 13 2 210 7) 7,680 | 240 9 2 a oe 
September . . . | 59,040 | 2,371 8 4 17 1/7 5,598} 18614 9] 1,856! 126 11 7 
October... «. « | 30,274 1,634 0 11 4 8| 10,114] 300 110) 2,400 | 160 17 10 
November . « © | 19,280 943 11 11 . 9,934 | 402 4 3 459 | 4112 8 
December . . . 8,275 399 0 4 as ee 11,688 594 18 11 35 3.5 4 
Total . . |483,873'| 19,391 3 3 | 52,584 |2,015 6 6 | 97,549 |3,799 1 6 16,908 | 798 9 0 


Note.—Tradesmen and horse work are omitted in the above statement. 


No. 2.—The following is a Tabular Statement of the principal Items of Work executed 
during the year in each Division of each District under my charge. 


Masonry peony ek 
Earthwork. | Rockwork. | in Fence Quay Wane a 
2 
oo re Walls, &c. &e. Dressed. 


Loucs Corris Disrrict. Cubic Yards.|Cubie Yards.|Cubic Yards.|Cubic Yards. |Cubic Feet. 


Galway Division, including Newcastle and | 66,330 | 43,698 ee 13,235 | 51,102 
Menlo Shoals. 
Moycullen Division . . « «© «+ + «| 62,861 4,809 962 262 sie 
Claregalway ,, . - « - «© « « |, 66,856 |} 4,530; 1,560 653 | 4,245 
Cong Pr) ° . - - « e e 47, 275 90, 561 4,043 ace ale 
243,322 | 143,598 | 6,565 14,150 | 55,347 
TurLovenmore District. 
Lackagh Division . «© - . «© «| 21,797 | 28,368 | 2,104 det ae 
Corrofn ,, .- ~« « « « « | 21,752 | 14,169 336 ies a 
Claretuam ,, - ee ge tae ile ar Se 14,314 111 241 =i ie 
Tributary River ae ae oe 6,522 7,116 es _ os 
64,385 49,764 | 2,681 ate ase 
Lavatiy District. 
Kilcornan Division . . . «© © « & | 27,512 2,295 | 1,842 135 375 
Lavally 33 e ry e e e ° ° 42 ’ 389 16 3358 2 »326 190 430 
Athenry v6 i ele « 3 oe e | 22,182 966 522 155 540 
92,033 19,619 | 4,690 480 1,345 
Dounxecuin DistRicr . 1 6 ew ee 10,845 am we 5 da 


ENS Some eae 


Total Amount of Work executed in | 410,585 | 212,981 | 13,936 
above Districts. 


14,630 | 56,692 


Extract from the ANNUAL Report of Mr. T. Smitu, C.E., District Engineer. 
Ballyteige District, County of Wesford. 


The works of reclamation and improvement in progress in this district extend over an area 
of 3,000 statute acres, 1,700 acres of which are mudlands, which were subject to the ebb and 
flow of the tides, and‘1,300 acres are composed of low meadow lands situated along the 
margins of the estuary, but at so low a level that they were constantly either saturated with 
salt water or affected injuriously by fresh-water floods. 

Towards the conclusion of my last Annual Report, I ventured to express a hope that the 
ensuing year of 1850 would see the works of this district so far advanced as to render the 
lands comprised within the above-mentioned areas in a fitting state for the minor operations 
of the husbandman. I feel happy to be now in a position to state that the hope thus 
expressed has been fully realized; and that while the entire tract of mudland has been per- 
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manently embanked from the sea and is now ready to be intersected by main and boundary 
drains, the whole extent of adjacent low lands above referred to has been relieved from all 
injurious floods, every obstacle to their permanent improvement hitherto presented by 
insufficient outfalls has been removed by the final exclusion of the sea, and the most desirable 
facilities created for their thorough drainage which the larger operations of arterial measures 
can possibly accomplish. 

The excavations of the canal, the two large tributary rivers, and the Mayglass drain have 
been so far advanced within the year, that what remains to be done to perfect their comple- 
tion is now inconsiderable, ard offers but little, if any, obstruction to the main advantages 
derivable from the project. . 

A considerable amount of work beyond what was anticipated has been required to strengthen 
and enlarge the banks of the canal and tributaries across the valleys, in consequence of the 
increased rise of the tidal waters in the canal and estuary, created by the sea embankment at 
Cull. This, however, is no drawback upon the general interests of the districts, being an 
effect strictly incidental to the success of the original design, though exceeding in amount 
the original anticipations ; and the beneficial influence of the increased depth of water upon 
the bar of the estuary will far more than compensate for any extra expense in strengthening 
the banks of the canal, and repairing those of the low exposed lands. ae 

The total quantity of material of all kinds excavated during the year was 190,397 cubic 
yards, of which 178,174 yards were clay and gravel, and 12,223 yards were limestone rock. 
In bridges and sluice tunnels there have been 4,908 cubic yards of mixed ashlar and rubble 
masonry set in the work, and 6,070 cubic yards of dry masonry built in revetment walls, 
including the embankment at Cull. One oblique bridge, 42 feet span, and one square bridge, 
30 feet span, have been built across the canal, and the approaches, roadways, and_ parapets 
completed. About seven miles of drains have been partially opened through the Mayglass 
division and the Sloblands; and a large amount of work has been executed in the repair of 
the old banks round the shores of Blackstone, Cull, Duncormick, and Laeken, with the view 
of protecting those low lands from inundation by the increased rise of the tidal waters in the 
estuary. 

The sea embankment at Cull, being an important and heavy piece of work, was, in accord- 
ance with the Board’s instructions, put in hand immediately after the vernal equinox, and 
pushed forward with the utmost vigour during the remainder of the spring and ensuing 
summer. ; 

This arrangement was so far successful that the sea was permanently shut out from the 
enclosed lands during the first week in August, without a single breach or accident having 
occurred; and the heavy masonry of the sluice works having been carried forward in advance, 
the reclaimed lands were completely laid dry before the end of September. : 

Upon a careful examination of the Sloblands after being laid dry, the soil of which they 
are composed has been found to be of a very superior description of alluvial mud, fully 
realizing all previous anticipation on this point. Another feature of paramount importance is, 
that the means provided for thorough draining these reclaimed lands and the outfalls into the 
tideway are such as to ensure the interior waters standing sufficiently low in the drains for all 
the purposes of agriculture. ; 

Of the works yet to be executed to complete the district, the chief part consists in cutting 
the main drains through the reclaimed lands, which, being a work of mere labour, will be 
quickly despatched upon the setting in of the fair weather in spring. 

To the many gratifying results of this extensive measure of improvement fully discussed in 
previous Reports, it may now be added, that while the frontage proprietors have had many 
applications from the wealthy farmers of the district for portions of the reclaimed lands, very 
active preparations are in progress by other parties to avail themselves of the facilities. 
afforded by the tidal canal to Bridgetown; and trade boats intended to ply upon these waters 
are in course of being built, and sites for additional stores have already been marked out. 

The system of taskwork has been, as heretofore, adhered to during the past year, and with 
the best ‘effects as regards the interests of the labourers themselves and the works upon which 
they have been employed. The rates of wages earned ranged from Is, 6d. to 10d. per day, 
according to the strength, skill, and industry of the parties. The total number of persons 
employed upon the works of the district during the year was 120,272, giving an average of 
386 men daily for the working days of the year. 
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(E.)\—PIERS AND HARBOURS. 9 Vict., cap. 3, 


ScuEDULE of ProsEcts towards the cost 


Name and Description of Work. County. Applicants. Estimate. 
£. 
Annalong.—Harbour Improvement Wharf | Down. . . . . | Inhabitants . . . . 2,400 
and Breakwater. 
| Arran Island.—-Pier and Landing Slip . | Galway . . . . | John Digby, Esq.’. . 2,400 
Brandon.—Rebuilding the Pier . . . | Kerry. . . . . | InhabitantsperJ Hickson Esq 600 
Ballycottin—Pier. . . . « « » | Cork . . . . «| M. Longfield, Esq . . 2,840 
| Ballyness—Pier . . . . » - «| Donegal . . . «| W. Olpherts, Esq... « 640 
Bunowen.—Pier . . . | Galway . . . «| John A. O'Neill, Esq... 6,400 
Ballinakill—Landing Slip and Wharf . | Galway . . . . | Francis J. Grahan, Esq. . 900 
Belmullet.—Canal . . ~ » «| Mayo. . . . . | W.H. Carter, Esq. . 9,000 
Banatrahane.— Landing Slip . - «| Donegal . . . . | Rev.G. H. Tredennick . 500 
| Ballinacourty.—Extension of Pier . . | Waterford - . | Thomas Wyse, Esq. . . 500 
Blackwater.—Pier and Roadway. . . | Kerry. . - «| Rev. Denis Mahony . . 900 
| Ballywalter.—Pier and Roadway. . .| Down. . . « . | Andrew Mulholland, Esq. 4,500 
Ballinagoul.— Pier and Landing Slip. . | Waterford J. W. Strangman, ae Z 1,800 
Burren.—Pier and Landing Slip. . . | Cork. . . . | Lord Bernard. . ‘ 1,100 
Carlingford.—Pier and Roadway » » . | Louth. « . . «| R.MeNeill, Esq... . . 3,350 
Courton.—Screw-pile Pier . . | Wexford. . . « | Earl of Courtown . 4,570 
Cape Clear.—Landing Place and Pier ~ | Cork. . . . «| Sir W. W. Becher, Bart. . : 460 
| Claddagh.—Quay. . . « « © «| Galway . . . «| Rev. J. R. Rush and others 4,000 


Clogher Head.—Harbour Improvements. | Louth. .« . . «| Ownersoffiand . . . 750 
Cushendall.—(Red Bay) Pier . . .j| Antrim . . . «| John McNeill, Esq. . . 5,000 
Dingle-—Extension of Pier . . . . | Kerry. «© .« « . | InhabitantsperJ Hickson,Esq 3,000 
Dunany.—Extension of Pier. . . . | Louth. . « «. «| A.B. Bellingham, Esq. . - 500 
Duncannon.—Pier and Approach. . . | Wexford. . . . | A.Stephens, Esq., and others 6,000 
Errislannonn—Dock . . . . © . | Galway . . . «| John S. Lambert, Esq. . 800 
Greystones.—Landing Wharf . . . | Wicklow. . . «| W.R. La Touche, Esq. . 1,200 
Grenane—Pier . . «. «© © «. | | Kerry. . . . | John Mahony, Esq. . . 300 
Glandore-—Harbour Improvements . . | Cork . . . . . | James R. Barry, Esq... 220 
Helvick Head.—Landing Slip and Im- | Waterford . . . | Lord Stewartde Decies . 450 
provements to Basin. 
Kilkieran—Pier . . .« « © . Galway . . . . | Waste Land Society . . {| 93,000 
Knightstown.—(Valencia) Extension of Kerry. «© « «. © | KnightofKerry . . . 2,700 


Pier and Breakwater. 


| Kilmackillogue—Pier . . . . «| Kerry. . . . . | Marquisof Lansdowne . 2,200 
Kilmore-—Pier . . . . . . . | Wexford. . . «| Inhabitants. en. 6,000 
Moville.—Pier  . Donegal . . . . | Wm. Hazlett, Esq. . 5,900 
Newport.—Quay Wall and deepening Mayo. . . . . | Sir Richard O’Donnell . 1,200 

Channel. 
Newcastle.—Pier and Breakwater . .| Down. . . . . | Lord Annesley’s Repre- 9,400 
sentatives. 
Portnablahy—Pier . - . « . ./| Donegal . . . . | Alexander Stewart, Esq. . 1,900 

| Rossroe.—Pier . . . . . | Galway . . . . {| General Thompson. . 800 
Roundstone.—Repairing Pier. . « « | Galway . . . . | Thomas Martin, Esq... 1,200 
Rush.—Rebuildiug Pier . . . . © | Dublin’ . . . ./| Sir RogerPalmer. . . 1,400 
Sea View z- (Momiichastes) Pier. . Donegal . . . «| L. Cornwall, Esq.. . . 2,675 
Slade-—Pier . . . a Wexford . . . «| Inhabitants . . . . 1,400 
Skull.—Pier and approach » « « «| Cork. . . . .j Inhabitants . . . . 2,400 

| Tarrea.—Pier and approach . . . «| Galway . . . .|M. Blake, Esq. . . 2,235 

| Ventry.— Pier and Landing Slip. . .{ Kerry. . . . . | James Hickson, Esq., and 2, 200 

others. 

RENN 
PIERS AND 


Number of Artificers and Labourers who have been Employed Daily, 


January . . . «| 2781 
February. . . . | 2800 


March . 2. 3864 
April. . . . « | 3148 
May a a 4210 
June. 6. « e ¢ 3202 


Office of Public Wor his Dublin, 
3lst December, 1850. 


and 10 and 11 Viet., cap. 75. 


of which Grants have been sanctioned. 
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Contribution. 
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Loan to be Repaid | Loan to be Repaid 
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by Proprietors. 


600 0 0 


502 10 0 


2,285 0 0 


444 8 11 


£ s. 4d, 
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Amount Expended 


to 31st December, 


1850. 


£. 8 
2,579 14 


2,853 3 
115 10 


d. 
7 
8 
0 


2,879 13 10 


637 11 
5,504 0 
828 13 
1,207 6 
514 2 
Nil. 
199 6 
1,890 7 
1,817 9 
957 16 
2,845 12 
4,566 5 
4l6 8 
3,874 3 


"60 15 
2,445 11 
1,537 0 

531 1 
4,152 7 

864 9 
1,188 19 

335 6 

221 0 


2,297 2 
2,254 10 
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Observations, 


Completed. 


Ditto. 
Incomplete. 
Completed. 

Ditto. 

Ditto. 

Ditto. 
In a very forward state. 
Completed. 
Suspended. 
Completed. 
In progress. 
Completed. 

Ditto. 
In progress of completion 
Completed. 
Ditto. 
Completed with theex- | 
ception of some small | 
Improvements. 
Completed. 
In progress. 
Ditto. 
Completed. 
Ditto. 
Ditto. 
Ditto. 
Ditto. 
Ditto. 
Suspended. 


Completed. 
Ditto. 


Ditto. 
In progress, 
Completed. 

Ditto. 


Ditto. 
Ditto. 


Suspended. © 
Completed. 

Ditto. 

Ditto. 
In progress. 
Completed. 
In avery forward state. 


a a ae! ee ee ea 


Harzours. 
each Month for the Year ending 31st December, 1850, 


uly ar ew vw S 3230 
August . . . 3544 
September . . . 2613 
October . . . 2751 
November . - 2811 


December . . - 1804. 


By Order, 
Epwarp Hornssy, Secretary. 
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APPENDIX (F.)—FISHERIES. 


oe 


Rerort oF THE Inspectinc Commissioners OF Fisuertgs, ror 1850. 


Coast Fisheries. 


Iw presenting the tabular digest of the returns which we have received for this year, we are 
again obliged to express doubts of its accuracy. Notwithstanding our efforts to procure a 
revision of the registry, we find the difficulty in attaining that object daily increased by the 

erpetual state of mutation, now in progress upon our coasts. It will be seen that we have 
wholly omitted the usual column shewing the maritime population of each district ; although 
we have the best reasons to believe, that to take it, in the South and West Coasts, at less 
than half of the census in 1841, would not be overrating the diminution by death and 
emigration since 1845, 

So many changes have taken place in the ownership of vessels, and our means of pro- 
curing correct information are so limited, that we cannot offer this Tabular Return as 
an unerring standard for statistical deductions 

Comparing the registry of the year ending 31st December 1845 with that of the year 
ending 3lst December 1849 a decrease will appear of 4,636 vessels and boats, and 24,693 
men and boys; and the latter with 1850 a decrease of 491 vessels and boats, and 5,305 
men and boys. | 

The following abstract exhibits the numbers of vessels, men, and boys upon the registry 
in 1845, before the blight, the numbers in 1849, and the numbers in 1850, appearing by 
the returns. 


en eee Una eel 


Before Since 
— the Blight | the Blight | Decrease. 1849 1850 Decrease. 
1845 1849 
Number of Vessels and MS F 
Boats af oll Classes . “ 19,8383 | 15,247 4,636 | 15,247 | 14,756 49] 
Number of Men and Boys ¥ 
employed . . . d. 93,073 | 68,380 | 24,693 || 68,380 | 63,075 5,305 


Other causes, than those alluded to, have conspired to render it extremely difficult to 
ascertain with accuracy the position of our Coast Fisheries; at present in as great a state 
of transition as our agriculture. The demand for cured fish, as an article of domestic 
consumption amongst the humble classes, which had been nearly extinguished by the failure 
of the potato, has scarcely revived ; and we have in most cases found persons engaged in 


curing fish, complaining of the great inadequacy of the prices which they have been able. 


to obtain, to the cost of curing fish purchased in a fresh state, at a merely nominal price. 
Notwithstanding a considerably diminished import from Scotland and Newfoundland, (the 
Continental markets having supplied an ample demand for Scotch herrings), and notwith- 
standing comparatively high prices for flesh meat, the price of cured fish, for the last year, 
has been far from remunerative ; and if it had not been for the fortunate facilities of 
intercourse, afforded by one of our leading lines of railway, it is not improbable, that in 
the more remote districts, the pursuit of fishing would have been generally abandoned. 
No branch of industry is likely to derive a more direct and immediate benefit than our 
Coast Fisheries from the completion of those great lines of railway now in progress; while 
our large inland towns, as well as the metropolis, are even now furnished with an abundant 
supply of fine fish within a few hours after its capture. The turbot and black soles of 
Dingle and Ballinskillegs Bays, taken out of the water on the morning of Thursday, are 
on the Dublin tables on the following day ; thanks to the persevering efforts of the Royal 
Trish Fisheries Company’s establishment at Dingle; and not less, to the liberal arrange- 
ments of Mr. Bianconi, who has invariably rendered his conveyances auxiliary to the great 
object of speedy transit to the nearest lines of railway. 

In short, there is a complete revolution in the trade in Ireland ; the supply of the fresh 


market is now the main object,and in proportion as facilities of conveyance are afforded, this | 


trade must increase. We look with great confidence to the completion of the Midland 
Great Western Railway to Galway, and the Killarney junction to Mallow. Our metropolis 


will then become the great centre of attraction ; and, after its ample supply, the markets 


of England, approachable within a few hours, will, to an unlimited extent, take our surplus. 
To promote this important end, two objects seem to be most desirable. 

First—A determination, on the part of Railway Companies, to fix their scale of prices 
so moderately, as to afford encouragement to a large transit trade. It is quite notorious 
that no article of traffic is more precarious, in every respect, than fish; from its capture, to 
its last sale to the consumer; it is full of uncertainty. It never can bear continuous 
heavy expenditure ; and, if the various operations be not conducted with the most rigid 
economy, promptness, and care, the undertaking must fail. 

One of the Inspecting Commissioners, having lately visited the southern district, ascer- 


tained, that from Waterford, the direct export of fresh fish to the English market is now not ~ 


the least important trade of that once prosperous city. In Cork, the inhabitants complain 


generally, that the markets are insufficiently supplied with fish; but the cause is im- - 
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mediately to be found at Kinsale, whence the chief supply used to come; but between which 
and Dublin, there has, for some time, been growing a most important trade in fresh fish. 

Jerry Deasy, a working man, with his two brothers, have stated that their traffic to 
Dublin by railway, has sometimes reached from 1607. to 2002. a week. They have thriven ; 
but they declare it to be very much of a lottery; they chiefly complain of the cost of con- 
veyance. From Kinsale to Cork, a distance of 20 English miles, the fish is conveyed at a 
very rapid pace, in about three hours, when the object is to catch a train. The charges 
vary, according to the time given, from 20s. to 30s. per ton. 

The railway charge is said to be 30s. per ton, and it is added that they now charge 23d. 
each for the return carriage of the baskets. 

Mr. George Dawson, a most enterprising fish merchant and boat owner, of Kinsale, 
states that these prices amount to a probibition to any prudent man to enter into theltrade, 
and he is now building a swift sailing vessel especially for the Dublin and English trade 
in fresh fish ; she is a beautiful model. : 


Length aloft . . . . . . - 950 feet. 

Keel. . 2. 2 2 6 40 feet. 

IBCHRT .-@ @ “8 # % ce os 153 feet of new measurement. 
Depth. ee. ew 4 113 feet. 

Tonnage . . . « «+ « « «+ 45 tons, 


She is of the hooker class, but nearly double the size of any of the former hookers of 
the port. She is much sharper, and well suited to beating to windward. Her mast is 
54 feet, bowsprit 33 feet, and boom 35 feet. Her mainsail contains 210 yards. She will 
be provided with 100 mackerel nets, 60 herring nets of 200 meshes and 60 yards long, and 
will employ 9 hands. Mr. Dawson is himself the owner of 12 vessels, all of which he keeps 
in the best style, and works upon shares. He is sparing no expense in the outfit of this 
vessel; in the construction and equipment of which, he has availed himself of the experience 
of a long life devoted to the trade. She will stand about 500/. complete; and, for the 
general purpose of fishing, and speedy transport, parties interested in the trade could not 
see a better model. Dawson asserts, that the shoals of herrings are as certain upon our 
coasts as upon those of Scotland: but that our vessels have been hitherto insufficient to 
stand bad weather, the only impediment to the capture of fish at all times. He states, 
that if the Southern and Western Railway Company would adopt a lower scale of charges 
for conveyance, say from 12s. to 15s. per ton, the traffic would soon become enormous. 

The next object, to be attained in the metropolis, should be, the substitution of some 
other system of local sale of fish, for the very objectionable mode prevailing. The distant 
adventurer is obliged to trust to a salesman, or fish factor, to whom he sends his fish, who 
is obliged to subject it to, what is called, public competition; at a very unseasonable hour 
and in a most inconvenient, and inaccessible place, where, it is said, that a system prevails, 
which, except in times of great scarcity, leaves a very small return to the adventurer. 


The sales on the 9th of May 1851, of a basket of 32 haddocks, produced gross 
11. 3s. 7d. 


s. d, 
Conveyance from Kinsale to Cork .2 0 
Railway ~2 % 
Cartage. ‘ ‘ ‘ ' ‘ ‘ : .0 6 
Commission . : ‘ : .1 6 
Market ; .0 3 
Return of baskets. .0 4 

(i 


They were fine haddocks, and would have produced in Cork 9d. to 1s. each. 

Upor. this important subject, the Inspecting Commissioners have had frequent. conferences 
with the late and present Lord Mayors, and from the cordial manner in which their sug- 
gestions have been received, they confidently calculate upon the: co-operation of the civil 
authorities, in applying a remedy to this evil. 

The fisheries of Kinsale never have been in a more sound and healthy state, than they 
are at present; they are certainly reduced in numbers. There are, exclusive of small 
craft, 41 well found and well appointed hookers. In George Dawson’s curing establish- 
ment every modern improvement has been introduced, and it may be pointed out asa 
model for imitation. The last season has been particularly tempestuous; the herrings 
abounded on the coast; but the weather prevented their capture. One small boat took, 
on a calm night, 32,000 herrings; and not one for the rest of the season. Mackerel 
were excecdingly scarce on the South coast ; and the cod and ling fishing has not been 
ane Last season, ling sold in Cork for 13s., and cod 10s. per ewt. for the best 
cured. 

In times of scarcity, and bad weather, several fishermen in the different unions of the 
South, have taken shelter in the workhouses; but they generally avail themselves of the 
first fine weather to get to the boats. 

Drying stages, similar to that at the 
have been imitated, on a very large scale, at Kinsale and with great advantage. 

At Bantry, more depression is observable in every branch of trade than on any part 
of the South coast. The fishery seems nearly extinct. ‘Fwo efforts were made, within 


Board’s former station at Castletown Berehaven, 


OF THE COMMISSIONERS OF PUBLIC WORKS. 163 


a short time, by strangers, to form fishing establishments there; but they have unfortu- 
nately turned out failures. In one case, a retired sea captain, from the east coast of 
England, entered spiritedly into fitting out boats and gear, and a curing house; but 
Bantry is more than twenty miles from the fishing ground. None of those vast shoals that. 
rarely visit the upper part of our bays appeared, and the establishment fell. Nearly the 
whole capital was lost. An extensive fish merchant, in Thames-street, London, employed 
an active and intelligent Scotch curer to represent him‘in the formation of another concern. 
He was most liberally received by the lord of the soil, the late Earl of Bantry; a large 
concern conveniently situated was given to him, to be, for ten years, rent free; thence- 
forward, to be subject to 102 a year, for a long lease. Nearly 300/. was expended in the 
construction of sheds, cooperage, curing and drying house, &c. Boats, nets, &c., were 
provided upon a large scale. Bad weather. No fish. Great indolence complained of by 
the manager on the part of the people. In short, a break up; and after his expenditure 
on the premises, the Agent could not obtain 50/. for a transfer of his bargain. 

The Inspecting Commissioners having heard of these disastrous results at Bantry, 
applied to an intelligent gentleman there, for his opinion of the causes; and received from 
him a very interesting communication, an extract from which they beg to sujoin. 


“ My DEAR Sir, “ Bantry, April 28, 1851. 


“ As there was nothing of a confidential nature in your letter, I took the liberty of 
placing it in the hands of Mr. J , Whose intelligence you are aware of, and whom I be- 
lieve to be competent to afford you the fullest information on the subject of your inquiry. 

“He has promised me to write to you in the fullest manner, on his return to Scotland, 
where he proceeds immediately. Indeed, he is so anxious to make his views known, that 
he intends to publish them. 

“His boats, fishing-gear, buildings, everything, in a word, are for sale; but he has got no 
eligible offers for anything, but a smail quantity of oak loppings intended by him for 
smoking fish, and which some one has bought for fuel. 

“ He will delay here no longer than till he will have embarked his plant. His want of 
success, he ascribes, simply to the dishonesty of those in his employment. 

“ As for myself, I have no practical acquaintance with fishing ; my opinions on the subject 
are, therefore, of no value. But a very intelligent townsman, Mr. Wm. C , who has 
seen a great deal of the world, has favoured me with his. He is, himsclf, in the seine- 
fishing business, and it descended to him from his father, who prosecuted it with great 
success for many years. ; 
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“His opinion is, that as the sole occupation and means of subsistence, of either owner — 


(capitalist) or fisherman, fishing and its curing will afford but the scantiest livelihood ; for 
it cannot be prosecuted with safety or advantage, continually through the year. But, by 
availing of the proper season, and by making some other business or occupation subsidiary 
to it, it will, on the average of seasons, yield a fair relative (relative to profits and wages 
in this country) return for the capital and labour expended on it. 

“The potato failure caused a serious falling off in the demand for fish, and a consequent 
decline of price; and though the quantity taken in each of the last two years, has been, 
compared with former years, very inconsiderable, prices have not improved. 

“ The country markets are lost on account of the potato failure, and the markets of the 
large towns are occupied by Newfoundland cod and Scotch herrings. 

“ Mr. C , moreover, thinks those only likely to succeed whose position in life is so 
humble as to allow of their activity, and in their own persons superintending every opera~ 
tion; the taking, cure, and sale; but he regrets that nowhere round the coast could you 
find among this class, the little capital to start with, that the business demands. If our 
fisheries at all revive, he thinks it will be in such hands, and on sucha scale. He is un- 
favourable to making it a large business, for then the field of operations would be so 
extended as to demand other supervision, besides that of the principal. This supervision 
could be scarcely had in this country, and if found elsewhere, it would be too expensive, 
and would, it is to be feared (as I suspect in J——’s case) possess an element of failure, in 
ignorance of the character of the people, and of the locality.” 

Since the receipt of this letter, Bantry and the adjacent coast has been visited by one of 
the Inspecting Commissioners, and the facts stated have been fully sustained. . 

At Castletown Berehaven, the Board’s station, handed over to the Society of Friends, 
was found all but deserted. 

The dwelling-house was occupied by the Agent, but nothing seemed to have been done 
for a long time; the smoking-house was converted into a stable, A few tons of salt were 
in the stores, but not a tail of fish was to be seen. The boats, said to be 12 in number, 
are kept at Bere Island, several miles from the fishing ground. In short, whatever good 
may have been done during the time of famine, and certainly everything was done by the 
exertions of that benevolent body to sustain the existence and stimulate the energies of 
the people, there are, unhappily, no vestiges of its effects remaining. 

We subjoin the report of the Inspecting Lieutenant in this case. 


“ Sir, “* Castletown Berehaven, April 22, 1851. 


In reply. to your letter of the 17th instant stating “that the Commissioners of 

Fisheries wished for a report on the fish curing station at Castletown, now in possession 

of Mr. Joshua Fayle, and whether that gentlemen is making any progress or improvemnt 
Z 2 
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at the station; I request to state for their information that I do not consider he is making 
any progress or Improvement whatever. 

“The only beneficial result of the establishment was the employment of a few poor men 
during a period of great distress, but so far as the fishery is concerned, I think it must. 
become a total failure, unless conducted with more energy and judgment than it has been 


heretofore. 
“T have, &c 
(Signed) “ THos. HuNGERFORD, 
“Ei. Hornsby, Esq., Secretary.” “* Inspecting-Lieutenant.”* 


Herring Fishery. 


We still continue to be visited by the fleet of well appointed Cornish boats to our East 
Coast herring fishery ; but we regret to say, that the last season was particularly unpro- 
ductive, 

Trawling. 

The objections to this mode of fishing, except in bays and estuaries, and where it is 
believed to interfere with the long line and draft net fishing, seems to have greatly sub- 
sided. This engine has been introduced into several localities, where it was not generally 
used before. In the estuary of the river of Kenmare, it has been ascertained that soles 
of the finest quality abound, and some of them have already reached the Dublin market. 

The Board have, however, been called upon to exercise their powers, in passing a bye- 
law, interdicting trawling between the Nose of Howth in the county of Dublin and 
Cranfield Point in the county of Down; and after enquiry at several places on the coast 
they have done so, finding that in all cases, where they have so interfered, the utmost satis- 
faction has been afforded. 


Oyster Fisheries. 


Since our last report, the powers of the Commissioners to grant licences for plantin 
oyster beds, having, under the 41st section of the 13th and 14th Victoria, been a ated 
so far as to permit laying either above or below the level of lowest water mark of spring 
tides, several applications which had been suspended, were renewed; and licenses have 
been granted in two cases, in the estuary of Kenmare River in places where no public 
oyster beds extended, and where it is believed that culture and preservation will materially 
promote the extension and fructification of the adjacent public beds. 

In another case applications had been made to us by several proprietors on the shores 
of the estuary of the Owen-a-curra or Middleton River, known by the name of the East: 
Ferry, within the harbour of Cork, for permission by extensive layings to re-generate 
the oyster fishery of that estuary; and extensive preparations were made by the parties, 
to avail themselves of the privilege and to act conjointly in the layings and preservation. 
A meeting was immediately called by public notice to the following effect. 


“ Oyster FIsHerigs, 


8th and 9th Vict., cap. 108, See. 17. 
13th and 14th Vict., cap. 88, Sec. 41. 


“* WHEREAS application has been’made to the Commissioners of Public Works in Irelands 
as Commissioners of Fisheries, and to the Inspecting Commissioners of Fisheries, by or on 
behalf of the following persons, viz. :— . 

| The Right Honorable Lord Viscount Midleton, 
John Bagwell, Esq., of Eastgrove, 
Richard Frankland, Esq., of Ashgrove, 
Rowland Hastings Jackson, Esq., of Aghanesk House, 
John Smyth, Esq., of Rathcoursey, 
——Lyons, Esq., of Rathcoursey, 
Thomas IF’. Coppinger, Esq., of Rossmore, 


for permission to said persons respectively to form oyster beds and layings in the estuary 
of Owenacurra, or Middleton river, and the estuary known by the name of the East Ferry, 
adjacent respectively to the townlands of Ballintubrid East, Ballyvodock West, Ballyvodock 
East, Ballynatra, Ashgrove, Ballyellane, Belgrove, Rathcoursey West, and Rathcoursey 
East, and Rossmore, all in the East Riding of the county of Cork, as may more fully 
appear by reference to the townland sheets of the said county, Nos. 75 and 76. 

Now notice is hereby given that the said Commissioners will hold a meeting in the court: 
house at Middleton, in the county of Cork, at the hour of 12 o’clock, at noon, on Monday 
the 18th November, inst., for the purpose of hearing such objections, if any, as may be 
made to granting the permission required by said parties respectively, and the said Com- 
missioners will be prepared to hear and receive any evidence pertinent to the subject of 
said applications, in support of the objections, (if any), relating to the same. 


“* Office of Public Works, “ By Order, 
“© Department of Fisheries, “ E. Hornspy, Secretary.” 


“¢ Dublin, 8th November, 1850.” 


Both Inspecting Commissioners attended, and a long and interesting public investigation 
took place in cpen Court. The question was, unfortunately, discussed by the several parties 
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who opposed the licences, rather with reference to a general principle of jealous and over- 
stringent preservation of popular rights, than upon its fair merits. It was proved, that 
some poor fishermen derived, occasionally, a small pittance from dredging a few oysters 
from this nearly exhausted estuary, which had probably fallen into deep water from Lord 
Midleton’s beds, and that they looked forward, in the event of layings being formed up 
to the level of lowest water of spring tides, to the natural tendency of the oysters to fall 
into the narrow channel ; in which case, they would become public property ; and, so long 
as the shelving channel remains unappropriated, it would be impossible at high water to 
define the precise limits of private and public rights. The applicants wisely determined 
not to enter into the project, with such a prospect of encroachment and perpetual litigation ; 
and the Inspecting Commissioners felt, that, under all circumstances, they were coerced 
by the terms of the Act, to recommend to the Board to refuse the unlimited permission. 
Great disappointment was expressed by several of the intelligent and respectable persons 
in the Court; it being generally believed that the increased employment which was likely 
to follow the vigorous effort about to be made to establish a valuable oyster fishery where 
it scarcely exists at present more than in name, would have amply compensated for the 
nominal encroachment on public rights 
All the public oyster fisheries in Cork harbour are in rapid progress of extinction, and 
unfortunately, the private beds of one large proprietor are suffering serious injury, from 
an accumulation of mud, caused by the construction of a bridge and causeway some years 
ago. Therefore, it is greatly to be regretted that any impediment should exist to the 
establishment of so valuable a source of supply as this estuary would afford in the vicinity 
of a large city. It has been suggested, that, under the powers given to the Commissioners 
by the 5th section of the 7th and 8th Victoria, cap. 108, it would be highly desirable to 
interdict the dredging for oysters in this estuary, for a period of three years, in order to 
ascertain whether the present stock may be sufficient. The Commissioners have, in no 
instance, yet exercised this power, and, in the present case, no formal application has been 
made from the locality. Since the relaxation of the law upon the great Arklow banks, per- 
mitting the dredging of oysters for brood, and transplantation, under the 19th section of 
the 8th and 9th Victoria, cap. 108; during the month of May, the remaining portion of 
the close season has been more strictly observed, and very considerable improvement has 
followed. We have learned that a large trade in oysters now constitutes an object of most 
important traffic to the Wexford steamers; and the layings from the Arklow banks, in the 
Menai Straits, near Beaumaris, have been resumed upon a large scale. The Arklow 
oysters are so strongly impregnated with a copper flavour from the mining districts of 
Wicklow, through the Avoca river, as to be wholly unfit for present use, after they are 
taken; but after having been thoroughly purged in the purer waters of the Welsh and 
English coasts, are remarkable for their delicious qualities. The trade for the Kentish 
coast this season has afforded considerable employment to the Arklow fishermen. 


Salmon Fisheries. 


The produce of the past season has been the least of any upon record, since our atten- 
tion in the performance of our public duty, has been directed to enquiry upon this, the all 
important feature in the question of the Salmon Fisheries. This failure was general as 
regards the Salmon Fisheries of Ireland. There was no exception to the uniform defi- 
ciency. And the accounts received from Scotland, and other parts of the United Kingdom 
exhibit the same universal scarcity. The Salmon Fisheries of N orway, and other coun- 
tries are also said to have been unproductive. 

This phenomenon we cannot attempt to account for, neither have we read in any of the 
published documents which have come within our notice, referring to the subject, any 
conclusive reason assigned, or any positive opinion even hazarded. We have read and 
heard, no doubt, some causes assumed, but how far they may be well founded, or merely 
speculative, we will not venture to decide, It may however be not only interesting, but 
useful to mention some of them with the object of inducing attention, and leading to 
inquiry upon a question of so considerable importance, as connected with the commerce of 
this and other countries. 

Some persons have attributed the failure to the prevalence of unusually high floods in 
the fresh waters of rivers, at the season when the parent fish were depositing their spawn, 
or immediately succeeding that operation, by which the gravel beds were swept away with 
the ova contained in them; and, in one instance, we received a communication foretelling 
the failure of 1850, so early as March, 1848, from Mr. Caulfield, Superintendent of the 
Hon. Mr. Plunket’s fishing in the Killery Bay, situate in a mountain district, and we 
have further received from the same person predictions as to the future fishings of 1851 and 
1852, from which we give the following extract :— 

“ I beg to call your attention to a letter written by me on the 4th of March, 1848, in 
which you will find that I predicted that many persons would be disappointed in the take 
of salmon in 1850, | 

« The spawning season ending January, 1847, was very bad from the time the salmon 
began to deposit their spawn. One flood was higher than another, tearing away bridges, 
the banks of ‘rivers, the spawning fords, and, in some parts, covering those fords with a 
depth of gravel scarcely credible. Since I came here, I never saw so many floods in the 
spawning season. I am fully convinced, then, that the greater portion of the spawn were 
swept to the lakes and sea, and became the prey of other fish. 

“ You will remember that I stated that this would not tell till 1850, for I was convinced, 
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and am now a greater dogmatist in my own opinion than ever, that we would take very 
little salmon under two anda half years old. For instance, the fry spawned in November, 
1847, remained in fresh water till May, 1850. ‘They remain at sea 3 or 4 months before 
they return to the mouths of the rivers they had forsaken when fry, and then weigh from 
6 to 7 and 8 pounds. You will see that this would be, exactly allowing the fish spawned 
in December, 1847, to be killed in June, July, and August, 1850. I said in my letter of 
March 4th, 1848, that the decline of our Salmon Fisheries began with the change of our 
winter seasons from frost and snow to continual rains, causing high floods, and those 
floods happening, invariably, in the months of November and December, when the fish are 
spawning. 

« In December, 1847, during the spawning season, stones, above 12 tons weight, were 
carried from the top of the spawning fords above fifty yards down the river by the strength 
of the current. Where, then, must the small pea of a salmon, dropped in such a current, 
have gone, even if it had reached the bottom of the pit where the mother fish intended to 
deposit it? When our Salmon Fisheries were productive, the month of December was, 
what we call, a hard montn, freezing all through. It is a fact well known to all experienced 
in the nature of salmon, that, in the month of December, the greater bulk of the fish 
spawn, and if freezing then, the fish will come into the fords at night, and make the ruts 
in water not above 6 inches deep. Here the mother fish begins to drop the fry and gets 
them all deposited, as there is no current to carry them away, One salmon will get more 
pea deposited in low water than sixty in high floods. In 1847, during the spawning 
season baskets full of the spawn could be gathered along the shores at Bundurra, where 
the preceding tide had left them in the seaweed. 

«Now, as | have ventured to predict for 1850,1 will again venture to predict. for 1851 and 
1852. The abaya season of 1848, was passible. There were some high floods, but 
not many that I could call destructive. In 1851, there will be a reasonable take, leaving 
proprietors and lessors of fisheries fully satisfied that the fisheries have all much improved. 


1852, will convince every one that the salmon was not devoured by the renowned sea 


serpent.” 


We should not omit to call attention to some remarkable facts which admit of no doubt 
or controversy. 

Istly. The supply. of spring or full grown fish, which commence their upward course in 
February, was not, generally speaking, deficient in the commencement of the season, 
though it did not continue after March, or through the summer in the usual proportion. 

Qndly. The deficiency was in the peal, as they are called in Ireland, or the grilse, or 
grawl, as designated in Scotland; which are the young salmon of the first year’s migration 
to the sea, and which generally commence to ascend the rivers in the latter end of May, and 
continue to do so in abundance for the remainder of the season. 

3rdly. The few peal which were taken in Ireland, were of unusually small size. 

4thly. Notwithstanding the paucity of both grilse and full grown salmon in the rivers 
and estuaries from April until the season closed on the Ist of September a full average 
supply of breeding-fish ascended the rivers of Ireland, in October, November, and December, 
generally speaking. 

The accounts from Scotland correspond exactly with reference to the great deficiency 
having been in the peal or grilse, and their defect in size; but we are not prepared. to 
state whether the appearance of autumn fish for brood has, in that country, been as unfa- 
vourable, as we have represented it in Ireland: though we should be glad to know if the 
parallel exist in this respect also. ; 

It has been stated to us by many persons that a considerable portion of the few peal 
taken were marked or wounded, as if by the teeth of some larger animal of the deep; and 
we have read of similar observations in Scotland. If this be a fact, it would goa great 
way in overturning Mr. Caulfield’s theory, that the destruction occurred to the eee ; 
and in establishing a conclusion that it was effected in the matured brood, after it had reached. 
thesea. And some, we know, incline to the latter opinion, and assert that unusual quantities 
of a species of dog-fish frequented the coasts of both countries during that summer ; but 
we do not vouch for the correctness of this, as many statements appeared. from time to time, 
which we found upon inquiry, to be utterly void of truth. One of these was, that quan- 
tities of salmon peal were found floating dead, in Ballinskillig’s Bay, for which, we found 
upon inquiry, there was no foundation whatsoever. ms 

The cause of this universal fatality applymg to the salmon tribe in 1850, we confess, is as 
inexplicable to us, as the potato disease has been to all who attempted to account for it. 

We now turn from the past to the more cheering prospects of the future, with pleasure, 
and are glad to be able to state that we have received from many of the principal rivers of 
Ireland, very favourable reports of the season, so far as it has advanced, as compared with 
last year. ‘The reports state with few exceptions, avery marked improvement, and in some 
instances we are informed, that the take of salmon, up to this period, has exceeded the — 
average of the last four or five years. 

We stated in our last Report that the total funds received for licenses in 1849 was 
92,982]. 15s. This sum was exclusive of per centage upon fisheries rated under the Poor 
law. The following table will show the sums received for the past year, including the 
per centage, which exhibits an increase of 


i 

* Weare unable to supply this information, the Returns from the Limerick and Drogheda Districts not 
having been received, although we have made repeated communications to the Conservators on the subject. For 
Limerick, see Letter of J. B. Alton, in Appendix. 
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Amount of License Dutiss received for the year ending 1850. 


No. District. Amount. 
fe Sy de 
1 Diiblin «. 2 « * ~ w & 4 53 10 0 
% | Wexford. « « “s «© «© «© « 112 15 0 
3 Waterford . . «. «© « «© ~s 482 15 0O 
4 | Lismore (including per centage). .| 35710 0 
5 Cork 6 = @ @ # « ~# 206 10 O 
s | Skibbereev} - (£31 5 0 
$ | Bantry Bantry 21 & 0 
S$ | Kenmare 25 0 0 
SS 17.10 0 
| 4 | Killarney. «© . . . . . «| 169 0 0 
S i Limeritk., «© «© »« « » * = 
9 Galway .- «© «© 2 © «© « 85 10 0O 
19 | Ballinakill 
10 Bangor Westhiont 75 0 0 
11 | Ballina (including per centage) . 114 15 0 
12 | Sligo. . . ee we we +] 99:10 0 
13 | Ballyshannon (including percentage) | 245 17 0 
14 Letterkenny . 2. 2. 1. . 2 32 0 0 
15 | Londonderry. . . 956 10 0 
0 


16 | Ballycastle (including per centage) - | 171 10 
17 | Drogheda. . 1. «© © © « 
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This sum is insufficient, and falls far short of what would be required for ample protec- 
tion. Still much good has been effected, in many districts, where proper economy and 
zeal have existed on the part of those undertaking the protection of the fisheries. The 
scarcity of fish last year affected the revenue very considerably ; as many abstained. from 
taking out. licenses in consequence of the known deficiency. 


Fixing amount of License Duties. 


Upon the application from the conservators of the Ballyshannon, Ballina, and Ballycastle 
districts the Commissioners have sanctioned the raising of the scale of license duties to the 
maximum amount fixed by the statute with the exception of those for single rods in Ballina, 
where, upon that engine the duty remains at the moiety of 10s. In our last report we stated 
that the Board had declined to sanction such applications; upon the consideratior that until 
the measure should have been in operation for another year, it might not be expedient to 
do so, and the experience of that year has led the Commissioners to believe that in the 
instances referred to, they were justified in agreeing to the change applied for by the 
Conservators. 


Altering Divisions of Districts. 


Some: applications having been made to alter and subdivide districts, they remained 
undecided when our last report was submitted, for the purpose of due consideration, since 
which time the Westport district has been divided into two, called Ballynakill and Bangor 
districts, the boundaries of the former being, from Slyne Head, county Galway, to Emlagh 
Point in the county Mayo, and those of the latter, from Emlagh Point to Benuse Head in 
the county of Mayo. 

The Bantry district has been divided into three, called Skibbereen, Bantry and Kenmare. 
districts, the boundaries being as follows :— 


Skibbereen, from the Gally Head. to Mizen Head. 

Bantry, from the Mizen Head to Crow Head in the county of Cork. 

Kenmare, from Crow Head in the county of Cork to Lamb Head in the county 
of Kerry. 


Applications having been made to subdivide the two electoral divisions of the Wexford 
district into four, for the purpose of increasing the number of representatives, the Board 
have agreed to do so, and the necessary notices shall be duly published in time for the next 
~ election of Conservators. 


Close and Open Season. 
This question has, since the passing of the Act of 1842, 5 and 6 Vic. c. 106, which, while 


Ne a uniform season for Ireland left a discretion to the Commissioners to modify this 
regulation according to circumstances, continued to be a source of complaint and dissatis- 
faction in some districts ; and although some changes have been made, upon the application 
from Boards of Conservators, and inquiry in the districts concerned, we regret to say, they 
have failed to give that general satisfaction which we would so much desire to be able to 
render ; but we hope that further experience will enable all parties finally to arrive at such 
conclusions, and adopt such practice, as will tend to the general weal and allay the dis- 
content which at present exists in certain localities where great difficulty, no doubt, must 
be experienced in. satisfying conflicting interests. 
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Defining Mouths of Rivers. 


The definition of mouths of rivers, for the purposes of fishing regulations, provided by 
the statute, has engaged much of ourattention ; and we shall have those, which the Board 
have approved and determined upon, duly described upon maps and published with as 
little delay as possible. 


Bag Nets. 


The use of these engines within harbours and near the narrow entrances of some bays 
and estuaries is much complained of by the persons who fish more inland and above them ; 
and many complain that the exceptions contained in the existing laws, which legalized the 
use of such engines, restraining them only where a channel at low water of spring tides is 
less than three-fourths of a mile wide, and within one mile of the mouth of a river of less 
width than half a mile, are not sufficient to prevent in many instances undue monopoly, 


- Stake Nets. 


We referred in our last, as well as in former reports to abuses which existed in the use 
of these engines; and more particularly as regarded the estuary of the harbour of 
Waterford ; and we have now the satisfaction to state, that the exercise of the summary 
power vested in the Commissioners to abate illegal weirs of this description, re-erected 
after conviction before the ordinary tribunals of the country, has effectually, we hope, put 
an end to the illegal practice so long persevered in there; and though we believe that in. 
some other places the law in this respect is not observed, we hope that the Boards of 
Conservators will take up the question vigorously and impartially, im vindication of the 
public rights, as much discontent prevails upon this head. 


Migration Passes and opening Queen’s Shares. 


Applications having been made by several Boards of Conservators for surveys of weirs, 
and plans for passes over them; and the necessary funds for these purposes having been 
lodged, we anticipate much advantage to the Salmon Fisheries when they shall have been 
completed. An application has been laid before the Board from the Cork district to 
open a Queen’s share in the salmon weir in the north branch of the river Lee, which, if 
carried out, cannot fail to confer much advantage on the district at large. 


General Remarks. 


In reviewing the means provided by the Legislature for the protection and improvement . 
of the Salmon Fisheries of Ireland, we beg to offer the following remarks. . 

We find an increasing anxiety and desire throughout Ireland to cultivate and improve 
this very important branch of the country’s resources; and an activity prevails in many 
places towards this object, which it is very gratifying to be able to record. The principle 
of the Act 11 and 12 Vic. c. 92, which provides for assessment upon engines, and under 
which Boards of Conservators are constituted, is generally approved; and many of these 
Boards have been very zealous in the performance of their duties ; while we are obliged to 
state that, in some instances, irregularities have occurred. But these, however, form onl 
a few exceptions, and we have found, that in every instance, where an extreme case valled 
for our interference, so far as advice was offered or remonstrance exercised, attention has 
been paid to our suggestions, and good results have followed; and we have invariably 
experienced upon such occasions, from those who sought our aid, either in explanation of 
the law, or as a medium for the adjustment of disputes, a cordial acknowledgment of our 
assistance. And, considering the varied interests which exist amongst the constituencies 
which elect the Conservators, and the impossibility that those interests can be always repre- 
sented equally, it has been generally and strongly urged that a certain degree of control, 
beyond what the law as at present framed provides, is required by entirely disinterested 
and responsible parties, for its better administration, and the due application of the fands 
provided by the public, so large a portion of which is levied from the humbler classes. 

The precedent of the administration of the laws for the relief of the poor has been 
advanced in support of thisopinion. It is urged that in the execution of the laws for the 
protection of the fisheries, the principle of control is far more required. Inasmuch as in 
the former, there is an identity of interests amongst all those who are engaged, confined 
to the common object of lessening taxation, by a proper economy of the funds derived - 
from fixed and ascertained property; while, with regard to the administration of the laws 
affecting the fisheries, the representatives of the persons taxed are elected by communities, 
mixed and conflicting in doubtful rights, and precarious and fluctuating interests. In 
many instances one class greatly preponderating in numbers, whose advantage it may be 
to evade prosecution for illegal practices on their own part, and having it in their power 
to secure immunity for themselves, to the great injury of others. 

We have stated that in some districts, the Conservators have appropriated a portion of 
the funds at their disposal, for the purpose of constructing migratory passes for fish over 
weirs; but it is much to be regretted, that the mcans for this very important object are so 
small; as the delay which must ensue, in effecting a general remedy, will greatly retard 
the advancement of the Salmon Fisheries; and we believe, that where such passes are 
required, it would be expedient to apply the whole of the funds, if necessary, for this pur- 
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pose. Because, enabling the fish to ascend to the Spawning Beds, is the true foundation 
for material improvement ; and even foregoing the protection of the inconsiderable num- 
ber of brood fish for a limited time, which can now ascend where impediments exist, would be 
more than overbalanced by the advantage of free access to the upper waters, where many 
would succeed in depositing the spawn under cover of discoloured water, and other 
natural circumstances. | 

The means of protection during the past close season, in some districts, were materially 
lessened by an improvident expenditure of the rates collected during the preceding open 
or fishing season, before the time arrived, when all available means were required to 
preserve from destruction the brood fish. But the act of last session of Parliament, 13 and 
14 Vic. c. 88, having provided that the funds collected in each open season should be 
reserved for the purposes of the ensuing close season, this species of mismanagement can- 
not, in future, occur. 

That act also provides that Conservators, after election, shall continue in office for three 
years, and will apply to those who may be returned by the ratepayers at the next election, 
to take place at the close of the present fishing season. 

We have referred to complaints and dissatisfaction, consequent upon the increased 
introduction of bag and stake nets into harbours, and in the vicinity of narrow entrances, 
into bays and estuaries, which cannot be a matter of surprise, when it is asserted that the 
effect of the adoption of such engines has been, in many places, to cause a change or 
transfer of property from one class to another. And it is generally argued that the res- 
trictive provisions contained in the existing laws are not, under some circumstances, 
sufficient to ensure an equitable distribution of the advantages to be derived from the 
salmon fisheries. It has been further urged that the privilege to use fixed engines in the sea 
and tideways, legalised for the first time by the act of 1842, is limited to the proprietors 
of lands, who do not possess or even claim a “several” or “exclusive” right to fish, and 
still are allowed to use a certain engine which is denied to the public, notwithstanding the 
undoubted right of the public to fish by the ordinary modes. Therefore it is, that the law, 
as at present framed, adopting a general principle of restriction, governed merely by the 
width ofa channel or the mouth of a river at its entrance into the sea, is said to be found 
practically to failin guarding against undue monopoly. However well founded or otherwise 
the foregoing arguments may be, with respect to the employment of particular engines, we 
are strongly disposed to think that the opinions which now generally prevail, both with 
respect to the salmon fishery of Scotland, as well as Ireland, that many waters are over-fished, 
are well founded; and that unless measures be taken to correct this, the evil will become 
one ofserious magnitude. — . 

J. Repmonp Barry. 
W.. J. Peennewe. 
31st of March, 1851. 
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20, Glentworth Street, Limerick. 
July 18th, 1851. 
SIR, 
In reply to your letter of the 15th instant, requiring the accounts of the Limerick 
District for the year 1850, I regret to have to inform you that I see no likelihood at present 
of their being furnished in an intelligible and satisfactory manner. . 

From all the information that | have been able to obtain, I am led to conclude that the 
accounts of receipts and disbursements were not regularly kept during the year 1859. 

I trust that the. Commissioners when framing their report to Parliament, will bear in 
mind that my connection with the Limerick Board of Conservators commenced on the 24th 
of January last, and that it was with the view of introducing a more correct system of 
management on the Board that my services were sought and obtained. . 

The accounts, since my appointment, have been kept with the utmost precision and have 
been audited monthly, that being the chief condition on which I consented to act as clerk. 


I am, Sir, © 
Your obedient servant, 
J. B. Aton. 
To £. Hornsby, Esq. 
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Applications received by COMMISSIONERS. 


mg sare cer RE EO I A SS a 


District to be affected 
by Application. 
Ballyshannon . . - 
Ballina. ee EF oe 
Skibbereen . 


Kenmare . . . « 


Drogheda . . 


Drogheda) . .« = 


Killarney . . - 


Limerick . . 


Londonderry . ‘ 
Dublin « 4 s- * 4 
Bantry . . « » 
Westport 


Dublin . . 


Lismore ee eee 


Westport . . 
Drogheda . « « 
Sligo .« .« «.« « -» 


Drogheda . 
Sligo. . . 


Londonderry . . 


Wexford . , 
Waterford 
Ballycastle .. 


Limerick 


Wexford . . . 


Killarney . . . 
Dublin . 

Ballina. 2. 6. « . 
Drogheda . . . . 
Letterkenny . . . 
Limerick . 2. . 
Lendonderry . . . 
Ballycastle . . . 
Cork. . «© 6 


Nature of Application. 


To increase License Duties. . . .- 
Ditto ditto . oe 
To reduce Licenses on Rods 


To fix rate of Duty on Coghill, or Purse 
Net. 


To have Dundrum Bay included in Bye 
Law of 14th February, prohibiting 


trawling. 


Toinspect Weirs on Boyne and Black- 
water Rivers. 


To reduce License on Rods . . . 


From Lord Shannon, to prohibit Net 
Fishing at mouth of King’s Island. 


To make Bye Law that all stake, and 
other fixed Nets should be registered 
and marked. 


To prohibit trawling on the East Coast. 
To divide District . . 6. «© 2 © 
Ditto a ee oe 


To make passes over Island Bridge, and 
Lucan Weirs. 


To make pass over Glandullane Weir . 


To make pass over Mill Weir on 
Louisburgh River. 


To make Queen’s Share in Mr. Cod- 
dington’s Weir. 


To make passes over Collooney and 
Ballisodare Weirs (E. J. Cooper). 


To alter season in Boyne River . 
To inspect Sligo River . ees See 


To alter season in Lough Neagh for 
Pollen fishermen. 


To increase number of Conservators . 
To alter Weekly Close Time . 
To raise License Duties. . . . 


To make Bye Law, defining the differ- 
ent descriptions of Nets. 


To make alterations in size of Meshes 
of Draft Nets, and to change season 
in Slaney. 


To change season . . 


Ditto < ge OR aw 
Ditto ; xe & & & « 
Ditto i a) & 2 

Ditto ea ae a ee 
Ditto Poe a ee ee ee 
Ditto ow & Be & 

Ditto i da GB * CR Be OR 


To make Queen’s Pass in Hayes’s Weir 
on the River Lee. 


Observations, 


Allowed. 
Ditto. 

Refused. 

Approved, 30s. 


Under consideration. 


Inspection being made. 


Not granted. 
Ditto. 


Under consideration. 
Allowed. 


Granted. 
Ditto. 


In operation. 


Assoon as funds lodged. 
Under consideration. 
In operation. 


Not granted. 
In operation. 


Not granted, 


_ Granted. 


Not granted. - 
Granted. 


Not necessary. 


Under consideration. 
Not granted. 


Partly complied with. 
Not granted. 

Ditto. 

Ditto. 

Ditto. 

Ditto. 
Granted. 

Ditto. 


Under consideration. 


er nner 
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Apprications to form Oyster Bens. 


Name, Place. ' Observations, 


Lord Midleton. . + e« « . | Estuary of Midleton River . . | Granted. 
Rev. D. Mahony, and John | Estuary of River of Kenmare. . | Granted. 


Mahony. 
Thos. Whyte . . » « «+ «| Cullinamore, County Sligo . « | Under consideration. 


APPLICATION to Derrne Mourus of Rivers. 


‘ Rivers. eee 


Doonbeg . . « ~- | Under consideration. 


Cashen . «© © Ditto. 

Feale. . . : Ditto. 

Snave or Coombhola d Ditto. 

Cushendall . . Ditto. 

Slaney. - -« « « Ditto. 

Boyne. « « | Defined. 

Erne . e e ° ° Ditto. 

Bundrose . sx Ditto. 

Teelin. - % Ditto. 

Wexford. . - Deferred until effect of contemplated 


Embankment be known. 
Ilen « « © + «© | Under consideration. 
Roury. « «6 « « Ditto. 
Ownahinchy . . . Ditto. 


SS TT EE EE EE TE a Ee I 2A REA 


Bye Laws, Orprrs, &c., made by the CommissionErs. 
Place Affected, Nature of Law or Order, Date. 


Waterford District. . . | Placing a Duty of a maximum rate of 30s. | 12 June, 1850, 
on a spear used for taking Salmon. One 

moiety of 15s. payable at once. 
Londonderry District. . | Change of Season. . « «© « e« « | 8 July, 1850. 


Ballycastle District . . Ditto . 2. + © « e « «© © | 8 July, 1850. . 
‘Ballyshannon. . . .« | Raising License Duties . 4 September, 1850. 
Cork District . . . « | Granting License to Lord Midleton to form | 16 J anuary, 1851. 


Oyster beds. 

Kenmare District. . . | Granting License to Rev. D. Mahony and | 5 February, 1851. 

John Mahony to form Oyster beds. 

Ballina District . . Raising License Duties . « « | 12 February, 1851. 

Dublin, Louth and Down . . | Prohibiting Trawling on East Coast . - «| 14 February, 1851. 
Killarney District . . . | Change of "Gesisbri i. 12 March, 1851. 
Kenmare District . . . | License Duty on Coghill or Purse Net to 26 March, 1851. 

be 30s. 

Ballycastle District . . | Raising License Duties . - - « | 21 May, 1851. 

Letterkenny District .  . Defining. mouths of Donegal, . Erne, | 21 May, 1851. 

, Bundrose, and Teelin Rivers. 
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to January Ist 1851, pursuant to the 5th 


(F.)—Srate of the Rretstry of Fisuinc Vessets on the Coast of IRELAND, 
Maritime Parishes ; and the Extent 


Ist Class Employed) 2nd Class Employed Ist Class Employed| 2nd Class: Employed 


ville Custom House. 


NAME OF ides in 1850. in 1850. in 1851. in T 
HiStReT, BOUNDARIES. Registering Officers, |___™ °"_ _ ea ae 
: - |Vessels| Men. |Boys|Vessels| Men. | Boys: | Vessels} Men. |Boys|Vessels| Men, | Boys. 
Dublin . «| From the Whip of Water, near Captain Neame. . 94} 554 /118 50 83} 303 | 65} 192} 832 37 
Raheny, to the Breaches, 
Wicklow. 
Gorey. . - | From the Breaches to the Captain J.Bowie . | 119 | 714 | 86 62 36 | 166 )1,041 69 | 247 40 
Sluice, Wexford. 
Wexford. «| From the Sluice, Wexford, to Captain C. H. Doug- | 50 | 188) 5 | 364 1g | 551} 207 393 1,829} 18 
the East Bank of Bannow Tas. 
Ferry. , 
Waterford . | From the East Bank of Bannow Lieutenant H. J. Clif- 58 | 212])19 | 307 30 62 | 234 322 {1,286 37 
Ferry to Ballyvoile Head. ford, oF 
Youghal .~ . | From Ballyvoile Head to the Lieutenant C. Bag- 98 | 552} 87 | 501 76; 103} 581 471 (2,132 33 
Kast side, of Ballywilliam shot. ; é 
Cove. 
| 
Cove'e « «| From the East side of Batly- Captain W. O. B. | 102} 313°) 37 497 157) 114] 344 727 (2,394 | 177 
william Cove to Flat Head, Hoare. 
Kinsale « «| From Flat Head to the East Captain W. Douglass} 89 | 534 | 30) 709 23| 911 639 884 (5,257 | 20 
side of Inchy Bridge. 
Skibbereen . | From the East side of Inchy | | Captain J..H. Nor-| 63 | 396 31 1,578 670 40 | 200 1,052 (3,430 | 100 
Bridge to Three Castle Head. | cock, ; 
White- ‘From Three Castle Head to Lieutenant J. HL). 
horse [yg Sot Head. Pritchard. . | 
v 
= s + 6 48} 203 | 2 (1,287 128 63 | 266 1,454: 8,669 | 133 
ie { ; 
ES 
50 : 
Castle- A From Shot Head to Kenmare. Lieutenant T. Hun-| 
| town _ gerford. 7 J 
. Fe 4 ‘ 
Westcove From Kenmare toRiver Inny.or |. lient, W. Fowler. «| «* rs ee an 45-| 382 12) 
% Enagh. i So hth | 
34 
De 818 189 
ic} 
EP 
: ; 
Knights- {| From River Inny to Castle- Mr. B. B. Quadding | ** oe | ee ee ee 313 {1,728 | + 
town. maine. 
Dingle . - | From Castlemaine to Blenner- Lieut. W. Sterne. 14 69; 1) 143 ve 12 61 106 | 570} «» 
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and 6th Victoria cap. 106, showing the Increase or Decrease in the Different Districts since January 1850; the Number of 


of Maritime Boundaries. 


Number of, Substance of Observations made by Inspecting § 


Commanders of Coast Guard and other 
Registering Officers, up to the Ist of 
January, 1851. 


Total Employed Total Employed Increase since Decrease since Number 
in 1850. in 1851. 1850, 1850. of Mari-) Miles in 
- —— siete Maritime 
Vessels.| Men. | Boys. | Vessels.| Men. | Boys. | Vessels.| Men. | Boys, | Vessels.|; Men. | Boys. Haviisa Bp unauries: 
296 | 1,789 | 168 275 | 1,135 | 102 es ate be 21 654 66 | 143 27 
181 962 | 122 235 | 1,288 | 131 54 326 9] +e oe oe | 1 40 
414} 1,903} 93 448 | 2,036 | 23 34 133 | o oe oe oo | 34% 63 
365 | 1,468 49 384] 1,520; 58 19 87 9 ee oe ee 28 76 
599 | 2,774] 413 574] 2,713 | 73] + ee oo 25 40 | 183 54 
599 | 2,003 | 194 841} 2,738} 215 242 735 21 ve oe oe 274 55 
798 | 4,079| 53 975 | 5,896} 65| 177| 1,817] 12] «+. aa s+ | BB 60 
1,641} 7,010] 701 | 1,092 | 3,630] 110 ee oe o. 549 | 3,380; 591} 13 110 
1 
1,335 | 7,992] 130] 1,517] 8,935 | 136 182 943 6 | «. pe oe 93 110 
4 
( 
818} 3,565 | 189 358] 2,102] 12] + ee oo | 460 | 1,463 | 177 | 94. 8721 
( 
- 157 645 i 118 631 | oe os 6 oe 39 1{ 173° 


There appears to be no improvement in_the 
general condition of the Fishery Establish- 
ment. ‘Tne take of fish less productive. } 
Salmon fishing less productive. No Curing 
Establishment. Habits of the fishermen 
peaceable and orderly. No conflicts. 


This Fishing Establishment mot so good in 
ei.her boats or gear. Fishing has not been 
so good generally asthe preceding year. No 
improvement in the salmon fisheries. No 
Curing Establishment. No conflicts with 
fishermen, their habits being orderly and 
peaceable, 


The general condition of the Fishing Estab- 
Hshment not so good. Fishing much less 
productive than the preceding year. Last 
season was the worst ever remembered in 
this district fur the salmon fisheries. Bag 
nets and seines are the only modes adapted. 
No Curing Estavlishment formed. Habitn 
of the tishermen peaceable. No conflicts. 


The fishing establishment about the same. 
The yawls.and gear in general very bad, and 
the men very poor. A great take of hake 
and pollock ; vut very iittle mackerel ur B- 
herrings this year. Little or no salmon. f 
No Curing Establishment formed. Habits f 
ofthe tishermen very orderly and peaceable. 

No conflicts. 


The general, condition Jof the fishing estab- 
lishment ‘much worse. ‘there has been F 
about an average take of fish. A fall off J 
generally in the silmon fishery. Bag nets: 
-were used with success. No Curing Estab- 9 
lishment now, the two in existence last 
year having been given up. No conflicts, J 
‘The habits of the fishermen orderly and | 
peaceable. 


The Fishery Establishment not in as good con- 
dition as in 1844, ‘lhe take of fish not so — 
productive. No improvement in the sal- § 
mon fisheries. No Curing Kstablishment [ 
formed. No contlicts. ‘rhe habits of the 
fishermen orderly and peaceable. | 


Some improvement in the condition of boats 
and gear, etter description of herring nets 
in use. ‘Take of fish rather more produc- f: 
tive than preceding year. Salmon fishery 
in the Banuyn iver has declined. No new 
method of taking salmon. No Curing Ks- 
tablishment.° ‘ne fishermen always well. 
conducted, orderly and peaceable, 


No perceptible ‘difference in the Fishing Es- f 
tablishment since ix44. The quantity of 
fish taken very small, not greater than in 
former years. No improvement in the sal- 
menjfishery. ‘The habits of the fishermen 
peaceable. ; 


The condition of the fisheries is much worse 
than it was in 1444, in consequence of the 
failure of the crops, depriving. the people of 
the means of keeping their Satts in order. 
The take of fish has been mdrd@ productive, 
but at Bantry it is almost a complete failure. 
No alteration has taken place with the -sal. | 
mon fisheries, A new Curing Establish- 
ment has been opened at Bantry by a Scotch 
company. No contlicts have taken placé, 
he general habits of the fishermen are 
peaceable, . 


The general cogdition of the Fishery Estab- 
lishment is very much reduced. ‘he 
salmon fishery has fallen off greatly. Bag 
nets were tned, but failed. No Curing 
Establishment. The habits of the fisher- 
men very orderly and peaceable. No 
conitlicts. : 


The condition of the Fishery Establishment 
much worse ti au imisds. The take of fish 
much less than the preceding year. The 
salmon fishery has not improved.. No 
Curing Establishment. No conticts, The | 
fishermen generally peaceable; ~ 


100 The condition of the Fishing Establishment 


very bad. Much worse every year. The 
take of fish last year has been more pro- 
duetive. The salmon fishery a comp 
failure, The Royal Irish Company have a 
Curing Estabijshment here. No conflicts 
for the past year. ‘Ihe fishermen are well 
conducted anu orderly. 
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(F.)\—State of the Registry of Fishing Vessels—continued. 


Ist Class Employed] 2nd Class Employed list Class Employed] 2nd Class Employed 
in 1850. in 1850. in 1851. in 1851. 


NAME OF 
DISTRICT. BOUNDARIES. 


ercune-nn | emtemnanomrecmnnie | emmupmananemmes | snpaymancimnrtniiin 
ae 


emma | ce te ene | lea | MeN {| hmermURin | eeRRRERRRT | INC Nestt | MnmeRmRAent 


Bally- From Blennerville to Beale 


heige, |. > adjoining Ballybunion. 
of 
gs 
$a 
ai 
Kilrush .$.24! From Ballybunion to Farrihie Capt. ‘Pascoe. . 

eo Strand, including River 
sie} . : 
‘Ba Shannon to Limerick. 
Es 
As 

| Seafield " \| From Farrihie Strand to Black Lieut. E. J. Morriss. 


Head. 


‘ 


‘Galway . . | From Black Head to Mace 


Capt. F. Kemble 
Head, 


74/ 219! 876} 50] 340 [1,360 {120 


2) 476 |1,904| o m{| 296] 1 


Clifden . . | From Mace Head to Ruanna 
Point, 


Capt. Stoll . « .« 


| From Ruanna Point to Aichil 2} 390 {1,575 9 16 72} oe 


Capt. McDonald . 
Sound. 


[ Westport... 


Keele .)2.:(| From Achil Sound to Duana Thos. L, Wood « . 
AS Castle, 
Be 
org »+ | 360 (1,036) 17 
eS 
Ag : 
“Dulough J8% || From Duana Castle to Brandy Lieut. W. Dawson .} 
Point. , 
Dunkee- ) 2 , {| From Brandy Point to Glensky Mr. F. Carey. + « 
han. Cs Cove. 
ise: ++ | 187 41,152} 10 
3 % 
Tae 
Bally- ‘J 7 \| From Glensky Cove to Ballina Lieut, A, Henri. . 
castle, — Bridge. 
Pullen- ).2 {| From Ballina Bridge to (Sligo) Mr. R. Thompson 
diva, |2¢j| Victoria Bridge. 
aa 15| 65} 1] 560 |3,140| 57 
Oo 
£3 
a s a4 ° e 
Mullagh-} 3 From (Sligo) Victoria Bridge Lieut, T. Hamilton . 
more. to Abbey Point or Quay at 
g Donegal. 
Port _‘).4., (| From Abbey Point or Quay at Lieut. C, Blyth. . 
Rushine. ae Donegal to Glen Loch. . 
ic 12| 55| 8} 582|3,014| 364 
=] 
as 
as 
Lochrus.J.§5 |} From Glen Loch to Gweebara Mr. Thos. Moore . 


Bar. 
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(F.)—State of the Registry of Fishing Vessels—continued. 


an é . ° 
Total Employed Total Employ ed Increase since Decrease since Sie cae of} Substance of Observations made by Inspecting 
in 1850. in 1851. 1850. 1850. of Mari-| Miles in Commanders of Coast Guard and other 
- time Maritime Registering Officers, up to the Ist of 
Vessels,| Men, | Boys. | Vessels.| Men. | Boys,| Vessels.| Men. | Boys. | Vessels.| Men. | Boys. Porishes Boundatigs ee 
The condition of the Fishing Establishment 
considerably lessened. ‘The take of fish less 
productive. The salmon fishing gradually 
lessening. No Curing Establishment. The 
habits of the fishermen perfectly quiet and 
orderly. 
273 998 3 369 1,199 7 96 201 4 os | 6 ee 433 2484] The condition of the Fishing Establishment 
‘ in this district very bad. The take of fish 


less productive, 
failure. There 
ments at Glinn. 


The salmon fishing wasa 
are two Curing Establish+ 
The general habits of the 


fishermen are orderly. No disturbances. 


The condition of the Fishing Establishment 
has greatly fallen off. ‘The take of fish 


much less productive. 


Very few salmon 


taken last season. 


Bag nets introduced but 


with little success, 


No Curing Establish- 


ment. 


No conflicts. 


The habits of the 


fishermen orderly and peaceable. 


293 


540 


412 


363 


1,246 


2,224 


1,670 


124 


ll 


17 


1,083 


562 


400 


1,504 


1,583 


19 


790 


22 


140 


2,343 


142 


535 


26 


ee oe ee 241 


oe ve oe ab 


107 


110 


112 


The general condition of the Fishing Establish- 
ment bad, compared with 18445 but better 
than during the last three years. The take 
of fish has been more productive. The 
salmon fishery has been a failure. A 
Curing Establishment still exists in Galway, 


but has failed during 
conflicts, ‘he habits 
orderly and peaceable. 


There has been a falling off in this district, in 
the number of boats this year, and an almost 
total annihilation of fishing gear. A better 
take of fish last year particularly in herrings. 
The take of salmon very inferior to the 
previous year, and almost a total failure. 
Near Claggan, a small experimental Curing | 
Establisument had been formed and has 


since been abandoned. 
conflicts. 
general peaceable. 


No perceptible improvement in the Fishing 
‘The boats and gear in a 
very incomplete and ineflicient state. The 
take of fish much less productive, as respects 
ground fish, but a tolerable take of her- 
‘The salmon fishery much fallen off. 
No new mode of capture introduced. . No 


Establishment. 


rings. 


Curing Establishment. 


at Boifin Island. Fishermen very orderly. 


The Fishing Establishment at Achil greatly 
declined. Boats and gear nearly worn out. 
The take of fish less productive. 
fishery. No Curing Establishment formed. 
No conflicts: the habits of the fishermen 


oraerly. 


The condition of the Fishing Establishment, 
compared with the year 1844, much im- 
roved. The take of fish not improved since 


The habits of the fishermen in 


the last year. No 
of the fishermen 


‘There have been no 


One contemplated 


No salmon 


ast Report. 


The take of salmon has been 


considerably less. 


A Curing Establishment 


is about being formed at Portnafranuk. No 
conflicts. ‘The habits of the fishermen: 
generally orderly and peaceable. 


187 


575 


1,152 


3,205 


10 


58 


182 


587 


1,122 


3,263 


1 


67 


58 


52 


103 


The condition of 


the Fishing Establishment 


very bad. ‘The take of fish not so productive. 


No salmon lishing «ut all. 


Establishment. 


No Curing 
No conflicts: the habits of 


the fishermen being orderly and peaceable, 


The condition of 
isbad. ‘The tak 
than last year. 


the Fishing Establishment 
e of Herrinys has been better 
‘rhe salmon fishery has 


decreased 75 per ceut. last season. No 
Curing Ustablishments have been formed. 


No conilicts. 


The condition of 
rather worse. 


‘The habits of the fishermen 
ate orderly and peaceable. 


the Fishing Fstablishment. 
The take of fish much less 


productive: and the salmon fishing almost 


totally fallen .off last year. 


Establishment. 


No Curing 
‘The habits of the fishermen 


orderly and peaceable. 


The condition of the Fishing Establishment 
slightly improved. ‘The take of fish more 
productive. Bag nets are in use in every 
available spot. No Curing Establishment. 
No conflicts. Habits of the fishermen 
peaceable and orderly. 


The condition of the Fishing Establishment is 

r worse in every respect, ‘the take of fish. 
inconsiderable. The salmon fisheries un- 
precedently bad Bagnets principally used. 
One Curing Establisument at St. John’s 
Point, on a small and imperfect scale. No 
conflicts. ‘The habits of the fishermen 
peaceable. 

The general condition of the Fishing Estab- 
lishment much worse. ‘The take of fish 
much the same as last year. The salmon 
fishery has been a complete failure. No 
Curing Establishments have been formed. 
The habits of the fishermen are always 
orderly and peaceable. 


439 | 2,044] 326 ee oe oe 155 | 1,025 46 | 8 106 


594 | 3,069 | 372 
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(F.)—State of the Registry of Fishing Vessels—continued. 


Ist Class Employed 2nd Class Husplenal ist Class Tusploved 2nd Class Employed 


NAME OF Dis- . 851, 1851. 
DISTRICT. BOUNDARIES, | trict | Registering Officers, da HES on be) ee ee Paco sd me 
Letter. Vessels) Men. |Boys|Vessels| Men. | Boys. |Vessels| Men. |Boys|Vessels 
Rutland From Gweebara Barto Bloody | .. Mr. R. Heard « . ee oe os oe ee oe ee os 


Foreland Point, 


Sent 
° 
3 
3 | 
Sheep- | 2 &)}| From Bloody Foreland Point | .. | Mr. Jonn Mitchell . 4 12}... {| 781 (2,483 | 205] «. “a 
haven.) + & } to Fanuet Point, 
be 5 
a 
q 
Rath- | From Fannet Point to Leenan Pe Lieut. M. Knox. . a ee Se sek 7 e os ee 
mullen Bay, including Lock Swilly, 
and Island of Inch. 
q Carn . | From Leenan Bay to Innis- oa Lieut. G. S. Penfolds ‘ee re i oe ee oe o oe 
“3 howen Head. 
av! 
rs i) 
— 
aS 
2m ot ‘Te: u = 1.4 
Green- ,+,,|} From Innishowen Head to| .- | Lieut. H.R. Raye. 53 | 170 | 11 {1,394 |5,190 48 15 43 
castle, | BS Temple at Downhill, in- 
"Sy cluding Loch Foyle and its 
£¢& Estuaries, 
Da 
a0 
ms | 
Bally- From Temple at Downhill to oe Capt. J. A, Abbott . oe ae oe oe oe ee ae oe 
castle, Longtown. 
Antrim 


Carrickfergus | From 'Longtown to Bars Port, | .. | Capt.R. Stewart 24 771 9 } 


409 (1,111 110 94 971 9 | 427 {1,149 112 
in Belfast Loch 


Donaghadee. | From Bars Portto Ballyquinton| .. | Capt. H.C.Harston. | 105 | 467— 19 {1,122 2,950 | 154 | 1104 524 | 24 |1,178 |2,494 | 174 


Strang-\ a. From Ballyquinten to Sheep- | ., | Lieut.J. J, Keeling. |\.. oe | eed oe ee oe 1 10; 2 23 83 
ford. | =o land Head, , 
>) 
iz 
New- © % ; From Sheepland Head to River es Capt. C. Postle . 106 | 580 | 48 | 367 |1,835 40 12 601 .. 108 | 447 
castle. /= &1|  Foott. 
S| | : 
Seiliay | ‘a || From River Foott to Ballagan | .. | Lieut, C. Servante . |/ .. sae hike st ue ie 121 154} 80 | 263 [1,184 
ford. ) a | Point, including Carlingford 


Loch and its Estuaries. 


1 Dundalk. . | From Ballagan PointtoMaiden| ,, | Capt. J.Sibbald. . 12 72 4 287 |1,257 43 13 82); 2] 270 {1,238 43 


Tower, | 


ee 


| Malahide . | From Maiden Towerto Whip | .. | Lieut, J. Irwin . .| 501} 426 | 47. 
of Water. 


143 | 422 53 43 | 305 | 32 35 112 14 


al 


: =o 
{13927 |8630 |2,496 |1,510 [7,140 [592 |13246 [55099 |1,781 
I 


Totals. . . (1,320 |6,609 [591 
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(F.)—State of the Registry of Fishing Vessels—continued. 


Total Employed Total Employed Increase since Decrease since Number] Numbr of | gubstance of Observations made by Inspecting | 


in 1850, in 1851. 1850, 1850. of Mari-| Miles in Commanders of Coast Guard and other 
aot time | Maritime Registering Officers, up to the Ist of 


Parishes | Boundaries January, 1951. 


Vessels. | Men. | Boys.| Vessels.| Men. | Boys. | Vessels. | Men. | Boys. | Vessels. 


aera neat | cman mae mee | epee. | SR enema 


Men. { Boys. 


The condition of the Fishing Establishment is 
:  onthedecline. The take of tish less, although 
a great appearance of fish on the coast. J 
Scarcely any salmon taken last year. No 
Curing Establishment. The habits of the § 
fishermen peaceable. No conilicts. ; 


50 120 142 174) | The Fishing Establishment in this district is [ 
. in a worse condition every year. The take 


735 | 2,495} 205 659 | 2,445 85 os 
of fish has been about an average. The 
salmon fishery at Dunfanaghy has improved. 
No Curing Establishment. ‘The habits of 
the fishermen orderly and peaceable. No 

1 

8 


conflicts. 


The condition of the Fishing Establishment in 
this district very much fallen off. The take § 
of fish as productive as in former vears. The 
salmon fishing greatly fallen off. No Curing jf 
Establishment. No conflicts. The habits 
of the fishermen orderly and peaceable. 


Generally, there has been a great falling off in 
the Fishing Establishment. The take of fish § 
has been unusually productive last year, 
except salmon, which has declined. No 
Curing Establishment, except at Moville. 
No conflicts. The habits of the fishermen 
orderly and peaceable. 


3,599 The general condition of the Fishing Es- 


1,447 | 5,360 59 636 | 2,581 | 149 a oe 90 81l 


tablishment is much improved. The take f 
of cod and other fish has been much greater }: 
than in the preceding years. The salmon f; 
fishery failed. No new modes of capture 
introduced. The habits of the fishermen [§ 
orderly and peaceable at all times. 


No improvement in the condition of the Fish- 
ing Establishment. The take of fish last 
year much less productive. Salmon fishing 
not improved. Bag-nets generally used. 
A Curing Establishment has been formed at 
Port Ballintrae. The conflicts between fish- 
ermen less frequent. ‘Theirhabitsgenerally | 
orderly and peaceable. 


433 1,188 119}; 451 1,226 121 18 38 2 : os 3 A slight improvement in the Fishing Es- 


tablishment of this district, The take of fish 
much the same as preceding year. The 
salmon fishing improved; more fish taken |. 
this year. No Curing Establishment. The 
: habits of the fishermen orderly and peace- [ 
able. 
, : 997 9 817 173 l ; 288 3, 018 198 61 a condition of the Fishing Establishment 
ppears tobe improved. ‘here has been an 
average take of fish. No Salmon fishery. 
No Curing Establishment formed. The 
habits of the fishermen generally orderly }: 
and peaceable. i 
Noimprovement in the Fishing Establishment, 
The take of fish less productive, and no Sal- 
mon fishing in the district. No Curing Es- 
tablishments have been formed, The habits 
of the fishermen very orderly and peaceable. 


oe oe 198 


473 | 2,415 88 419 | 1,938; 208 oe 1,077 


The take of fish much less productive. No 
salmon fishery. No Curing Establishment, ff 
No conflicts. The habits of the fishermen # 
generally peaceable. 


The general condition of the Fishing Estab- | 
lishment, in every respect, inferior. The 
take of fish not more productive. Nosalmon 
fishery. No Curing Establishment. ‘The 
habits of the fishermen peaceable and orderly.f. 

- vg 16 The Fishing Establishment very indifferent. 
Little difference in the take of fish this year, 
At Clogher bead, very productive. “The 
salmon fishery not improved. No Curing 
Establishments have been formed. The f- 
habits of the fishermen very orderly and 
peaceable, 


a 


175 
61 
50 
50\ | The Fishing Fstablishment much fallen off, 
299; 1 329 47 283 | 1,320 45 os 52 
58 


a oe 115 431 The condition of the Fishing Establishment § 
much reduced, compared with last year, F 
Gear, &c., very defective. ‘The take of fish 
considerably less. No salmon __ fishery. 
No Curing Establishments. The habits of 
the fishermen orderly and peaceable. No 


conflicts, 


é 25 

eh aa 

ve 12 

ee 12 

9; 2] 4 

193| 848} 100 78| 417; 46] .. 54 | 20 


revemmocnocnae | amet ened suman | anit pemmeemoeamin © | annem 


7,529 | 228| 2,482 


pPot rte coweney | man cee ceeremeem | wt pcre ninenrmnemn| wom ia aes 


| 15,247 | 65,249 [3,131 | 14,756 | 62,239 [2,373 | 1,847 


11,959 {1,103 | 4515} 2,346 


